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PUBLIC WORKS, IRELAND. 



TWENTIETH ANNUAL REPORT 

FRO It 

THE BOARD OF PUBLIC WORKS IN IRELAND. 



TO THE LORDS COMMISSIONERS OP HER MAJESTY’S TREASURY. 
MAY IT PLEASE YOUR LORDSHIPS, 

W E have the honour to submit our Twentieth Annual Report, embracing 
in the usual manner the several services entrusted to our management, 
viz. : — 

Accounts : — 

Loans and Grants for Public Works, Repayments to Her Majesty’s 
Exchequer, Sanctions for Grants. 

Lauded Property Improvement. 

Public Buildings 

Government Buildings in and near Dublin. 

Queen’s Colleges. 

Maynooth College. 

Lunatic Asylums. 

Customs Buildings. 

Constabulary Buildings. 

Roads and Bridges. 

Post Roads repaired. 

Roads completed by Loans from Relief Repayments. 

Drainage (Arterial). 

Piers and Harbours. 

Limerick Docks. 

Inland Navigation. 

Fisheries. 
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LOANS 
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6 IRELAND:— TWENTIETH ANNUAL REPORT 

LOANS AND GRANTS FOR PUBLIC WORKS. 

Statements of all Loans made for Public Works will be found in the Appendix; 
and the following is an Abstract of the Funds which have from time to time been 
made applicable thereto; showing the Amounts issued on account of each description 
of Loans, and the Amounts repaid to the 5th January 1852. 



Original Appropriation by Act 1 & 2 W. 1. c. 33. 
Additional Sum by Act (i & 7 W. 4. c. 108. 
Rc-issued pursuant to x\ct 1 & 2 W. 4. c. 33. - 
Of 50,000/. pursuant to Act lViet. c. 21. 4,000/. 
was appropriated to grants, leaving for loan - 

Issues in Exchequer Hills - •• ■ 

15,000/. per quarter, by Act 6 & 7 Viet. c. 44., 
commencing lOtli October 1843, when Ex- 
chequer Bill Issues ceased - - 

By Act 9 & 10 Viet. c. 108. in aid of Relief 
Works, 9 Viet. c. 1. 

By Act 10 & 11 Viet c. 106. for Arterial 
Drainage - 

By Act 12 Viet. c. 23. for Arterial Drainage - 
By Act 13 & 14 Viet. c. 31. for Arterial 
Drainage and other Public Works 
15,000/. per quarter for five years from 5th 
April 1847 to 5th Junuary 1852 inclusive, 
pursuant lo Act 9 & 10 Viet. c. 85. 

Re-issues, pursuant to Act 1 1 & 12 Viet. c. 51., 
of repayments under Act 10 & 11 Viet, 
c. 87* for the completion of Relief W orks 
and Arterial Drainage - - - 

15,000/. per quarter for five years from 5th 
April 1852 to 5th January 1857 inclusive, 
pursuant to Act 14 & 15 Viet. c. 51. 

Bv Act 2 & 3 Viet., c. 61. for the Improvement 
of the Navigation of the River Shannon 
(Loan portion) - 

Sums charged upon the Consolidated Fund for 
the Employment of the Labouring Poor, 
pursuant to Act 9 & 10 Viet. e. 107-, 
4,848,235/. 2s. (id. of which there has been 
certified to be repaid, viz. 

By Counties, pursuant to Act 10 & 1 1 Viet. c. 87. 
By Proprietors, for Laboucliere Drainage Act, 
10 Viet. c. 10. - - - 

By Act 10 Viet. e.32. for the Improvement of 
Landed Property - 

By Act 12 Viet. c. 23. for ditto 
By Act 13 & 14 Viet. c. 31. for ditto 

Total Amount of Funds placed at our dis- 
posal for Loans to 5th January 1852 
Out of the Sums sanctioned as above, issues have 
been made as follows : 

By Exchequer Bills Act, 1 & 2 W.4. c. 33. 

By Commissioners for the Reduction of the 
National Debt, Act 6 & 7 Viet c. 44-. and 



.£ s. d. 

500.000 0 0 

100.000 0 0 

244,650 0 0 



370.000 0 0 

200.000 0 0 



2,463,648 15 7 



2,244,585 2 4 



1,500,000 0 0 

300.000 0 0 

200.000 0 0 



2,000,000 0 0 

8,092,844 7 1 



A. 4 


For Ordinary Loans - - 


255,540 13 10 


A. 4 


For Arterial Drainage ... 


1,095,127 14 5 


A. 5 


For Relief Works Act, 9 Viet. c. 1. 


226,349 19 11 


A. 3 
A. 6 


By Act 2 & 3 Viet. c. 61. (Shannon Navigation) 
By Act 10 & 11 Viet c. 87., being the moiety 


- 



of sums issued to Counties, per Act 9 & 10 
Viet. c. 107. - 

Ditto for Laboucliere Drainage 
By Paymaster of Civil Services, per Act 10 Viet, 
c. 32., &c. for the Improvement of Landed 
Property - - 

Total issued to the 5th January 1852 
Leaving to be issued, viz. 

For Ordinary Loans and River Drainage - 
For Land Improvement 



1,577,018 8 2 
294,090 0 0 



2,244,585 2 4 
199,870 9 2 



2,444,455 II 6 

1,204,763 9 4 
67410,977 9 0 



886,630 7 5 
795,236 10 8 



' 1,681,866 18 1 
8,092,844 7 1 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

Total Repayments to Her Majesty’s Exchequer, to the 5th January 1852. 



A. 5 
A. 3 



By Transfers on account of Act 
] & 2 W.4. c. 32., including 
70,000/. repaid by the Eccle- 
siastical Commissioners 
By Transfers on account of Act 
6 & 7 Viet. c. 44., & c., for or- 
dinary Loans and Arterial 
Drainage - 

For Relief Works per Act 9 Viet. 

c. 1. - ■ " 

By Transfers on account of Act 
2 & 3 Viet. c. 61. for Shannon 
Navigation, viz. 

Counties - 259,873 11 5 
Individuals - 9,053 2 5 



By Transfers on account of Act 
10 & 11 Viet. c. 87., for the 
employment of the Labouring 
Poor, viz. 

Counties - 298,412 4 8 
Proprietorsfor 

Drainage - 41,1 



By Transfers on account of Act 
10 Viet. c. 32. for Improvement 
of Landed Property 



Principal. 


Interest. 


Totals. 


.£' S. d. 


£ S . d . 


£ s. d. 


655,566 18 11 


237,635 6 5 


893,202 5 4 


119,969 15 3 


98,746 2 8 


218,715 17 11 


62,216 13 2 


17,636 10 7 


79,853 3 9 


232,722 10 8 


36,204 3 2 


268,926 13 10 


1,070,475 18 0 


390,222 2 10 


1,460,698 0 10 


Repaid on the princip 

Ditto 


e of an Annuity, 
ditto 

£ 


339,571 2 10 

15,5513 19 9 
1,955,783 3 5 



Total Sanctions for Grants. 



A. 2 
A. 4 



A. 5 

A. 3 



A. 4 
A. 6 



Appropriated by Act 1 & 2 W. 4. c. 33. for 
Public Works - 

Appropriated by Act 1 Viet. c. 21. for Public 
Works - 

Portion of 50,0001. by Act 1 It 2 Viol. c. 88. 

appropriated to Grant - 

Appropriated by Act 6 & 7 Viet. c.U. for 
Public Works - 



I 



JJ s. d. 
50,000 0 0 

50.000 0 0 
4,000 0 0 

21.000 0 0 



125,000 0 0 



By Act 9 Viet. c. 1. for aid of Relief Works 
By Act 9 8e 10 Viet. c. 108. for aid of Belief | 
Works ■ 



50,000 0 0 
175,000 0 0 



By Act 2 & 3 Viet. c. 61. in aid of River j 
Shannon Improvement - - - 

By Act 9 Viet. c. 3. for Piers and Harbours 
By Act 10 & 11 Viet. c. 75. for Piers and | 
Harbours 



225,000 0 O 
290,717 0 0 



50.000 0 0 

40.000 0 0 



For Navigation in connexion with Drainage 
Act, 5 & 6 Viet. c. 89, &c. 

By Act 10 & 1 1 Viet. o. 87., being the moiety 
of Certificates against Counties for the Em- 
ployment of the Labouring Poor 



90,000 0 0 
141,073 0 0 



2,231,077 4 1 
3,102,867 4 1 



B 2 
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IRELAND:— TWENTIETH ANNUAL REPORT 



Land Improvement. 



LANDED PROPERTY IMPROVEMENT ACTS. 

In making our Annual Report on the operations under the Landed Property 
Improvement Acts for the year 1851, we have again the pleasure of recording 
their general success, and the important extension and improvement in green- 
crop husbandry which have followed the thorough draining, according to the 
deep system, now practised in every county in Ireland. 

Up to the 31st December last (1851) 2,432 loans were sanctioned by your 
Lordships, and orders made by us, amounting to a total sum of 1,826,722/. 

The sum issued on account of works up to the same period amounted to 
1,209,432 /., of which 516,740/. was on account of 936 loans which have been 
completed, and for which final certificates have been issued ; and 692,692/. had 
been issued on 1,496 loans which were in progress, of which the sum of 
356,910/. has been certified as expended on works. 

Out of the several totals, as above stated, 38 loans, amounting to a sum of 
16,500/. have been made to proprietors for the erection of farm buildings, of 
which 10 loans, amounting to 6,400/., have been completed, and on the 
remainder considerable progress has been made. 

The permission to make loans for the erection of farm buildings has been 
attended with considerable success, although lauded proprietors have not 
hitherto taken advantage of it to the extent which might have been anticipated. 
At the same time, sufficient has been accomplished in different localities to 
prove the advantage which proprietors as well as tenant farmers will derive from 
the adoption of the modern construction and arrangement of farm buildings, 
not only in the improvement in the health, and consequent rapidity in the 
fatting, of the stall-fed stock, but the great increase in the quantity and im- 
provement in the quality of the solid and liquid manure accumulated during 
the winter and spring. 

The following Table exhibits the number and present state of the several 
farm building loans up to the 31st December last. 



Farm Buildings. 



Return showing the Amount applied for and sanctioned, with the Amount of 
Instalments Issued. Prepared to 8 1st December 1851. 



No. 


County. 


Applicant. 


Amount 
applied lor. j 


Amount 


Amount issued. 








£ 


s. 


d. 


£ 




d. 


£ 


s. 


d. 


1 


Antrim 


George A. Wray 


2.50 


0 


0 


200 


0 


0 


120 


0 


0 




„ 


Ditto 


100 


0 


0 


J 00 


0 


0 


20 


0 


0 


3 


Carlow 


The Knight of Kerry 


.579 


0 


0 


200 


0 


0 


40 


0 


0 


4 


Cork 


Arthur H. Lucas 


216 


17 


0 


200 


0 


0 


160 


0 


0 


5 


Dublin 


James M'Owen 


200 


0 


0 


200 


0 


0 


200 


0 


0 


6 


Galway 


Edward Blaquierc 


.500 


0 


0 


350 


0 


0 


70 


0 


0 


7 


„ 


Rev. Peter D. Smyth 


200 


0 


0 


, 200 


0 


0 


40 


0 


0 


8 


Kerry - 


Maurice l r itz Maurice 


360 


0 


0 


1.50 


0 


0 


— 






9 


„ 


Henry A. Herbert 


860 


0 


0 


600 


0 


0 


240 


0 


0 


10 


„ 


Samuel M. Hussey 


200 


0 


0 


200 


0 


0 


120 


0 


0 


11 


Kildare 


Iiev. John Borliam 


3.56 


9 


7 


250 


0 


0 


250 


0 


0 


12 


King’s 


Sand ford Palmer 


3.50 


0 


0 


350 


0 


0 


210 


0 


0 


13 


Limerick 


William C. Frond 


48.5 


0 


0 


400 


0 


0 


80 


0 


0 


14 


„ 


John Croker 


300 


0 


0 


200 


0 


0 


40 


0 


0 


15 


„ 


Sir Richard Bourke 


466 


12 


10 


450 


0 


0 


90 


0 


0 


16 


Longford 


Samuel W. Blackall 


200 


0 


0 


200 


0 


0 


200 


0 


0 


17 


Mayo 


Earl of Lucan 


1,000 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


18 


„ 


Ditto 


700 


0 


0 


700 


0 


0 


560 


0 


0 


19 


„ 


Ditto 


1,000 


0 


0 


1,000 


0 


0 


200 


0 


0 


20 


„ 


Ditto 


360 


0 


0 


300 


0 


0 


120 


0 


0 


21 




Isidore Bourke 


500 


0 


0 j 


450 


0 


0 


90 


0 


0 


22 


Queen’s 


George Adair 


1,000 


0 


0 


900 


0 


0 


900 


0 


0 


23 I 


„ 


Ditto 


100 


0 


0 


100 


0 


0 


— 






24- 


Roscommon - 


The Hon. H. Pakenham - 


650 


0 


0 


550 


0 


0 


550 


0 




2.5 


» 


Lord Crofton 


1,000 


0 


0 


1,000 


0 


0 


1,000 


0 
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Sligo 



Tipperary 



Wexfmcl 

Wicklow 



Guy Lloyd 
Ditto 

Richard G. Brinkley 
The Hon. Edward Wing- 
field. 

John Carden 
John Lanigan 
Rev. John Prior 
William Ryan 
Richard E. Phillips 
Arthur H. Read 
John C. Pounden 
Charles J. Tottenham 
Ditto 



Total 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 




£ 


5. 


d. 


£ 


.?. 


d. 


£ 


5 . 


d. 


500 


0 


0 


300 


0 


0 


60 


0 


0 


200 


0 


0 


200 


0 


0 


40 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


700 


0 


0 


700 


0 


0 


280 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


1,100 


0 


0 


850 


0 


0 


— 






600 


0 


0 


200 


0 


0 


40 


0 


0 


400 


0 


0 


400 


0 


0 


80 


0 


0 


416 


19 


9 


400 


0 


0 


80 


0 


0 


411 


0 


0 


4-00 


0 


0 


— 






300 


0 


0 


300 


0 


0 


120 


0 


0 


200 


0 


0 


200 


0 


0 


40 


0 


0 


52.5 


0 


0 


300 


0 


0 


— 






19,286 


19 


2 


16,500 


0 


0 


9,040 


0 


0 



Land Improvement. 



We herein subjoin extracts from a Report received from Mr. James H. Owen, 
of the Architects department of this Board, who has undertaken the duty of 
designing, estimating, and inspecting the farm building works for which the above 
loans have been made, and who has executed the duty intrusted to him in a 
very satisfactory manner ; and we have the pleasure to state that the entire 
charge made to proprietors for preliminary expenses, or on works completed, 
including the cost of preparing detailed plans, specifications, and estimates, and 
the insertion of advertisements in newspapers, as required by the Act, was 
32/. 4 a\ 6cZ. on 10 loans, amounting to 6,400/., being only one half per cent, 
on the sums expended. 

Mr. Owen states : — , 

“ The number of projects for which loans have been sanctioned up to the 
“ present time is 38 ; of these, 10 have been completed, and 28 are still m 

‘ E 1 Tho 8 ’ greater number of loans sanctioned are for sums ranging from 200/. 

“ to 400/., being proportioned to the extent and value of the farms, which, 

“ generally speaking, are small; and lienee, particularly in remote districts, it 
“has become necessary to adopt a style of design and manner of execution 
“ involving the least possible outlay, and to select for the objects of tlic loan 
“ only the' more important portions of the buildings. 

“ It has been matter of great satisfaction to perceive that the various 
“ documents issued by the Board to the proprietors have been, m most instances, 

“ sufficient to guide them in the erection of the buildings, and in checking the 
“ various items of outlay without incurring the expense of employing professional 
“ builders, which, iu the remoter districts, would be a serious addition to the 

“"oTthe projects which have been completed, I beg to call the Board’s 
“ attention to two in particular, as exemplifying the largest and smallest loans 

“ which have been made. . f 

“ The first is that of Mr. S. M. Hussey in the county of Kuij, who re 
“ farm contains upwards of 500 acres, consisting pnncipa 1) of moimtam 
“ pasture and bog, with, however, some good arable land, valued m the whole 
“ at little more than 100/. a year. Portions of the land have been drained, 
“ and prepared for turnips for house feeding; an wi hoin^ 

“ Mr. Hussey has erected a building which provides ample barn-room, being 
“ a loft 60 x 20 feet, with accommodation lor 30 cows and 4 hoises. On 
“ this farm it was impossible, without stall-feeding, to provide the means 
“ of ameliorating the laud, or to have done more than feed s °™ few 
“ beasts on coarse grass during the summer months, and hate leaped a 
“ stunted crop of oats. Hence the erection of the farm 
“ considered the chief step towards gradually increasing the value of the laid 

“ attached to the farm. . ,, , r n a -Roiirr 

“ The other case I would refer to is that of Mr. George A, dal ‘ , f ’ B f 
“ brittas, Queen’s County; the loan sanctioned was for 900/. The term 
“ consists of about 700 statute acres of average quality, under tilla D e. 
B 3 
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“ The buildings are now nearly complete, at a cost of about 1,200/., including- 
“ the cost of carriage of materials, the 300/. in addition to the loan beino- pa ;f 
“ by Mr. Adair out of his own funds. The buildings, &c. consist of an ample 
“ barn, straw barn, and granaries, with steam-engine house, boiler-house, forae 
“ &c., stables for 14 work horses, and two loose boxes, sheds for 300 head of 
“ cattle of all sorts, and about 30 pigs, besides an office. The whole has been 
“ substantially built, after the design and under the superintendence of the 
“ proprietor, and well deserves to be ranked as a Model Farm establishment 
“ It has been completed at a cost of less than 2/. an acre, which is a fact 
“ worthy of notice, when compared with the estimated or actual cost of similar 
“ structures in other places. See the following published instances, viz. 



Authority. 


Locality. 


Acrcfible Contents. 


Estimated or actual 
Cost of building. 


Cost per Acre, 


Munster Agricultural 


Cork 


180 acres; 175, 


1,600/., including about 


Upwards of 61. 


School. 




however, being 


6001. for residences, 


Cunningham Plans 




actual arable. : 


&c. ; say, ] ,000/. for i 
farm buildings. 




Scotland - 


400 


989/., over and above 










cost of stones or cur- 


with stone 3/. 


Highland Society 


Do. - 


400 


riage of materials. 
1,173/. ditto 


Nearly 3/., with 


Stevens’ plans as cle-"l 






In Town 4,175/. 
In County 2,258/. 


stone 31. 10s. 


tailed in the book > 


- 


500 | 


8/. 7s. 


of the farm - ) 




4/. 10s. 


G. Adair 


Queen’s County 


700 


1,200/. 


Nearly ‘21. 



e The foregoing tabic shows that the Hoard’s arrangements arc efficient to 
ensure both a well-ordered plan and every economy in carrying it out, which 
“ 1S consistent with the durability of the buildings erected. 

r\!r C P r * nc 'P a ^ se ^ s Ihrin buildings erected or in progress are those 
of Mn Brinkley and the Honourable E. Wingfield in the county of Sligo, 
“ Lord Crofton in Roscommon, which arc well adapted to the various pur- 
‘‘ poses, and the very extensive buildings of Lord Lucan, which must be 
considered as models of economy of construction and judicious selection of 
material. 

M . *^ s before, the most numerous class are those in which the loans 

do not much exceed 200/., a most important class, and one which presents 
great difficulties from the quantity of accommodation required and the 
ina dequacy of the funds to meet it. It has always been the endeavour to 
« 2. ,r ! . such , ca f es ; ls °bjccts of the loan the buildings most essential to 
*£ i, 1R work,n £ , , e f arm » leaving the fitments and less important portions to 

e executed by the proprietor, which is generally effected in a temporary 
manner and at a trifling first cost.” 

In regard to the operations under the loans made for thorough draining, 
su soiling, clearing land of loose rocks, fencing, &c., no alteration has been 
made m the system acted on during the last two years. Drains to the depth 
or iom ' eet to 4 ft. 6 in. are now universally approved and adopted, except 
in cases where solid rock occurs near to the surface, the distance between the 
para lei chains being varied according to circumstances from 36 to 50 feet. 

llie advantage to be derived from the use of pipe tiles in preference to 
broken stones as conduits for water is now generally acknowledged ; in conse- 
quence, pipes are used m all places where they can be obtained at a reasonable 
late And we have the pleasure to state that the number of tileries is still 
on the increase ; and the quantity manufactured at those established within the 
last two years has considerably increased. 

°? r Re P ort “Oast year, we stated that agricultural industry had begun to 
m . every part °f the country ; and we have now the gratification of being 
able to state that notwithstanding the mania for emigration, which has induced 
t-ii ,f ls Wlt h moderate capital to throw up their farms and leave the country, 

‘ ® £ l< ? a kod 7 w b° remain appear steadily to exert themselves, and, 

witnessing the striking improvements which have resulted from the system of 
thorough draining adopted in the works under the Land Improvement Acts, 
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We likewise, to a great extent, adopted a similar system of drainage, and W**w««* 

followed out the subsequent operations of subsoilmg, green cropping and 

rotative husbandry. In many districts of the South-west flax has been lately 

introduced, the extensive and successful cultivation of which is of the utmost 

importance to the future prosperity of the tenant farmers of Ireland. The 

failure of the potato crop has caused a revolution in the fanning system ; and 

those farmers who would succeed must adopt systematic husbandry. The raising 

auincreased amount of cereal produce by superior cultivation and adopting 

flax in the rotation, will alone enable Irish, as well as perhaps British farmers, to 

meet the present reduction of prices. But, as regards Ireland, it may be stated 

thaftlie principal reduction has taken place in wheat, a grain of comparatively 

modern introduction into that country, and which, as mentioned m oui last 

Report is not suited to its humid and cloudy climate; while the price of oats, 

the P principal cereal crop, of flax, butter, and butchers meat of all kinds, has 

been sucK within the last three years, that, if sustained, there can he no doubt 

that industrious agriculturists of Ireland will be enabled to pay the reduced 

mute which are now generally demanded by the principal landed proprietors. 

Progress oftlie Drainage Works. 

The number of acres that have been thorough drained under the Land 
Improvement Acts, from the commencement up to the date of this R port, 
amounts to 128,660, which has been effected at an average cost of il. l°s. 
ner acre of which 21,000 acres have been drained during the year 18ol, and a 
considerable portion of the land drained has been subsoiled. 

We noticed in our Report of last year the introduction into this country of 
the modern system of open drains for the improvement of sheep pastuies (a. 

fit 

£ y simil“« in"»ntinfstrict' rf Wi““?he neighbourhood 
of the estate of Colonel La Touche. wnii rp p reu d e ra-ast, 

S^t^ 

districts ; and it is alike applicable to those of the South and West 
North and East. 



Following the arrangement heretofore adopted, 
review the Drainage Works which extracts f rom the Reports of 

provement Acts during the last year, by qu°* e e w i t ], the Northern 

our several Inspectors of Drainage. We shall commence 

Division or Northern District. . , •_ Londonderry, Donegal, 

This district comprehends the counties of Antrim, Lonuonue y, 5 

Fermanagh, Tyrone, Armagh, and P°"' n ' , , ■ t i e ,, eal . xgsi in the 

In it the sum of 33,4701. ha ? been 1 Loudo ” den . ,.* 3 , 7 - 201 ., Donegal 

following proportions; viz., Antrim 8,8 •> , j 4 go/„ Down 3401. 

STST : iSSTSEi “ kt % ^ * « &t ** 

county, and for part of the county of Down. j T mnm ppmpnt 

“III submitting my snnusl Report oo r'by y: ' rt fir,-.' 0 .-1 1 lit m Down, it 
“ Acts during tbe your 1351 In , sU J that ihe opeirtiops under tbe 

i isssstKs — "f-srSi -t *™?“» 
: r. Si 

“ drained. _ . 

B 4 



Northern district,- 
comprehending the 
counties of 
Antrim, 
Londonderry, 
Donegal, 
Fermanagh, 
Tyrone, 

Armagh, and 
Down. 



County of Antrim 
and part of Down ; 
Mr. B. G. Brooke, 
Inspector of 
Drainage. 
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j or Ar- 
id Down ; 
•ell Foxall, 
r of 
e. 



“ During the past year many of the loans granted to proprietors have been 
completed, some of whom have applied for and obtained fresh loans ; but 
: owing to the present unsettled state of the land question, and the general 
: cry for reduction of rent, there has been little to encourage proprietors to 
8 burden their estates with a charge for their improvement. 

“ Had the provisions of the Acts enabled land owners to borrow for the 
purpose of erecting improved flax machinery, it would have been of the 
greatest utility, not as a mere speculation to enrich themselves, but to give 
the. tenantry an opportunity of bringing their dressed flax to market at a 
comparatively cheap rate. 

“ In the course of the last two months, I have had applications for forms of 
8 memorial from a class of proprietors of whom there are a great many in the 
county of Antrim, viz. those who hold from fifty to two hundred acres 
for a lease of lives renewable for ever, and whose lands are, generally speaking, 
in very bad condition, although subject to a mere nominal rent. 

“ Since the commencement of the working of the Act, I have made but one 
report for this class of owner ; and one of the best proofs I can supply of its 
effectual working is, that these parties, whose prejudices against thorough 
draining were notorious, arc now coming forward to avail themselves of the 
advantages which may he derived from loans obtained under the Act. 

“ For the last four years I have had frequent opportunities of observing the 
: effect of the Drainage Works on the various estates under the operations 
8 of the Land Improvement Acts, and I can safely assert, that where there 
: has been attention paid to their proper cultivation, the crops produced on 
8 the drained exceed those on the undrained land by at least one third, owing, 

1 in a great measure, to the fact that the land having been freed from water, 

; can be cultivated at the proper season of the year, whereas previously little 
! field work was attempted during the winter months. 

“ I subjoin a list of the names of the proprietors whose works I have 
8 inspected during the year 1851, all of which were most satisfactorily 
: executed, viz. 

“ Mr. Robert Thompson, Mr. John Thompson, Mr. George J. Clarke, 

' Mr. A. LI. Holliday, Mr. James S. Moore, Mr. William Trail, Mr. George 
8 A. Wray, to whom a loan for farm buildings lias been made, Mr. Thomas 
6 Montgomery, Mr. A. H. Henry, Mr. A. G. Fullerton, Mr. E. F. Cuppage, 
‘ Mr. Samuel Ferguson, Rev. Win. Crawford, Mr. Thomas G. lktt, Mr. Hugh 
‘ Lecky, Rev. Alexander M'Aulcy, in the county of Antrim ; and Sir Robert 
‘ Bateson, and Mr. George Allen, in the county of Down.” 



Mr. Powell Foxall, Inspector of Drainage for the counties of Armagh and 
Southern portion of Down and Tyrone, states : — 

“ I have lately returned from a special inspection of the works in my district 
“ hi the counties of Armagh and Tyrone, executed under the Land Improve- 
“ ment Act, and also those under the Labouehcrc letter. In regard to the 
“ letter, 1 thought it important to ascertain the effects poduced upon the 
“ lands and the minds of the people by that first effort in the right course of 
“ agriculture. 

“ J am happy to say, the drainages effected under the Labouchcre letter 
“ hi the years 1846 and 1S47 in my district arc very efficient, and have fully 
“ borne out the expectations anticipated ; and in many cases the inhabitants 
“ have themselves extended the improvements at their own cost. I was 
“ Pressed by many to know how they could be assisted in their efforts ; com- 
“ plaining of the depression of prices, and their desire for a commensurate 
<l reduction of rent. In answer to the question whether they would prefer a 
“ cash reduction in their rents, or have their land drained to a similar amount, 
“ with scarcely an exception their reply was, ‘they would prefer the land 
“ ‘ drained, as they would not only have the present employment, but the 
“ ‘ consequentia advantages from the improvement of the soil.’ I regret to 
“ say, this system has not been adopted by the proprietors, who have preferred 
“ paralysing. influence of money reduction. I also inquired from the people 
‘‘ in those, districts, if the prices paid for the Drainage Works had afforded 
“ them fair remuneration ; they invariably said they had earned very good 
“ wages. 

“ The. works under the Land Improvement Acts have steadily advanced 
“ in their proper execution, all parties concerned now seeing that the official 
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“ directions must be complied with. I have observed a marked inferiority Land Improvement. 
“ in works upon the same property, executed at the proprietors own cost, 

« though under the same overseer, which are not subject to the control of the 
« Board’s Inspector, but the difference was more decided when the work was 
« situate upon tenants holdings. Indeed many of the proprietors acknowledged 
« they were unable, without the fear of the Inspector, to get the works properly 

“The^improvement of the land for tillage purposes has been great; the 
“ drainage also has been very successful in the improvement of sheep 
“ pastures. One proprietor told me, that in a large sheep walk then under 
“ the operation of draining, the shepherd declared he could not keep the sheep 
“ off the part which had been drained but two months previously. Ibis 
» advantage applies especially to the mountain vallies which have been 
“ enclosed. Some completed last year, which previously presented one sheet 
« 0 f W ater during the winter, now produce excellent pasture, and have proved 
« 0 f the greatest benefit for feeding the mountain ewes early in the season. 

“ The review of the entire of my district has been very satisfactory, and 
« ij as convinced me of the value of a system that tends equally to the benefit 
“ of both landlord and tenant.” 



Mr James Sinclair, Inspector of Drainage for the northern portion of the Counties of Tyrone 
county of Tyrone and county of Londonderry reports jTstoS’ 
“ The number of new loans made in my district during the yeai ISol are Inspector of 
“ six to the following persons, viz. Mr. Thomas Graham, Mr. Daniel Baud Drainage. 

“ ( two loans), Doctor Layard, Mr. J. B. Beresford, and a small loan to the 
“ Marquess of Abercorn. Mr. Beresford had already expended one loan 
■‘The number of loans expended are nine, viz. Mr. William M Urea, 

“ Mr. William Todd, Rev. Wm. Knox, Rev. A. Humphreys Mr. John Baird, 

“ Mr. Alexander M‘Lougblm, Rev. G. Mansfield, Mr. J. B. Beresford, and 

« Mr. George Knox. , ... „ 7 

« The benefits arising to the country from the expenditure of these loans 
“ has been very great iu many ways. In the first place, a great quantity of 
«* land has been reclaimed which never bore a crop before, thereby increasing 

“ the quantity of food in the country. . . , 

« Second, much employment has been given to the labouring population, wlic 
“ would otherwise have been in great distress during the past years of scarcity , 

“ and by this means the poor rates have been very much reduced ; and third. 

« the introduction of task work has had a most beneficial effect, and is now 
“ extensively practised in the ordinary business of the farmer. . 

“ The increase of produce on the land which has been thorough drained has 
“ been in many instances more than doubled, and the quality much 
“ and in addition, the farmer is now enabled to plough and sow his Wintl 
“ proper season, instead of waiting till the long days and d.y gather ot 
“ soriirn enabled him to till land previously saturated with water. As an 
“ instance I may mention that last year a field adjoining my own farm was 
“ “ffle'wheat in the latter end of February, but the ground was 

“ so wet, that horses were unable to harrow it. It was ” ^wXthe^adt 
« off into broad ridges, and the seed covered by manud labour with the spade 
“ and shovel. This field was drained last autumn, 

“ perfectly drv, notwithstanding the extreme wetness of the weather, and has 

“ ^One'o 1 ? thTmost striking advantages arising to i granting of these 
“ loans is the reclamation of waste or even mountain lands . which has been 
“ carried out extensively in this ne.ghhomhood on the popaaes of^e 

“ Marquess of Abercorn, Mr. James Sinclair, and Mr Wm. Ogdby. Ihe 

“ latter gentleman lately infonned me, that he a j having 

“ 100 acres of land to a substantial tenant, at 15s. pel statute acre, having 
“ Teady been reptid the outlay by the course of cropping 
“ the completion of the drainage. This land, previous to * 

“ not worth more than Is. per acre. Another great advantage is m the granting 
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Mr. W. P. Pren- 
dergast, Inspector 
of Drainage. 



County of Donegal, 
Mr. A. F. Knox, 
Inspector of 
Drainage. 
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small loans to persons who hold freehold farms in their own hands. These 
men living on the ground, and being in many instances working men them- 
selves, are enabled to have the work well and cheaply executed, and derive 
immediate advantage from it. Several examples of this kind have come 
within iny knowledge, where, had it not been for assistance afforded by the 
loans to freeholders, they would have been obliged to dispose of their interest 
in their farms, and probably have emigrated to America. 

“ During the past year I have made inspections on the properties of the 
following proprietors, and in almost every instance found the various 
description of works executed in a most satisfactory manner; viz., the Marquess 
of Abercorn, Mr. William Todd, Rev. William Knox, Mr. James Houston, 
Mr. David White, Mr. Thomas Graham, Mr. Henry Eclilin, Rev. James 
Byrne, Rev. A. J. Humphreys, Mr. Geo. Leudrum, and Rev. P. B. Maxwell 
in the county of Tyrone ; Lord Templcmore, Mr. Thomas Scott, Mr. Rich. 
Hunter, Rev. Geo. V. Sampson, Mr. William Osborne, Mr. J. B. Beresford, 
and Mr. Alex. M'Lauglilin, in the county of Londonderry.” 



cc 

(( 



Mr. Wm. P. Prendergast, Inspector of Drainage, reports : — 

“ I have lately inspected the Sheep Drainage executed on Sir Robert 
Ferguson’s county Tyrone Estate, between the years 1849 and 1851. 

“ I had twice before examined the work, and can again report most favourably 
of its results. 

“ The townland of Craugh, on which this improvement was undertaken, is 
situated a few miles from Castlcderg on the high road to Donegal, and the 
tract drained was heretofore a wet heathy mountain pasture of the coarsest 
description, which was let in bulk for summer grazing, and valued at about 
1 d. per acre. 

“ The improvement proposed by Sir Robert Ferguson is similar to that so 
successfully adopted on the sheep farms of the Peeblesshire, Roxburgh, and 
Lammermuir Hills, &c. in Scotland, hitherto but little known in Ireland. 

“ Mr. James Anderson junior to whom the conduct of the work was 
confided, visited Scotland for the purpose of studying the system, and 
located an intelligent overseer, brought from Tyrone, on a Scotch farm, with 
one of the most experienced drainers, for the purpose of his being thoroughly 
instructed in the system adopted. On the return of the overseer to Ireland 
with a complete set of draining tools, operations were commenced in 1849. 
The works proceeded briskly and successfully, and have been continued 
without interruption. 

“ At the present time upwards of 1,000 acres have been drained, and the 
results are quite satisfactory. On the portiou first completed in 1849 the 
heath has dwindled and died away, and tufts of fine wholesome herbage 
have sprung up, so that any one conversant with the subject can at once see 
the beneficial change. 

“ In actual letting value there has been already a higher price paid, to the 
amount of about Id. an acre, even in this country, where it is a novelty, and 
the full benefit not yet fully understood ; and I have no doubt that each 
summer the value and price to be obtained will rise till it comes to at least 
6d. an acre, by letting to the ordinary country farming class, while the 
real value will be gradually much further improved. And as the cost will not 
average much above 6s. per acre, say three acres for 1/., the return is quite 
remunerative. I look upon the introduction of this species of improve- 
ment into Ireland as of the greatest importance, and when committed to 
careful management the work may be advantageously included in loans 
under the Land Improvement Acts. 

“ The system adopted is so fully described in the Nineteenth Report of the 
Board of Public Works for the year 1850, page 13, that it will be 
unnecessary to do more at present than to refer to that Report.” 



Mr. A. F. Knox, Inspector of Drainage for the county of Donegal, states : — 
“ forwarding my Report of the working of the Land Improvement Acts in 
“ tk® county of Donegal for the year 1851, 1 am enabled again to bear testimony 
to the beneficial effect produced. The extent of work executed during the 
“ last year has not been equal to that of former years, which may be accounted 
“ for partly in consequence of the labourers having been more extensively 
“ employed on ordinary farm work, and partly from the apprehensions of some 
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< t ^ e landlords that the return, particularly from land held by tenants, Land I mprov ement. 
‘ would not prove a judicious expenditure under present circumstances, and 
‘ consequently did not wish to encumber their estates by applying for 

‘ additional loans. . , . . ■, A 

“ Owing to the neglected state of several of the mam drains executed under 
‘ the Land Improvement Acts, I would beg to draw attention to the circum- 
» stance, in the expectation that measures may be devised to preserve them in 
W ovkino- condition, as, if they are not attended to in time, the benefit derived 
« f rom the thorough drainage will be materially diminished, if not altogether 

"enclose extracts of letters received from Mr. Weir, agriculturist to the 
“ Earl of Erne, and Mr. Gallagher, agriculturist to the Earl of Wicklow, and 
« other proprietors. 

“ Mr. Weir writes,— , , . , 

« ‘ I have the pleasure to state that the improvement effected on the lands 
« < w hich have been drained on the Earl of Erne’s Lifford estates continue to 
“ « be very encouraging. Already 115 acres have been drained at a cost of 
“ ‘ 421/., of which (55 acres have been subsoiled by the spade at a cost of 
t( < \Q7l IJs. 

“ ‘In many cases the improved land has been manured with lime and fiirm- 
“ ‘ yard compost, but several boggy lots have become productive without any 
“ « other manure than ashes procured from burning a P°rt> 01 > oi tae surta “> 

« ■ and which previously to draining were mere waste. The most successful 
•< i improvements have been effected on the low boggy lands previously 
“ • covered with water during the winter months. They have produced the 
■' < finest crops of oats, and last year realised more than 6/. per acre. 

“ ■ I have not heard a single complaint from any of Lord Erne s tenants as 
C. ■ to the effects of the drainage, and I believe they are paying the interest on 
“ ‘ the money expended most cheerfully. , • „ 

“ ‘ A considerable portion of the lands in hand has been let, after arranging 
.. « it into farms, at rents which cover the former reut and interest on all 
“ ‘ improvements.’ . 

“ Extract of letter from Mr. Alexander Gallagher , . 

“ ‘ During the past year about 200 acres have been drained on Loid W icklow s 
“ < estates, of wLh 85 were drained with pipe tiles and 115 w.Ui broken 
« . stones On Mr. Leslie’s property 50 acres have been completed, 12 with 
- ■ tifetand the remainder Wh stones. In another week Mr. Bowen wd 
“ < have completed the drainage of 40 acres. 32 acres have been drained on 
“ ‘ Dr. Singer’s glebe, 20 with tiles, and 12 with stones. Mr. Eergusson s 
“ ■ loan was also completed early in the year, and the whole of the wrnk still 
“ • continues to give much satisfaction. The tenants are P a ^g the fuU pel 

:: : 

“ . obvious last season; the produce o a large field at 

“ ‘ Castle Forward sold at the rate of gOs. per cwt. The at ™ 2 
“ ‘ understood by the tenantry; and as they have also found tot it » qu* 

“ < impossible to grow green crops on undrained wet land, they are now ir 
“ ‘ urgent in their applications for drainage. , . an( p 

“ lie other proprietors whose works I have Sitert 

“ who are executing them in a most satisfactory manner, Robe t 

“ A. Ferguson, Blrt., Sir Robert Bateson Bart., Mr. Thos ftooke 
“ Mrs. Norman, Mr. R. G. Montgomery Mr. Geo. C. V. Gray, Mr^W'lha^ 

“ Sinclair, Mr. James Johnston, Mr. J* 1 G. Smyly, • • Q n 0U al ie rtv 

“ J. Olpherts, Mr. George Young, Mr. Robert Wd, Mr. J. S. Dousherty 
“ Rev. Dr. Singer, Mr. V. C. Leslie, Rev. P. B. Maxwell, Rev. J. lonens, 

“ Rev. J. Walsh, and Mr. W. R. Tredenmck. 



C 2 
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Midland and 
Eastern District, 
comprehending the 
Counties of 
Cavan, 

Monaghan, 

Longford, 

Louth, 

Meath, 

Westmeath, 

Dublin, 

Kildare, 

King’s, 

Queen’s, 

Wicklow, 

Carlow, 

Kilkenny, and 
Wexford. 

County of Mo- 
naghan ; Mr. Edw. 
Golding, Inspector 
of Drainage. 



County of Long- 
ford ; Mr. H. M. 
Bond, Inspector of 
Drainage. 



Midland and Eastern District. 



We shall next refer to the principal works, consisting chiefly of thorough 
draining and subsoiling,, which have been executed during the past year in the 
Midland and Eastern District, which comprehends 14 counties, viz., Cavan, 
Monaghan, Longford, Louth, Meath, Westmeath, Dublin, Kildare, King’s 
County, Queen’s County, Wicklow, Carlow, Kilkenny, and Wexford. 

In this district the sum of 50,330/. has been issued during the year 1851, in 
the following proportions; viz., Cavan 1,140/. Monaghan 1,650/., Longford 
3,620/., Louth 2,590/., Meath 3,470/., Westmeath 2,580/., Dublin 2,012/., 
Kildare 2,490/., King’s County 2,780/., Queen’s County 6,640/., Wicklow 
5,730/., Carlow 5,350/., Kilkenny 3,060/., and Wexford 7220/. 

Wc commence our review with Monaghan, the most northern county of the 
group, and select some passages from the Report of Mr. Edward Golding, 
Inspector of Drainage for that county. 

Mr. Edward Golding, Inspector of Drainage for the county of Monaghan, 
reports : — 

“During the present year (1851) the operations in this district have not 
“ been extensive, and have been chiefly confined to the works of thorough 
“ drainage previously commenced. The conduits for the water in the minor 
“ drains are now more generally constructed with pipe tiles and collars, and in 
“ many cases where stones had been used by proprietors in the commencement 
“ of their operations the practice has been discontinued, and tiles substituted. 

“ I attribute this improvement to the facility and cheapness of tiles, consequent 
“ on the erection of so many excellent tileries within moderate distances. 
“ Experience has shown, if broken stone be used as a conduit for water, that, 
“ unless perfectly clean, they silt up, and cease to discharge readily. |If 
“ broken stones be introduced, in wet weather it is exceedingly difficult to 
“ prevent the admixture of earth. 

“ There has been a manifest rise in the price of task labour during the last 
“ year, amounting on an average to one sixth. In consequence, minor drains, 
“ which were previously completed at the rate of lOrf. per statute perch, now 
“ cost Is. 

“ At the present time the works arc efficiently and in almost every case 
“ creditably executed, and the feeling in favour of the improvement effected is 
“ universal ; but as many proprietors have adopted the plan of allowing for 
“ drainage in lieu of a reduction of rent, the demand for Government loans has 
“ lessened.” 



Mr. Henry M. Bond, Inspector of Drainage for the County of Longford, 
reports : — 

“ I have the pleasure to state that the progress of the works generally con- 
“ tinues to he most satisfactory, and the results have been already attended 
“ with great benefit. 

“ Within the last year only two applications for new loans have been made 
“ and sanctioned in this district, viz. to Colonel Palliser and Mr. L. B. Fox ; 
“ but the whole of the loans previously made which have not been expended 
“ are in active operation, particularly those to the Earl of Longford, the 
“ Right Honourable Richard More O’Ferrall, the Right Honourable Baron 
“ Lefroy, Colonel Palliser, Major Blackall, and several other proprietors. 

“ The nature of the improvements commenced or completed under the Act 
“ consist of thorough draining, subsoiling, levelling old fences, making new 
“ ones for the purpose of squaring the interior divisions of farms, and farm 
“ roads. But, to ensure the full benefit from the drainage, the land should be 
“ subsoiled by the spade, either previous to or during the cultivation, parti- 
“ cularly of the retentive clays. The deep system has been universally 
“ adopted where the falls would permit, the minor drains averaging about four 
“ feet deep and 40 feet apart. 

“ A tilery, which was much required in this district, has been lately estab- 
“ lished at Killashee, within four miles of Longford, where pipe tiles of the 
“ several sizes required arc manufactured of a superior quality, and at 
“ moderate prices. 

“ The erection of this tilery, which adjoins the Royal Canal, and is within 
“ two miles of the Shannon Navigation, will afford great facilities to proprie- 
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“ tors who can procure pipe tiles, which are now considered to be preferable Land Improvement. 
“ to broken stone, as a conduit for water in minor and submam drains. 

“ I shall only now repeat what has been already stated in former Reports, 

“ that the Land Improvement Acts have worked well, have been most bone- 
,1 fle ; a i au d have been the means of introducing a system according to which 
“ work’s of improvement have for the first time been earned out m this 
“ district.” 

Mr. William Hamilton, Inspector of Drainage for the Queen's County, ^ Oaaagj, 

rpnorts ‘ . .t . Inspector of 

‘‘ Not having been employed as Inspector of Drainage until my appoint- Drainage. 

,, ment to succeed Mr. Steward French within the last year, I am unable to 
“ make any comparative statement in that capacity upon the working of this 
“ Act I can, however, from an extensive private experience end observation, 

“ bear testimony to the great benefits which the owners of estates have 
“ derived from its application. Indeed it is impossible to drive through the 
,, Queen’s Comity without being struck by the evidence of improvement 
« apparent on the face of the country. 

“It is true that, owing to the continued depression amongst the agncul- 
“ tural body, the benefit of outlay has not been fully developed. However, it 
.. mus be acknowledged that in the altered cond,t.on of things the chief 
value now attaching to much of the land operated upon must be set down 
“ to the credit of the expenditure under the Land Improvement Act, and 
.. several extensive tracts, which would at the present time have been whol y 
“ unmarketable in their former state, have been leased within the last year to 
“ Scotch as well as native farmers with capital ; while owners occupying then 
“ own properties have been enabled to derive advantage from then 
“ an extent which, without the assistance of the loans, would have been 

“ 1 S^co^SraSikloans have been made in this county during the year 
“ 1S51 viz., to Lady Wetherell, Sir H. J. Walsh, Mr. H. D. Carden, Captain 
“ Morton Mr. George Adair, and others ; hut it is at the same time evident 
“ that the depression under which the landed interest has been sufferm D has 
“ calfaS anxious desire on the part of landowners to embark m extra- 
“ ordinary outlay. Upon the whole, however, I consider the woikmg of the 

“ measure has been satisfactory, and has been 'S’vc ™ doMit *^ 0 ^ 

“ lmve availed themselves of its provisions; and I have no doubt that, snouiu 
•• change occur, so" as to lead to the niore ~ e occupabon 

“ of laud by persons with the necessary means, the effect of pierent success _u 
“ outlay on thorough drainage will tend to an increased demand foi advances 

“ completed the effect appeals to be satistactoi y , , wh ; ch j iave 

“ sheep and cattle. received from some proprietors who have 

- :^X^ S o<^P-iS of the Act, which show that they are 

“ to whom a second 

“ loan has been latelymade, amounting to 4001. . we p an( i 

:: 

“ ‘ out, that they have b “" Xml™ aifd regulations form a standard 

“ * officers of the Board of Works. 1 h 1 & , . ■ , j nS p ec tion, 

“ ‘ from which there can he no deviation ; and the die ad o 
“ « by the overseers and labourers, is so great, 

“ * proprietor, has become unnecessary , and t c w expensive 

“ < than it would otherwise have been. I find also that it is own 

“ < than similar works executed by me out of my own funds ana my ow 
“ * superintendence.’ ” 
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County of Carlow, 
Parts of the 
Queen’s County 
and Kilkenny, 

Mr. Joseph Fish- 
bourne, Inspector 
of Drainage. 



Mr. Joseph Fishbourne, Inspector of Drainage for the county of Carlow 
parts of the Queen’s County and Kilkenny, reports : — 

“ After four years and a half experience of the working of the Land Improve- 
“ ment Act it is every day becoming more popular with proprietors, occupiers, 
“ and labourers. 

“ The benefits arising from thorough drainage arc not fully developed until 

a space of two or three years has elapsed after it has been executed. 

“ Subsoiling after thorough drainage has been executed only to a limited 
“ extent in my district. The result in all such cases has been very satisfactory. 

“ Squaring fields, and replacing bad, crooked, irregular fences, is now 
tc generally considered a necessary work on the farms of all improving 
“ occupiers. 

“ Farm roads on large tillage properties are essential ; few have been applied 
“ for in my district, tillage farms being generally small. 

“ In many instances tenants have requested their landlords to obtain loans 
“ to be expended in improvements on their own farms, and are willing to 
“ undertake to pay the entire of the instalments of six and a half per cent, in 
“ addition to their rents. Two years ago these persons would have been most 
“ unwilling to allow the drainage works to proceed, even at the cost of the 
“ proprietor. At present all are fully aware that it is impossible to cultivate 
“ lands profitably if they be not drained and regularly divided by straight 
“ fences. 

“ I have been frequently informed by farmers whose lands have been 
“ improved under the provisions of this Act, that the increased facilities afforded 
“ for tillage, and the increased yield of produce effected by thorough drainage, 
“ &c., has made a return in the two first crops fully equal to the entire cost of 
“ the works ; and I am aware of several cases where the tenants had given 
“ notice of their intention to surrender the farm unless a large abatement was 
“ made in the rent, but on the proprietor obtaining a loan for the draining and 
“ improvement of the lands they applied to be allowed to continue at the 
“ old rent, the landlord paying the instalments of six and a half per cent, on 
“ the expediture. The old tenants now occupy their farms as heretofore, and 
“ have been industrious and contented ; while on farms in the same locality, 
“ where no loans have been expended, and where improvements have not been 
“ executed, the occupiers are rapidly becoming insolvent, and the lands reduced 
“ in value. 



“ The system of short contracts, universally adopted through my district, 
“ on works in progress under the Land Improvement Act, is highly appreciated 
“ by good labourers ; and, having been introduced by farmers into ordinary 
“ farm operations has been found advantageous, the works beiug executed 
“ better and more cheaply than formerly. 

“ I must here observe that proprietors who obtained loans in this district 
“ have, as well as their agents, exerted themselves to carry out the work in 
‘‘ the best manner. The instalments have been fully accounted for in accord- 
“ ance with the Board’s regulations ; and I have the pleasure to state that 
“ during my progress inspections, every facility has been afforded me in the 
“ execution of my duty. Suggestions from me, for the improvement of any 
“ portions of the works, have been cheerfully attended to at all times. 

I beg further to state that the system adopted by the Commissioners of 
“ Public Works of having lands inspected and reported on before a loan is 
“ sanctioned is now frequently adopted by parties about to improve their 
“ properties with their own funds, and afterwards to employ the same persons 
to see that the works have been carried out; thus establishing a regular 
system of inspection which has been found to work so beneficially under the 
” Land Improvement Act. 

I subjoin a list of those proprietors whose works during the year 1851 
have been most successfully carried out under my inspection. 

“ In the county of Carlow : — 

■‘Viscount Beresford, Sir R. J. Paul, Bart., Mr. John Alexander, 
“ Mr. Walter Newton, Mr. Thos. Kavanagh, Mr. C. Doync, Mr. C. H. 
r PfW Mr. R. S. Doyne, Mr. John Curran, Mr. John Newton, and 
“ Mr. Thomas Hardy. 
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“ In Queen’s County Land Improvement. 

“ Sir Win. Hort, Bart.., Rev. Thos. Kelly, Dr. S. Edge, Misses Stapleton, 

« Mr. M. Haclcett, Mr. Thos. Pope, Mr. M. Dunne, and Mr. Charles 
“ Putland. 

“ In the County of Kilkenny : — 

“ Viscount Monck, Lord Mountgarrett, Lord Vaux of Harrowden, Sir J. C. 

“ Coghill, Bart., Mr. Godfrey Greene, Mr. J. K. Ayhvard, and Mr. W. F. 

“ Finn.” 



Mr. Daniel Hewetson, Inspector of Drainage for the county of Kilkenny, County of Kil- 

reportS • kenny ; Mr. D. 

“ I have the satisfaction of stating that the works undertaken under the t^of^jrainage? 0 
« Land Improvement Acts are working with the best effect in this county. 

“ The increase in the value of the lands deeply thorough drained and 
“ subsoiled far exceed the expectation of the proprietors. Out of many 
“ examples I may mcntiou the improvements in progress on the Earl of 
“ Bessboroug-h’s estate at Gortrush, which have been effected by sinking the 
“ limestone rocky bed of the Bessborougli river, and by this means relieving 
“ from flood upwards of 500 acres of low boggy land, previously of little value. 

“ Subsequently a considerable portion of those lands were through drained 
“ and brought into cultivation, and produced abundant crops of turnips, 

“ mangel wurtzel, oats, and hay. The cultivated portions are now considered 
“ to be worth from to 21. 10s. to 3/. per statute acre. 

“ I may also allude to a portion of his Lordship’s property in the barony 
“ of Ida. „ 

“ On making the preliminary inspection of that property, nearly one halt 
“ the lands were saturated with water, and on an average not worth more than 
“ 4s. per statute acre. Considerable portions of the farms held by the most 
“ industrious tenants have since been thorough drained by Lord Bessborough 
“ under the Act, who, in addition to the drainage, paid for lime as manure 
“ without charging the occupiers. The consequence has been, that the 
“ tenants have been enabled to retain their farms, and cheerfully pay the rent 
“ agreed upon previously to the potato blight and the reduction in the prices 
“ of agricultural produce. 

“ On the estate of the Earl of Desart, a bog containing ninety statute acres 
“ has been drained with tiles made on the premises from the clay excavated 
“ from the substratum. Last year this bog, which was previously useless, 

“ produced good crops of wheat, oats, turnips, mangel wurtzel, winter and. 

“ spring vetches, and an excellent crop of flax. I he wheat crop produced 
“ from fifteen to sixteen hundred weight per statute acre, from 20 to 2 7 
“ hundred weight of oats, and 25 to 30 tons of mangel wurtzel and turnips 
“ per acre. . . , 

“ Several valuable works have likewise been undertaken and completed, on 
“ the estates of the Right lion. W. F. Tighe. I would [ particularly allude to 
“ the reclamation of upwards of sixty acres of Bogin Hill, elevated bOO feet 
“ above the level of the sea. The land has been thorough drained subsoiled, 

“ cleared of large rocks and boulder stones, and properly fenced with the 
“ stones removed from the surface. 

“ This land is now in cultivation, and, with the assistance of lime manure 
“ mixed with ashes produced by the burning of useless clods and. wee s, 

“ yielded last Autumn valuable crops of mangel wurtzel and turnips, and 
“ when the whole has been finally laid down in grass will doubtless prove a. 

“ productive sheep pasture. , . . . . 

‘Several other proprietors in this district have executed important works 
under the Act, of a similar character to those enumerated. I would 
particularly mention Sir John Power, Bart., Sir Richard Langiis e, ai ., 

Admiral C. Milward, Mr. John Green, M.P., Mr. Hugh Green. Mr. Anthonj 
Cliffe, Mr. Godfrey Green, Mr. L. N. Izod, Mr. Putland, and Mr. (.,. tf. 

Mi” S Wm.' F. Irwin, Inspector of Drainage for the counties of Louth, £°“‘| es of 
Westmeath, Wicklow, and Dublin, reports : — . . Westmeath, 

“ Little remains to be said in confirmation of statements made m previous Wicklow, .nd 
“ Reports. Experience has set at rest the relative merits of deep and shallow Dublin^ Irvrin> 
“ draining in this country, especially on tenacious clay soils, llie supeiion y | nspector 0 f 
“ of a deep over a shallow system is evident, whether we look on it as being Drainage. 
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“ the means of raising the temperature of the soil by more effectually removing 
« surface moisture, and keeping the water springs so much below the active soil ; 
a or> i n another point of view, of the probability, by sinking to a greater depth, 
“ of cutting into a porous substratum, thereby allowing the water to percolate 
“ more freely through the upper soil. 

u Numerous instances have come under my notice in which proprietors have 
“ sunk drains from 20 to 30 inches deep, and from 15 to 21 feet apart, without 
a drying the lands, which have been subsequently freed from water by drains 
a f 0Lll . f| e t deep, varying, according to the tenacity of the subsoil, from 30 to 50 
“ feet apart. 

a in many places low-lying lands, surrounded by open drains from three to 
“ four feet deep, which still continued to be wet and swampy, have been 
a completed dried by sinking the same drains from six to seven feet. In others 
a the face of the country has been altogether remodelled ; old straggling fences 
a have been levelled, and the material spread out as top-dressing; new straight 
a fences have been erected, dividing farms into rectangular fields, and the 
a entire thorough drained and subsoiled. Thus a result which, under ordinary 
a circumstances might have taken ages to accomplish, has been effected within 
*« three years, through the operation of the Land Improvement Acts, as 
a by its means proprietors have obtained both the funds to execute, and 
“ instructions as to the best and most economical methods of carrying out the 
“ improvements. 

“ In many localities doubts were entertained by tenant farmers as to the 
« profit to be derived from the expenditure in thorough drainage, and more 
“ especially in regard to the efficacy of deep draining ; and decided objections 
a •were made to the payment of any increased rent in consequence of the 
“ expenditure on such works; but experience of the result has in many cases 
“ removed the impression. As an example, it may be stated that on Lord 
“ Wicklow’s estate lying in the barony of Arklow, county of Wicklow, in the 
“ first instance the tenants, to a man, objected to any charge being made on 
“ account of thorough drainage ; but on the completion of the drainage of a few 
“ experimental patches the opposition ceased, and at this moment nearly the 
u whole of the tenant farmers on the estate are desirous of having their lands 
“ improved, and are willing to pay six and a half per cent, in repayment of the 
“ money thus expended, in addition to their rents. 

“ I may further observe, that the increased value of land which has been 
“ thorough drained is so fully admitted that such land can now be let to 
“ industrious tenants at an advanced rent, while lands undrained, which have been 
“ worn out by over-cropping, are altogether rejected. Hence many landlords, 
“ on farms falling into their hands, obtain loans under the Act, and commence 
“ draining and otherwise improving them, knowing that, when in a fit state, 
“ they will easily obtain fair rents from an industrious and substantial class 



“ of tenantry. 

“ I herewith subjoin extracts from a few of the letters which I have received 
“ from proprietors and other persons who have obtained loans under the Act. 

“ Sir A. E. Bellingham, Bart., writes, — 

“ ‘ The field drainage has fully answered our expectation, and all farms 
“ * which have been drained are easily let. The four feet deep drainage continues 
“ ‘ to be approved of. Last year, 1851, it was necessary to re-drain to the depth 
“ 1 of four feet, some fields portions of which had been drained previously in 1S34 
“ ‘ at 18 inches deep, at a cost of 61. per acre, some in 1844 at 30 inches deep, 
“ * cost 7 1. per acre. 

“ ‘ The deep draining reached the springs, which were very numerous, ana 
** ‘ the fields now appear perfectly dry. The superiority of the deep system of 
“ ‘ drainage has thus been manifested.’ ” 

“Extract of a letter from Mr. John Hudson, under whose superintendence 
“ extensive works have been executed under the Acts on the estates ot 
“ Baroness Harris, Lord Castlemaine, and also on his own property. 

“ ‘ The experience of another year confirms me in the opinion 1 previously 
“ ‘ held of the benefit derived from the operation of the Land Improvement 
“ ‘ Act, both to landlord and tenant. In this locality there is no difficulty 
“ * in procuring tenants to occupy the drained land at a suitable rent. _ I have 
“ ‘ had myself excellent crops on land lately thorough drained, which was 
“ ‘ previously of no value, — a mere snipe bog.’ ” 
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“ Extract of a letter from Mr. J. J. Versclioyle : — Land Improvement. 

« « In 1849 1 trenched 18 inches deep 18 acres of a coarse furzy and heathy 

tt ‘ hill from 700 to 1,000 feet above the level of the sea, and though it proved 
“ ‘ far more rocky than I anticipated, and cost me 12/. an acre by the time it was 
“ ‘ cleared, fenced, and limed, I am perfectly satisfied with the result. The 
“ * first year it was sown rather late with Aberdeen turnips, which proved a 
« ‘ light crop, but still it paid for the labour ; the second year the land having 
“ ‘ been lightly manured, we had an excellent crop of Swedes. It was difficult 
“ * to persuade strangers that they were growing at an elevation of 800 feet 
« ‘ above the sea. Last year the whole was laid down with black oats which 
“ ‘ produced 10 barrels to the statute acre, , and at the present moment there 
« < is on the highest part a promising crop of grass. I estimate the annual 
“ ‘ value of the reclaimed land at 20*'. per statute acre, its value when I 
« « commenced being about 4s. per statute acre, deducting the net profit 
« « of two crops, the reclaiming of this land has not cost more than 61. per 



“ « The drainages effected on the low ground have also fully succeeded. 

‘ This portion of my land is for the most part of prime quality, and 
« neighbours ridiculed the idea of draining it, at the same time in many 
‘ parts it produced nothing but sour aquatic grass which cattle refused 
‘ to eat. 

« « Having commenced draining one of the best fields on the Deanstown 
‘ system 30 inches deep and 21 feet apart, the under water appeared so 
‘ abundant that all who saw it admitted the advantage of drainage, and the 
‘ year after the drains were completed the quantity and quality of the herbage 

* was materially improved. 

“ ‘ Latterly, as you know, I have adopted the deep system of four feet drains 
« 40 feet apart, and I now really derive the full benefit of drainage ; none of 
‘ my land has been so much improved as that drained under your inspection, 

« and this year the crops of every kind have been very productive. But 
‘ perhaps the most beneficial improvement undertaken by me under the Act 
‘ is the drainage of the lands of Fortunestown, held by John Green, tenant 
‘ farmer, whose farms suffered more from under water than any other in the 
1 neighbourhood. Having declined to reduce the rent, I obtained a loan of 
« 200/. under the Act, and commenced draining the laud, promising that no 
‘ charge should be made to him for the improvement. During the spring of 
« 1849 26^- statute acres were completed, which have been since regularly 
‘ cropped in rotation with oats, turnips, and other roots, barley, meadow, and 

* pasture, all of which have been highly remunerative. 

“ ‘ It is unnecessary to enter into further particulars. But so satisfied am I 
‘ of the advantage to be derived from drainage under the Land Improvement 

* Acts, both in regard to the terms on which the money is obtained, and the 

‘ inspection by experienced officers, that I have recently obtained an additional 
‘ loan to be expended on an estate of which I am agent. And I am also 
‘ preparing applications for the improvement of other properties with which 
‘ I am connected/ , 

“ Extract of letter from Mr. F. Wright, agent to Messrs. W ade and Hoey s 
estate in the county of Wicklow : — 

« ‘ We can perceive every day more clearly the benefit derived both by 
; ‘landlords and tenants from our drainage under the Act, and although 
1 ‘some prejudiced parties were disposed to throw obstacles m the way when 
1 ‘ we commenced operations, the same persons are now the most anxious to 
1 ‘have their farms drained, and many tenants who previous to the improve- 
‘ ‘ ments were indolent and sluggish have not only become improving but 
‘ ‘ regular rentpayers/ . _ . „ , 

“ Extract of a letter from Mr. M. Hudson, agent to the Earl of Wicklow 
« ‘ In reply to your favour of the 9th instant requesting my opinion respect- 
‘ ‘ing the working of the drainage system under the Board of Works, I can 
c ‘only say it is much approved of and sought after by Lord Wicklow s 
* ‘ tenants, and so far as it has come under my immediate notice 1 highly 
‘ ‘ approve of it/ , 

“ I would observe that the tenants of whom Mr. Hudson writes were men 
‘ who formerly refused to drain on any account. 

D 
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<s In conclusion, I beg to state that, m addition to tbosc mentioned, otber 
« proprietors who have obtained loans under the Act have executed works 
“ on their properties in a most satisfactory manner. 

“ In Louth. Lord Clermont, Lord Massareene, Mr. A. O. Bellingham, 

“ Mr. Smith, Mr. M‘Clintock, and Mr. J. W. M ‘Neale. 

« In Westmeath. The Marquess of Westmeath, the Earl of Longford, 

“ Mr. Rotherham, Mr. Chaigneau, Mr. Cuppaige, and Mr. Hamilton. 

« f n Dublin. Sir Compton Domville, Mr. Earran, Mr. Cruise, Colonel 

“ White, and Sir St. V. K. IL Whitshed. . 

« In Wicldow. Mr. Keogh, Mr. Tottenham, Captain lottcnham, Mr.Nuttall, 

“ Lord Powerscourt, Lord Monck, Mr. Westley, Mr. Kirkpatrick, Messrs. 

“ Saunders, and Colonel Sir Ralph Howard. ' 

“ Colonel David La Touche has undertaken and completed extensive 
« drainage for the improvement of the sheep pastures on the mountains above 
« Luo-geiaw in the county of Wicklow. The operations already extend to 
“ 1,400 statute acres, and upwards of 50,000 perches of open drains have 
“ been cut according to the system adopted in the South of Scotland and 
“ North of England as already mentioned in regard to a similar drainage under- 
" taken by Sir Robert A. Ferguson, Bart, in the county of Tyrone. Previous 
“ to draining, the surface of this mountain was very wet, and the herbage 
“ consisted of heath, rushes, coarse sedgy grass, and bog moss. 

“ The surface is now comparatively firm to the tread, and the herbage is 
“ gradually improving, and will eventually, as in Scotland, produce sweet 
11 succulent pasture grasses. The operation of drainage is effected, as hcre- 
“ tofore described, by cutting drains from 18 to 24 inches wide at top, 12 
“ inches at bottom, and from 12 to 15 inches in depth. A series of these 
“ drains has been laid out nearly at right angles to the declivity, with suffi- 
“ eient fall to ensure a moderate current. This fall is generally increased in 
« the moory portions, but never to such an extent as to cause the erosion of the 
“ banks consequent on a too rapid discharge of the water. By following out 
“ this system each drain has only to convey the water which falls or springs 
u between it and that immediately above it. Should a copious spring occur 
“ in a position intermediate between the drains, a short drain is cut to convey 
“ its waters into the drain which lies below it, and by this means a perfect 
“ surface drainage is effected. 

“ Where practicable, at a moderate expense, it will be desirable to lay out the 
“ drains so that they may be used for the purpose of irrigation, as when the 
“ surface has been laid dry nothing tends so much as judicious irrigation to 
“ the produce of early grass. 

“ It does not appear that any further drainage will be necessary on the 
“ 1,400 acres operated on bjr Mr. La Touche ; and I am of opinion that on an 
“ average 40 perches of drains per acre at a cost of, say, 3s. 6d. will be suffi- 
“ cient to effect the drainage of wet mountain lands ; but when we consider 
“ that most mountains contain extensive patches which are naturally dry, and 
“ that the removal of the surface water from the wet portions enhances the 
“ value of the whole, the estimate might be reduced still lower than that 
“ above stated, which provides for the drainage of the entire surface. As to 
“ the increase in value much will depend on the composition of the surface and 
“ subsoil. 

“ In the present example I deem 4 d. per acre a moderate estimate of the 
“ permanent improved value which would be equal to a return of 10 per cent. 
“ on the necessary outlay. 

“Mr. W. J. Armstrong of Kippure in the county of Wicklow has also 
“ commenced drainage works for the improvement of sheep pasture on a very 
“ extensive tract, of mountain, similar in character and not far distant from that 
“ of Colonel La Touche. Already about 12,000 perches of open drains have 
“ been completed on about 3,000 acres of mountain land, and there can be no 
“ doubt of the ultimate success of the undertaking, which is conducted by 
“ an experienced sheep drainer brought over from Scotland for the purpose. 

According to my estimate upwards of 19,000 perches of open drains will 
“ be required to render the surface of the mountain a dry sheepwalk, and 
“ though it is admitted that the full benefit to be derived from drains of this 
“ kind cannot be fully realized in less than from three to five years, still an 
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„ evideat improvement in the herbage has already taken place although the Lartlnyr**™*. 
u works have not been commenced more than six months. The shcpheid 
« informed me that sheep would not formerly graze or remain on the portions 
“ of the mountain that have been drained, but now it is almost impossible to 
“ keen them off it, so much has the herbage been improved at a trifling outlay. 

“ This shepherd, a north of England man of 50 years experience, assured me 
“ he never saw a farm better adapted for rearing and fattening mountain sheep, 

« and that cheviots will succeed well throughout the mountain when properly 

“ Mr! Wii’liam Smith, Inspector of Drainage for the counties of Kildare and Countie, of Kib 

Meath, reports : — c i Mr. W. Smith, 

u The operations during the past year have in a great degree been confined. i nS p ec tor of 
« to main and thorough draining. In regard to the latter, the deep system is Dr.in.go. 

“ now almost invariably adopted, namely, minor drams four feet m depth, with 
“ intervals between the drains varying from 30 to 50 feet, according to 
“ circumstances, the average being about 40 feet. A great improvement has 
it latterly taken place in the increased depth of the open main drams, which are 
“ nowin most cases found sufficient during wet seasons to discharge the flood 
« waters. The works have generally been well executed, and a desire has been 
“ evinced by the proprietors to comply with the provisions of the Act, and to 
“ adopt suggestions in regard to the most effective manner of completing them 
“ under the peculiar circumstances of each. The system of taskwork 's n0 'v 
“ universally adopted, and has had tile desired effect of improving the habits of 
“ the labouring class, rendering them expert in their work, and diminishing- the 
“ expense of the drainage operations in every department. I he cost ol 
it thorough draining one statute acre according to the deep system now generally 
“ adopted ranges in this district from SI. 5s. to 41 5s., varying in proportion 
“ to the abundance of stones on the lands or the proximity of a tilery, the 
« question of cost usually deciding whether stones or pipe tiles aie to he used 
“ as the conduit for the discharge of the water. , 

“ Mr Thomas H. Thompson of Cloncc in tile comity of Meath has adopted 
' “ a simple contrivance for testing tlic action of the submain and mmor draimn 
“ In this case the minor drains have been cut to the depth of foui feet, 

“ the submains to four feet six inches. Broken stone is the water conduit n 
“ the minor drains, hut pipe tiles are used in the submain drains 'aiying in 
ii s j 7e according to the length of the drain, the tiles being covered with six 
“ inches of broken stone. °On the top of the submain pipe at the non of 
“ every fourth minor drain with the submain three L inch pip. tiles . lie pi. ce 
.. vertically one on top of the other, the lower m direct contact with the laige 
“ submain conduit pipe, the upper one being plugged 

ci a three inch flag which is 12 inches beneath the suiface, the eartn i.nen 
“ returned to the drain is carefully rammed about this vertical pipe 

“ against unequal subsidence. On removing the flag , a e?tained 

“ water if any, resting above the submain conduit, can leadily be ascertained 
<1 by the insertion of a S graduated rod, and thus a simple and inexpensive test 
“ Applied to ascertain the action of the most iinportan drains m « 

“ without anv risk of injury to the submam. The test holes involve tlie 
“ -oeSy of J an accurati Ip of the 

“ might be 

: S “S^CS^whop 3 — witt 

“ works of improvement will be found both interesting , . ^ 

- The following is from the Reverend J. T. Moore, Lainburton 1 aik, in the 

“ -TwL m-ead^mejudieed in favour of the shallow system, and I gave as my 
“ < reason tfat I concaved a space between the minor drains LSra take-off 

:: : 

“ ‘Sc£“d4 me and d ' y. om 2 e °S 30 fe7t 

I 1 ter4"oft n 7rt^ this wky, and I have 
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«* * since completed nearly 30 acres, with, drains four feet deep and 40 feet 
“ « apart, which you have not yet seen. 

“ 4 My present impression is that if I had executed all my drains at four 
“ ‘ feet deep and 40 feet apart that I should have succeeded better, though I 
« « have reason to be satisfied with the drains three feet six inches deep and 
« 4 30 feet apart. The drains at 18 feet apart have not. worked nearly as well 
“ ‘ as those 30 feet apart, and I must say I think the 40 feet drainage is 
“ 4 dryer than any other portion of the drained ground. 

“ c I have subsoiled a considerable portion of the 40 feet draining, which was 
“ ‘ a bog abounding in deep springs on which it was difficult to walk. It is 
« < now so dry that horses and carts have been employed for a great part of 
“ ‘ the winter laying down upon it corn gravel taken out of the drains, without 
« * sinking more than they would have done on drained upland.’ 

“ Extract of letter from Mr. Id. G. Robinson, who has managed the works on 
“ Captain R. B. Palliser’s property, near Naas, county of Kildare 

“ « It strikes me that the chief points to be looked to are the lowest price at 
« « which the work can be effectually executed, and the increased value in the 
« 4 land therefrom. 1 find the thorough drainage cost 3/. 7s. 6 d. per statute 
“ « acre, which cannot be considered high, considering that the tiles were 
“ ‘ drawn upwards of 13 statute miles. The drainage has been most effectual, 
“ « and the increase in produce of the part broken up last year has been fully 
“ ‘ 50 per cent. The work supplied employment during a period of great 
“ * distress to a number of destitute men who would otherwise have had no 
“ 4 resource but the poorhouse. 

“ ‘ The labourers earned from 10 d. to 14 d. a day, and at the present time 
“ ‘ we have not an able-bodied man in the workhouse from this electoral 
“ 4 division.’ 

“ Extract of letter from Mr. Charles Roper, Fairfield, Artanc : — 

“ ‘ I beg to say that I am perfectly satisfied with the drainage works 
“ 4 executed under the Land Improvements Acts in the years 1850 and 1851. 
44 4 The run of water which was very great last year from the large field first 
“ 4 drained is at present, after our late heavy rains, very considerable. 

“ 4 In my land I am certain the four foot drains placed at the distances of 
44 ‘ 40 feet are quite sufficient. I should not fear in this land to make them 
“ ‘ still further apart ; the bottom consists of very porous gravel, and anything 
“ ‘ short of cutting into the gravel would be ineffectual. 

44 4 In regard to the use of large pipe tiles for main drains for which no 
44 4 collars arc made, I object to them, I much prefer the horse shoe tiles with 
44 4 slate. 

44 4 1 must observe that last month I was obliged to open a main of this sort 
44 4 leading from my garden which had been completely stopped by the roots of 
44 4 some elm trees through which, well knowing what must happen, I was 
44 4 obliged to run this main. 

44 4 1 found all the horse shoe tiles steady on the slates, and as soon as the 
44 4 wig of roots was removed from about two perches next the trees the run of 
44 4 water was perfect. When a drain is obliged to. be made through or 
44 4 skirting trees, I am now convinced it should be opened and cleaned at 
“ 4 least once in two years, and perhaps oftener, unless jointed tiles, cemented 
44 4 together, be adopted, which might prevent the intrusion of the roots.’ 

44 Extract of letter from Mr. Robert A. Moore, Agent of the Marquess of 
44 Drogheda : — 

44 4 We have adopted the system of sinking the drains four feet deep and 
“ 4 40 feet apart, both at Clary and Kilpatrick, and it has proved very suc- 
44 4 cessful, although the soil is heavy, and the subsoil consists of retentive 
44 4 limestone, gravelly clay, with running sand. 

44 4 1 may remark, that the drained land has this year produced an excellent 
44 4 crop of Swedish and Aberdeen turnips, with a slight assistance from 
44 4 manure, averaging at least 25 tons of superior quality to the statute acre, 
44 4 which is more than double the quantity which the same land had previously 
44 4 produced. On the whole I am quite satisfied as to the beneficial effects 
44 4 of our drainage operations under the Board, and it is not the least important 
44 4 good effected thereby that we find our tillage soils dry and workable in almost 
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« , any weather, which secures timely cultivation and a dry and warm seed Land Improvement 

1 ‘ bed. 5 , _ 

« Extract of letter from Mr. A. B. Cane : — _ 

u t he nature of the soil drained by me varies very much, in consequence a County of Kildare. 
' ‘ fair general estimate of the cost of thorough drainage in the district cannot 
1 1 be formed from my works. Part of the land was of a light moory nature, 
c « hi depth from one foot to 18 inches, resting in some places on a subsoil of 
< < a san dy nature, in others there is a soft marly and tenacious subsoil, 
t t i n either case containing very few stones. The cost of draining 30 statute 
‘ ‘ acres amounted to 95/., every thing included. 

“ ‘ The drainage of these fields has acted perfectly, they bore green crops 
£ t this year, which were abundant and very sound, and no impediment has 
‘ « been experienced in carting the produce after the heaviest rain. Two years 
:* * ago the entire surface was covered with water, and snipe were found in 
;t « every part. , , 

“ * On the whole I consider from my experience that operations such, as 
;< £ are encouraged by the provisions of the Land Improvement Acts are of 
U « the utmost importance to the agriculturist, not only on account of the 
<£ < benefit conferred from the additional produce the land will yield, but by the 
« £ great advantage of the land becoming dry, even in this very humid climate, 
a £ within a few hours after the heaviest fall of rain ; hence there exists no 
“ ‘impediment to continuing its tillage, which in undrained land cannot 
££ £ well be pursued under similar circumstances without the greatest possible 
££ £ injury. I consider those whose position enables them to obtain money 
a ‘under the Acts in furtherance of these advantages are extremely short- 
“ * sighted in not doing so.’ 

“Extract of letter from Mr. John Bolton:— . . County of Louth. 

££ £ Although I have been more or less engaged in land draining for upwards 
“ ‘ of 20 years, I must confess that up to the time I obtained a loan under the 
“ ‘ Land Improvement Act, and executed the works under the instructions 
“ ‘ received from the Board of Works, I was merely groping my way in the 
“ 1 dark, and never effected any thing to my satisfaction. 

“ ‘ My land consists of retentive surface soil, with a yellow clay subsoil; still 
« ‘I find drains four feet deep and 40 feet apart are effectual even in the 
“ ‘ most retentive portions. At the depth of about 3£ feet we find that the 
“ ■ ground becomes more or less porous, and water from beneath begins to make 
“ ‘its appearance. I much prefer clean broken stones to field stones, and think 
“ ' it advantageous to draw such half a mile to using field stones, particularly 
“ ‘ those procured in sinking the drains.’ 

“In addition to the foregoing, improvements have been m progress upon 
“ the properties of Mr. Geo. W. West, Major R.Doyne, Rev. Gem Cock- 
“ bume, Mr. J. Hickey, Mr. W. S. Brood, Mr. M. C. Roberts, Rev J. Bonham 
“ Mr. E. Wolstenholme, Mr. W. Bellingham, m the county of Kildare , and 
“ in the counties of Meath, Westmeath, Louth, and Dublin i improvements 
were inspected by me during the past year on the properties of the follow g 
“ proprietors; viz., Earl of Roden, Lord Massareene, Lo. d Castlemame, 

“ Mr Thomas Rutherford, Mr. R. R. Cruise, the Dean of St. Patrick s. 

« Mr. W. S. Daniel, Dean Vignoles, Mr. Henry Smyth, Mr. Alex. Henry, 

“ Mr. John M’Clintock, and Mr. O. Bellingham.” 

Mr. Henry Newton, Inspector of Drainage for the county of Wexford, Coun^ofWex. 

'Ttafeg the past year the loans obtained by the under-mentioned proprietors 
« in the county of Wexford have been expended, and the woifa closed . 

« Viscount Powerscourt - * 

« Thomas Braddell, Esq. (two loans) 

“ Rev. Brook Bridges (one loan) 

“ Mrs. Fanny Irvine 
“ Mrs. Matilda Sherrard 
“ Captain John Harvey (first loan) - 
“ It is to he regretted a much larger loan was not obtained for the improve- 
« ment of Lord Powerscourt’s estate, as the result has been most satisfactory 
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“ as far as the improvements have been carried. On one lot of waste land 
“ near Wicklow Gap the transmutation has been very remarkable ; the operation, 
“ consisting of thorough drainage, subsoiling, and clearing the land of stones, 
“ was commenced early last year and completed the beginning of May. 
« The tenant was enabled to sow the ground with Swedish turnips, which 
“ produce an excellent crop, and which, if it had been sold, would have repaid 
“ the entire expense of the improvement, manure, &c., and left a profit. 

“ Mr. Braddell, an extensive practical farmer and a proprietor, of much 
“ experience in rural affairs, assures me there is no money he so willingly 
« pays as the rentcharge for the loans he has obtained under this Act, and 
“ his property is now yielding a large pcr-centage for the outlay. The 
“ drainage on the property of the Reverend Brook Bridges, an English 
“ proprietor in the barony of Scarawalsh, has also been very successful. The 
“ same observation is applicable to the estate of Mrs. Shcrrard, near Newtown 
“ Barry in the same barony. Captain John Harvey of Bargy Castle, whose 
“ -works under his first loan have been brought to a close, has perhaps 
“ obtained as much, if not more, benefit than any other proprietor ; his steward, 
“ who has lived with him for some years, declares the produce of the farm has 
“ been more than quadrupled, and notwithstanding the great difficulties that 
“ were encountered in carrying out some heavy cuttings to obtain a sufficient 
“ outfall, tlie return from the drainage lias been abundant. 

“ I have inspected the works in progress on the lands of the following 
“ noblemen and gentlemen during the past year : 

“ The Earl of Courtonn, Hon. Somerset Maxwell, Reverend John Davis, 
“ Reverend B. Bridges (2d loan), Mr. Thomas Braddell, and Mr. Richard 
“ Donovan, in the Barony of Scarawalsh. 

“ The Earl of Arran, Mr. Robert S. Doync, Mr. John C. Pounden, 
“ Mr. Thomas White, Mr. Wm. Bolton, Mrs. Fanny Irvine, Major Bolton, 
“ and Mr. William Murphy, in the Barony of Ballaghkccne. 

“ Lord Carew, Mr. Harry Alcock, Mr. Solomon Richards, Mr. John 
“ S. Richards, Major Blacker, and Mr. James Robinson, in the Barony of Bantry. 

“ Lord Templemorc in the Barony of Shelburne, Mr. Stephen Ram in 
“ the Barony of Gorey, Mr. Herbert E. Ilorc and Mr. Cadwallader Wilson 
“ in Barony of Shelmalier West, Mr. J. H. Talbot and Mr. James IIowlcw, 
“ Barony of Forth, and, 

“ The Earl of Courtoun, Colonel II. Bruen, and Captain J. H. Watson, 
“ Barony of Idrone East, county of Carlow. 

“ With the exception of one or two cases where the proprietors had the 
“ misfortune to employ dishonest or unskilful overseers, .1 have been enabled to 
“ certify after careful inspections that the various woiks were completed in 
“ accordance with the specifications, and nearly all with manifest improve- 
“ ment. It would be needless to enumerate the whole, but among the most 
“ successful examples I would mention the drainages undertaken by the 
“ Earl of Arran, Lord Carew, Mr. Stephen Ram, Mr. Harry Alcock, and 
“ Mr. Solomon Richards, where excellent green and corn crops have been 
“ successfully grown on lands previous to draining of very little value. I 
“ have known some farms increased in value and let to solvent tenants for 
“ 30 per cent, more than formerly, clear of all the expense of improvement. 
“ Generally speaking, the greatest increase in the value in comparison with 
“ the outlay is derived from the improvement of very wet, boggy, or low 
“ lands previously liable to floods. I have known such wastes on an expen- 
“ diture of about 71 . per acre make a return of from 30 to 40 per cent,, 
“ whilst ground of an ordinary character would not at the same outlay have 
“ improved more than from eight to 10 per cent. 

“ Many proprietors complain of the scarcity of labourers, and I understand 
“ some loans have in consequence been relinquished. 

“ The objection made by tenants to repay any portion of the expenditure 
“ under the Land Improvement Acts, though deriving great advantages from 
“ it, has deterred many proprietors from undertaking extensive works on 
“ lands not in their own possession ; still several instances have come within 
“ my knowledge in which tenants would have been unable to meet their 
“ engagements if their farms had not been drained. 

“ In regard to the depth of drains, every day’s experience convinces me 
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“ more of the efficacy of deep thorough drainage with inch pipe tiles, and Land Improvement. 
“ the folly of forming a conduit with broken stones in ground not having 
« a solid subsoil ; when stones are numerous and of a slaty character they 
« should be formed into a triangular box sewer both in minor and submaiu 
« drains. When ferruginous matters occurs the pipe tiles should not exceed 
“ one inch in diameter ; if smaller so much the better. I have known a three 
tt pip e used in a submain drain with a had fall become choked with a 
« ferruginous deposit within one year and a half, while the pipes in the 
a m inor drains, scarcely one inch in diameter, discharge freely ; the injurious 
“ sediment having been washed out of tiles with small bore by the increased 
“ current which followed every shower of rain.” 



Western District. 

We next proceed to consider the various works executed during the past 
year in six of the western counties of Sligo, Leitrim, Mayo, Roscoininon, 
Galway, and Clare, comprehending the province of Connaught with the 

addition of Clare. . , , . , . • 

In this district the sum of 38,553/. has been issued during the year 1851 in 
the following proportions ; viz., Sligo, 5,627 /• ; Leitrim, 2,240/. ; Mayo, 9,99b/. ; 

Roscommon, 8,470/.; Galway, 8,160/. and Clare, 4,060/. 

As heretofore, we commence our review from the north, and beg to letei to 
the following extracts from the report of Mr. Wm. P. Prendergast, Inspector of 
Drainage for an extensive district comprehending the counties of Leitrim, 
Cavan, Fermanagh, and parts of Sligo. 

« The loaus commenced previously to 1851 in this district have been 
“ continued in a satisfactory manner, but a few new ones have been 

“ applied for or commenced during the last year, and at present proprietors 

“ rarely feel inclined to undertake the expenditure of loans under the 
“ Land Improvement Acts on lands held by tenant farmers. In fact few of 
“ the ordinary class of tenants are able or willing to work the land m such a 

“ manner as will enable them to obtain the full benefit of the preliminary 

“ improvements effected by the landlord, or to pay an increased rent subs* 

“ quent to their completion. The Act has worked most satisfactorily with 
“ owners who have improved land in their own occupation, and many have 
“ informed me, as I stated in former annual reports, that the result is 
“ generally quite equal to their expectations m the increased produce, 

« increased facility of working, and increased permanent value of the land 
“ drained, cleared, reclaimed, and otherwise improved. 

“ The increase of produce resulting from drainage, &c. has been so often 
“ and so completely proved that it does not appear to be necessary a S a “ *“ 

« enter on the subject ; at the same time it must be observed that few of the 
“ ordinary class of farm tenants are inclined to pay an increased rent equal 
“ to the outlay incurred in draining, or acknowledge the actual impiovement 

”^The 'tenants^? 1 Sir Arthur Brooke, Lord Erne, Lord Enniskillen in the 
“ county of Eermanagh, and some others m the adjacent counties who have 
“ had loans made to them, are willing to pay the charge, and are at sfied 
“ with the result, but such belong to the class of substantial and l thmn g 
“ farmers which is rare in the more western counties. On the “°' 

“ named estates the advautage of tile works has been very g , a 

“ special inducement to the tenants to proceed. The 1 e ur a L - t 

“ from drainage and reclamation of cut out bogs struck me from i the i n, st 
“ time I ever examined land in Ireland as the most certain and most profit- 
able. The smaller tenants are well aware of this, and are more reader 
“ to pay a remunerative rent for reclaimed bogs than o Y eitrim 
“ of land. For instance, a piece of bog ou Mr. Wynnes, 

“ estate, near Lurganboy, formerly of no agricultural value, was J 

“ drainage, fencing, levelling, and gravelling at a cost of about 71. per acre, 
“ and readily let afterwards to solvent tenants at lbs. per acre. 

“ The bogs are in fact a source of wealth not yet fairly understood or 
“ worked, and when asked my opinion of the value of .farms I ™ 3 

“ surprised at the mode of quoting so many acres of land (meaning upland 



Western District, 
comprehending the 
Counties of 
Sligo, 

Leitrim, 

Mayo, 
Roscommon, 
Galway, and 
Clare. 



Counties of 
Leitrim, 

Cavan, 

Part of Sligo, 
Fermanagh, and 
Roscommon. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




28 



IRELAND TWENTIETH ANNUAL REPORT 



Land Improvement. «« clay) at so much, and bog “ thrown in,” perhaps 10 acres to a farm of 20 or 

“ 30 acres of clay land, the bog in fact being sometimes the most valuable of 

“ the two, and the total perhaps then being 20/. a year, the tenant will tell 
“ you he pays 1/. per acre for his farm, whereas in reality it amounts to but 15s. 

“ On Mr. Peter La Touche’s estate in the county of Leitrim there is a 
« satisfactory example of a considerable extent of bog previously of little 
“ value being readily taken at 7s. 6cl. per acre, after the mere preliminary 
“ improvement of open main drainage ; and on Major Black all’s, county 
“ Leitrim, estate, there was a keen competition for farms with drained 
“ bog attached, and 1/. an acre readily paid for the whole, the bog portion 
“ of which previous to the drainage would not have been taken into 
“ consideration. 

“ In regard to loans for farm buildings I have to observe that owing to the 
“ want of capital, skill, and industry among the ordinary class of Irish tenants, 
“ few loans for such purposes have been applied for except by proprietors, who 
“ propose letting tillage farms to a superior class of tenants, possessing capital, 
“ knowledge, and industry, and where such have offered the proprietors have 
“ at once entered into arrangements with them on liberal terms. 



County of Mayo 
and North of 
Galway ; Mr. T. 
Elwood, Inspector 
of Drainage. 



Mr. Thomas Elwood, Inspector of Drainage for the county of Mayo and 
northern parts of Galway, reports : — 

“ During the last year the number of loans applied for in this district has not 
“ been considerable. Owing to this circumstance it might at first sight be 
“ supposed that the Act had not continued to work in the same satisfactory 
“ manner as heretofore ; such I am happy in being able to state, is not the case, 
“ and is solely applicable to the extraordinary and peculiar circumstances of 
“ the county of Mayo at the time of the introduction of this measure, which 
“ induced the landed proprietors to apply for loans to enable them to give 
“ employment to the multitudes of able-bodied persons requiring relief on 
“ works of a reproductive description, and now that the immediate pressure 
“ has ceased they have become cautious in commencing new works, even of a 
“ highly remunerative character. 

“ The Commissioners, however, it appears, while anxious to confine these 
“ loans as closely as possible to the leading principle of the Acts obtained the 
“ sanction of the Treasury to meet the great pressure for employment, by 
“ allocating the large sum of 1/0,150/. to this county. This liberal provision 
“ so promptly made accounts for, or rather rendered further loans unnecessary, 
“ at least for some time to come. 

il I have considered it necessary to dwell on this matter at some length, lest 
“ it should be imagined that the circumstance arose either from apathy on the 
“ part of the landed gentry, or a want of confidence in the measure. 

“ The general operations in progress under the Land Improvement Acts 
“ continue to be conducted in a very satisfactory manner, and exhibit con- 
“ siderable improvement in all their departments and details. 

“ It will not, I presume, be considered necessary for me again to repeat that 
“ which the extensive experience and information possessed by the Board has 
“ already so clearly established, and which is universally acknowledged, viz., 
“ h°w largely the land improvement measure has contributed towards laying 
“ the foundation of an improved system of husbandry, the bettering of the 
“ moral condition of the labouring classes, and engendering a kindly feeling 
“ between landlord and tenant, together with many other benefits already 
“ well known and appreciated. 

“ As yet there have been in this district only five applications for loans 
“ under the farm office building clause, Act 13 & 14 Viet. c. 31. The 
“ proprietors considering it prudent to postpone doing so until their other 
“ improvements and arrangements have been completed, and an opportunity is 
“ afforded them of selecting desirable tenants. 

“ Scarcely any doubt now exists, even amongst those heretofore most 
“ sceptical, of the advantages in respect to efficiency and economy of adopting 
“ & deep system of main and thorough drainage. 

“ As regards the former, I would strongly recommend deep narrow bottomed 
“ channels, and, when necessary in the first instance for unwatering flooded 
“ lands, that a year at least should be allowed to elapse before proceeding to 
" thorough drain them, as by so doing the land will have time to subside, and 
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« t | ie depth, distance apart, &c. of the minor drains can be more correctly Land Improvement 
(c decided on. And with respect to thorough drains, wherever it is deemed 
« desirable to follow it up by subsoiling, that such operation should likewise 
« be postponed to the following year. 

“ It may not be out of place to notice, in conclusion, the very marked 
“ improvement visible in the general appearance and cultivated character of 
« t bi g part of the west. Those acquainted with it see and acknowledge it, 

<C while strangers express their surprise and satisfaction at finding our agri- 
« cultural state and prospects so much superior to what they had anticipated 
“ or were led to expect. 

« Already many English, Irish, and Scotch tenant farmers have taken 
« ex tensive tracts of land in the counties of Mayo and Galway, and I feel 
*t confident that the time is not far distant when a better and more wholesome 
<t s tate of things will result from the extended system of agricultural improve- 
ti men t which has been introduced into the country during the last three 

“I have made inspections of works on the properties of the following 
« proprietors during the year 1851, viz., the Earl of Lucan, Earls of Leitrim 
<{ an d Charlemont, Lord Kilmaine, Lord Avonmore, the Lord Bishop of 
it Tuam, Mr. J. W. Richards, Mr. Jas. S. Lambert, Sir Roger Palmer, Bart., 
tt Sir R. L. Blosse, Bart., Mr. A. C. Lambert, Mr. Patrick Waldron, Mr. Denis 
«t Kirwan, Mr. Patrick Kinvan, Mr. W. Kearney, Mr. James Browne, Mr. Hugh 
« Henry, Mr. Isidore Burke, &c. &c.” 



Mr Charles Cooper, Inspector of Drainage for the eastern division of the County of Galway, 

, „ , r , 1 Eastern Division ; 

county of Galway, observes :— - , „ , Mr. C. S. Cooper, 

“ During the period which has elapsed since the date of my last report on Inspector 0 f 
<t the operations of the Land Improvement Acts in this district, the works Drainage. 

“ have been nearly confined to the completion of such as had been in progress 
“ during the year 1850, as only three new loans have been made during the last 
“ year. 

“ The most important works now in progress are on the estates of the 
“ Marquess of Clanricardc, Lord Clonbrock, Sir. M. D. Bellew, Bart. They 
“ partake more of the character of open or main drainage than covered oi 
“ thorough drainage, and being spread over large tracts of country have been 
“ the means of diffusing extensive employment. 

“ For the improvements effected by Lord Clonbrock under the Land Im- 
“ provement Act his Lordship has been awarded the medal of the Royal 
“ Agricultural Society, and in no part of this district have works of main and 
“ thorough drainage been more extensively or effectively carried out, and 
“ through the medium of the improvements large tracts, consisting previously 
“ of flooded and barren wastes, are now producing valuable green and cereal 
“ crops. 

“ The works on the estates of Lord Clanricarde and Sir M. D. Bellew 
“ partake of the same character, although less extensive. On all farm, stone 
“ fencing of a superior class has formed an important item m the estimate; 

“ and 1 have to observe that in various localities the greatest improvement 
“ is visible in the appearance as well as the agricultural value of the farms 
“ which have been operated on through the medium of loans obtained under 
“ the Acts.” 

Mr. Richard Irwin, Inspector of Drainage for the county of Roscommon orRo.- 

“ The number and extent of works of permanent improvement still continue Mr „ Irwin> 

“ to increase steadily and progressively ; those of the year past consisting chiefly inspector of 
“ of main and thorough drainage, the results are as heretofore perfectly satis- Dunnage. 

“ factory, and many persons who lately revisited the district, after an absence 
“ of a few years, have expressed their astonishment at the beneficial changes 
“ effected within so short a time in the appearance as well as in the value of 
“ the improved lands. I may add, that the advantages resulting from the 
“ works are now so obvious that very many landholders of what is termed 
“ ‘ the old school,’ who were heretofore doubtful of the efficacy of the lmprove- 
“ ments which they saw in progress, and prejudiced against them, as being 
“ expensive ‘innovations,’ are now becoming solicitous to partake in similar 
“ advantages, when they observe the striking difference in point oi pio- 
E 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Land Improvement. 



iO IRELAND:— TWENTIETH ANNUAL REPORT 

1 ductiveness between their own unimproved farms and those upon which 
‘ moderate sums have been judiciously expended. 

“ The year 185-1 may be considered th e. fifth in which works of land improve* 

« ment have been carried on extensively and simultaneously in this district, 

1 the first (1847) being the year of the Labouchere Drainage, which has been 
4 very properly termed the precursor of the Land Improvement Acts. Notwith- 
c standing the great difficulty of carrying out the operations of land improve- 
« ment in the midst of famine and disease, and witli totally unskilled labourers, 

« yet the numerous works of main and thorough drainage executed at that 
‘ time are acknowledged to be satisfactory, and the expense must undoubtedly 
1 be considered moderate when compared with the price of the labourers food. 

* The number of acres improved was 1,340 (859 by thorough drainage, and 
‘ 481 by main drainage), the works being executed on the estates of 14 
‘ proprietors, and the total amount paid was 6,247/. 3&‘. 8a?., the average cost 
: per acre of thorough drainage being 5/. 14s., that of main drainage varying 
: of course in proportion to the magnitude or difficulty of each individual 
: work. 

44 In the annual reports transmitted by me at the close of each of the three 
! succeeding years of 1848, 1849, and 1850 I have already referred to the 
1 progressive operation of the Land Improvement Act during those years, 

! and I now feel much satisfaction in being enabled to state that the very 
' favourable anticipations entertained both by proprietors and the inspector 
1 have been, so far as the works are completed, fully realised, and that in 
1 several instances the beneficial returns have far exceeded the most sanguine 
4 expectations. It is in fact only now that the great value of thorough 
! drainage — the most important of all improvements — is becoming properly 
! appreciated, and there is reason to hope that it will for many years continue 
4 to afford a share of employment to the labourers of the district, the majority 
4 of whom are now expert in the most difficult part of the work, namely, the 
c opening of deep narrow drains in the hard concrete like substratum, which 
4 prevails in so many parts of this country. The depth usually adopted for 
! the minor drains is four feet, sometimes a few inches more, the drains being 
4 placed from 36 to 42 feet apart, but in some cases feet drains, with 
[ lesser intervals (generally 27 to 33 feet), are preferred. As a conduit for 
4 water stone is still principally employed, but the excellent and moderately 

* priced pipes supplied from the Lough Glynn tilery are gradually coming 
4 into use. In a few cases where the subjacent gravel is of known good 
{ quality as manure, the minor drains have been opened with a much greater 
4 breadth at bottom than is usual in such cases, a well built stone duct is 
4 substituted for the ordinary filling with broken stones or pipes. The 
4 additional cost is considered very trifling in comparison with the advantage 
4 derived from the large quantity of valuable material obtained for the top 
4 dressing of the land. Single drains of inconsiderable length, but much 
4 deeper than ordinary, have in two instances been employed for the purpose 
4 of removing deeply seated sources of injurious water, and another practice 
4 not available in ordinary circumstances has also been successfully adopted, 

4 namely, the sinking of negative wells, with bore holes through which the 
4 water collected by thorough drainage (not otherwise dischargeable, except 
4 at very great expense,) is let down into the underlying cavernous beds of 
4 limestone rock. These newly formed outlets have been well tried during 
4 the late extraordinary falls of rain, and the result shows that they are 
‘ capable of discharging the greatest quantity of water which their respective 
' catchments are likely to supply even during the wet seasons. 

“ The works of main drainage completed in the course of five years, from 
! January 1847 to January 1852, have contributed largely to the health and 
E fertility of the district, particularly the improvement of almost innumerable 
: streams and rivers on the estates of Viscount Dillon and Lord De Freyne. 

Several new works of a similar character are now in progress, including an 
■ important and extensive river improvement on the property of Mr. W . R. W. 

‘ Sandford. 

44 Besides the numerous improvements of moor and cut bog by ordinary 

thorough drainage, of which .some admirable specimens on the estate of 

Viscount Dillon have been noticed in one or more progress reports, very 

extensive tracts of deep bog (already referred to in the general report of 
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, 1848-9) have also been improved and reclaimed on the property of Lord Land Improvement. 
■ De Freyne. The plan adopted, namely, dividing- the bog into fields by open 
‘ drains six feet deep, and from 60 to 80 feet apart, roughly levelling- the 
( sur face, and dressing with 120 cubic yards per acre of strong calcareous 
i er avel ’lias been found eminently successful, as will be seen by the enclosed 
« f e j tcl . from Mr. FitzStcphcn French, M.P., and it may be reasonably hoped 
1 that the example shown by Lord De Freyne will bo followed by other 

< proprietors possessing large tracts of bog, such tracts, when drained to a 
‘ proper depth, and dressed with the clayey calcareous gravel so generally 
i Accessible, or in its absence with a mixture of lime and clay, will soon rank 

< amomrst the most profitable lands, being cultivated at very small expense, 
and also very easily and cheaply manured, as they are the only lands on 
which what are termed ‘hand manures,’ as guano, bone dust, See., can be 

a made to take permanently the place of farmyard manure. In fact the only 
“ drawback on this species of improvement is tire necessity of a regular 
“ expenditure for a few years in maintaining the drains at a proper depth, as 
“ the nee-lect of this indispensable work will invariably occasion disappointment 

“"it^iT’to be regretted that the facilities offered by the recent Act 
“ 13 & 14 Viet. c. 31. for the erection of farm buildings have been only made 
“ available to a very limited extent ; improved and profitable husbandry cannot 
*i be practised without suitable buildings, and the ordinary mode of wintering 
“ cattle by allowing them to roam in search of food over pastures and stubbles 
“ is peculiarly injurious in a district of which the soil is generally strong 
“ and the climate invariably humid. However, a beginning has been made by 
“ the Hon. and very Rev. H. Pakenham, Lord Crofton, and Mr. Guy Lloyd 
“ and it may now be expected that in the course of a few years the value oi 
“ proper and sufficient farm steadings will be better understood. 

“ The labourers omplovcd in land improvement works continue to acquire 
“ increased skill, of which excellent specimens may be seen in every part ot 
“ the district, the very best being- the works of thorough drainage executed on 
“ the estates of Mr. H. S. P. Mahou and Mr. M. M'Causland. 

“ Extract of letter from Mr. FitzStephcn French, M.P. 

“ ‘ The improvements under the Landed Property Improvement Acts have 
“ ■ for the last few years been in progress on the estate of Lord De Freyne ; 

“ ‘ nothing can in my opinion be more satisfactory than their results. In the 
“ < demesne of French Park there were this year 12 acres of potatoes grown on 
“ ‘reclaimed hog, 20 feet, deep, the crop was by far the best I saw m the 

“ ‘country, and was perfectly free from disease, which (you arc »»«)■*» 

“ ■ matte/ of great importance. The large tract on the mountain of BuckhiU 
“ ‘ which has not been broken up, merely drained and gravelled, is coming so 
“ ‘ rapidly to grass that it was let for grazing young cattle last year, and offers 
« * to take it on lease have been made by tenants from the adjoining town- 
“ < lands. All through the districts of Leitrim, Cloonfingless and Cloons- 
“ ‘ hever, where the bogs are very deep, the tenants admitted to me that the 
“ • crops they had on the reclaimed land were much superior to those on their 
« « best upland. Upwards of thirty acres, hitherto perfectly useless, m Clon- 
“ ‘ mona, have been brought into cultivation. In Clonbony you nevei saw 
“ ‘ finer crops, potatoes, oats, &c., than were grown on what a year or two since 
“ < was a mere shaking seraw. The long dme of mam dramaj which was 
“ ‘ executed under yohr direction has not only effectually drmned that part of 
“ ‘ Lord De Freyne’s estates through which it runs, but materially served the 
“ ■ properties of the adjoining proprietors. The great drain at Annaghgollad i 
“ < working rapidly, it has taken off the water from a district of country three 
“ ■ miles in length! and there is now a road running tough what wa^ formerly 
“ ‘ the bed of a lake. I had an excellent crop of potatoes on bog 22 feet 
“ < deep at Errell, manured with guano, the bog however had been broken up 
“ ‘ some years ago. I am this year proposing to try its effe f ™ bo Sjbich 
“ ‘ has never given any crops, but as I have no experience of what it will do 
“ < I shall confine myself to a few acres. As to the thorough drainage on the 
“ 1 grass farms it has proved even more beneficial than you anticipated. 

“Extract of letter from Mr. J. Ross Mahon: - ., 

“ ‘ The districts in which the works have been earned on were greatly over- 
‘ populated and exceedingly poor, and^the extensive employment given was 
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« < of the greatest service to the inhabitants, and was instrumental in keeping 
« « down poor rates which, notwithstanding are exceedingly high, but which 
“ ‘ otherwise would have been quite overwhelming. 

“ ‘T am of opinion that independent of these two important considerations 
« < as a mere matter of investment they have been highly beneficial to the 
“ ‘ proprietors.’ ” 

Mr. John Mahon, Inspector of Drainage for the county of Clare, reports : — 

“ The works under the Land Improvement Act in this county have 
“ generally been carried out in accordance with the plans and specifications 
“ of the Commissioners, and have fully effected the objects proposed. 

“ The most remarkable examples will be found on the lands of Mr. O’Brien 
“ of Birchfield, where land, formerly a cut-out-bog, consisting chiefly of turf 
“ holes filled with water, not worth 6d. per acre, by a judicious outlay of 
“ about 81. was let this year as meadow land at 21. 10s. per acre, yielding a 
“ return of 13/. per cent, on the outlay. 

“ Heavy crops of carrots, turnips, mangel wurtzcll, oats, barley, and meadow 
“ were also produced last season from drained land previously of little 
“ value on the estates of Mr. Pierce Simon Creaghc, Mr. Cornelius O’Brien, 
“ Mr. Thomas Davenport, Rev. Chas. FitzGerald, Mr. David John Wilson, 
“ and others. 

“ I submit a return showing the amounts certified for work performed, 
“ arranged according to Poor Law Unions, and a return of the amount of 
“ employment given in each union in the year 1851 ; viz. 



Name of Union. 


Amount certilicd for. 


Daily average 
Number of Wen 
employed. 


Ballyvaiiglian 


£ s. d. 
3,584 4 2 


08 


Corofin 


1,248 12 6 


— 


Ennis - - 


2,883 15 0 


44 


Kildysnrt - 


1,134 3 2 -Jr 


12 


Kilruali - 


2,870 11 11 


64 


Ennistiinon - - 


3,258 1(5 0 


45 


Limerick ... 


3,985 3 3 


20 


Tulla 


1,211 9 8 


— : 


Scarriff - 


871 8 7 


12 




21,048 4 9} 


265 



South and South-western District. 

We have lastly to refer to the Southern and South-western District, which 
comprehends the counties of Limerick, Tipperary, Waterford, Cork, and 
Kerry. 

In this district the sum of 44,460/. has been issued during the year 1851 
in the following proportions, viz., Limerick 13,380/., Tipperary 9.980/., 
Waterford 1,400/., Cork 8,700/., and Kerry 11,000/. 

Commencing with the county of Limerick, Mr. John Cox, Inspector of 
Drainage for that county, reports : — 

“ In _ submitting a statement of the progress made in the works in my 
“ district during the last year under the Land Improvement Acts it does 
“ not appear to be necessary that I should enter into the same detail respecting 
“ the execution of those works as on former occasions, having little to remark 
“ upon beyond what has been fully described by myself, or contained in letters 
“ received from proprietors relative to the remunerative crops obtained by 
“ them from land which had, previously to its being drained, been of little 
“ value, and which statements have been "printed in the 18th and 19th Reports 
“ of your Board. 

“ I have the pleasure to state that the same proprietors, and many others, 
“ have continued their exertions during the past year, and their successful 
“ example having been imitated by others who have not obtained loans, a 
“ remarkable and rapid improvement throughout the district has taken place, 
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“ and systematic husbandry has now become the rule, instead of the excep- Lcmd lmprm ement. 

“ tion as heretofore. , , „ , . 

“ In regard to the extension of the Act to farm buildings, I regret to say 
it L j iat comparatively few propnetors have as yet availed themselves of its 
“ advantages in this county ; at the same time there can be no doubt that the 
a publication and distribution among landed proprietors of the instructions, 

« plans, specifications, and estimates relating to the erection and arrangement 
n of farm steadings suited to the present improved agricultural system has 
ii been highly advantageous, and has induced many in expending their own 
n f un ds in'the erection of farm buildings to reconsider their plans, and adopt 
ii a j least modifications of the compact and economical arrangements proposed 
■i by the Board, and to execute their works, particularly in regard to sewerage, 
ii t b e construction of tanks, and the preservation of manure, in a manner quite 
n superior to their intentions as originally contemplated. 

ii But although proprietors may have been cautious in applying for loans for 
ii L bc erection of farm buildings, such has not been the case for the improve- 
‘i meet of land by thorough drainage, subsoiling, &c., as between the 1st 
ii January and 30th December 1851. I have made preliminary inspections m 
n loans that have been granted, amounting in the aggregate to 25,000 1. 

•i And as the spirit of improvement is still on the increase, I doubt not that 
ii an equal sum will he applied for in my district during the curient year. 

“ I cannot conclude without directing attention to extracts from two, taken 
ii f rom a number of letters which I have received from persons who have 
ii obtained loans under the Land Improvement Aet, which show their estimate 
ii 0 f the advantage the country has derived through the medium of the Land 



‘ Improvement Act. 

“ Mr. Thomas Sanders writes, — . 

“ ‘ Having been for some time engaged in the management of extensive 
‘ ‘ estates in parts of the county of Tipperary, Cork, and Limerick within 
‘ ‘ the district for which you arc inspector, I can hear testimony to the great 
‘ ‘ benefit which the works carried on have conferred, as well upon the owners 
< ‘ and occupiers of the lands improved as upon the labouring poor. Indeed 

‘ I am convinced that this measure is the only one that has been at all 
;< < effective in relieving the sufferings of the latter class, without impairing 
“ ‘ habits of industry and steady application to labour. 

“ « The loan of 1,000/. obtained by the late Rev. John Massy Dawson upon 
“ ‘part of his estate forming the Clonbeg electoral division ol the Tipperary 
“ ‘ union has unquestionably saved numbers in that district from famine, and 
« ‘ during its expenditure it produced a most marked effect m reducing the 
“ ‘poor rates, while the tenant farmers are so satisfied with the result upon 
“ ‘ the land that they are most anxious to have their farms drained, upon the 
“ ‘ terms of their being made liable to the entire of the instalments by which 



; ‘ the loan is to be repaid. . . ,, . „ 

“ ‘ In the rich loamy soils of the county of Limerick the improvement of 
‘ 1 the land has been still greater, and what were esteemed worthless bogs 
‘ ‘have by the mere operation of thorough drainage been converted into the 
■ ‘richest pasture. I may mention one instance of a farm, part of the estate 
‘ ‘ of Major Sanders at Foxhall, which has been recently let to a most solvent 
‘ ‘tenant at 30s. the statute acre, for which, previous to its being drained i, the 
• < former tenants were unable to pay 20s. per acre, even in the most prosperous 
‘ ‘ times.’ ” 

“ ‘which the country has derived from the Land Improvement Act and he 
[t ‘judicious mode in which it has been earned out. 

“ ‘ passing of the Act I borrowed from the Board a sm all sum ^itla little 
“ ‘other obiect than o-iving employment to relieve existing disties., and lighten 

“ ‘ and I have no doubt that a permanent increase m the value of the land 
“ ‘has been effected, amounting fully to 10 per cent, on : the exp end: dure. 

“ ‘ At the period when the loan was made to me the taxation in the distr ct 
“ ‘ was so high, and everything connected with the state of landed piopeity 
“ < in the county of Limerick so unfavourable, that numbers would have given 
“ ‘ up as hopeless all attention to the duties which this kind of pioperty 
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« ‘ imposes on its owners were it not for the aid given by the Land Improve- 
« ‘ ment Act, not so much from the liberal terms on which the loans were 
“ ‘ made, but chiefly from the important advantages arising from the manner 
“ ‘ in which the money was issued by instalments in advance, and the inspec- 
« t tion by officers of the Board rendering it as nearly certain that the money 
fi 1 had been judiciously expended. I myself think, judging by what I have 
« « seen in several parts of the country, that where property has survived those 
“ * years of famine it is chiefly to be ascribed to those most provident Acts of 
“ ‘ the legislature, and to the judicious and effective regulations under which 
“ ‘ the intentions of the legislature were carried out. 9 ” 

Mr. James J. Poe, Inspector of Drainage for the county of Tipperary and 
King’s County, reports : — 

“ Though the number of applications for loans under the Act 10 Viet. c. 32. 
“ and in subsequent Acts has in my district decreased during the past year, 
“ yet the inspections of works in progress have been nearly as numerous as in 
“ 1850, several proprietors who had obtained loans in 1849 and 1850 having 
“ completed their works within the six months. 

“I am happy to have it in my power to state that the results from works 
“ finished in 1848 and 1849 have been generally satisfactory, and I continue to 
“ receive testimony to that effect occasionally, and also when going through 
“ the district can witness it. The proprietors feel that they are deriving con- 
“ siderable benefit from the expenditure where they have themselves farmed 
“ the lands worked upon, and a stimulus has been given to the tenantry to 
“ further improvement which I have seen in several instances very well 
“ followed up by them. 

“ There have been some applications for loans by purchasers under the 
“ Incumbered Estates Act, but not to any large extent or amount. I appre- 
“ hend that in many instances the new proprietors have invested all, or almost 
“ all, their available capital in the purchase, and arc unwilling at present to 
“ charge their lands with loans for improvement. Generally the lands so 
“ purchased were in an exhausted condition, and the farm buildings very 
“ deficient or greatly dilapidated. I expect, however, that loans for the im- 
“ provement of the lands as well as for buildings may be applied for when the 
“ taxation of all kinds becomes lessened. 

“ I regret to state that in parts of my district large tracts and farms are still 
“ unoccupied and uncultivated, chiefly on the estates of non-resident pro- 
“ prietors. Little or no exertion appears to have been made to put them into a 
“ condition for reletting, and though loans might have been readily obtained 
“ for the improvement of the lands and the erection of suitable offices nothing 
“ has as yet been done. 

“ I find that the deep system of drainage has been most generally adopted 
“ during the past year, particularly in the vicinity of any arterial drainage 
“ works, and with very satisfactory results. I know that many persons have 
“ been prevented from applying for loans under this Act owing to the 
“ insufficiency of the outfall supplied by small rivers and streams in this 
“ district in which the water is frequently pent up by shoals and other 
“ obstructions which could easily be removed by individual proprietors. 

“ Pipe tiles have been freely used particularly in the barony of Owney and 
“ Arra, where there is a facility of procuring English tiles from Limerick or 
“ Irish-made from Tarbert in the county of Kerry. 

“ In the barony of Eliogarty the works on Mr. Trant’s and Sir John 
“ C. Carden’s estates are still progressing ; both have expended large sums 
“ and with much advantage to themselves. 

“ I have made inspections of works on the properties of the following 
“ proprietors within the year, on all of which I was able to make a very 
“ favourable report ; viz., the Marquess of Ormonde, Mr. John Carden, 
“ Mr. E. W. Newenham, Mr. John Bayly, Mr. W. A. Rose, Mr. John Lanigan, 
“ Mr. George H. Kinahan, Mr. Anthony Parker, Mr. William Parker, 
“ Mr. William Ryan, Mr. Richard Bayly, Mr. William II. Carroll, Mr. Caleb 
“ Going, Mr. Francis Spaight, and ltev. W. B. Smithwick. 

Mr. A. U. Roberts, Inspector of Drainage for the county of Waterford, 
reports : — 

During the year 1851 only a few new loans have been applied for by 
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;< proprietors in the county of Waterford, nearly all of the works for which Imdlmprovemmt. 

] oans tad previously been made have been completed, and as far as I can 
“ ascertain about 900 acres have been thorough drained during the past year. 

« Nearly all of the land drained previous to the year 1851 has been tilled 
“ during the past year, and where the occupiers had means to manure and 
« cultivate those lands the return has been equal to the most sanguine 
“ expectations. . , , . 

“ We have now in this county 4,986 statute acres of land producing crops 
« which, previous to the passing of this Act of Parliament, were lying useless 
“ and unproductive. . . . . . ,, 

“ In my district the deep system of thorough drainage has been universally 
« adopted, no minor drains being less than four feet in depth, the distance 
“ apart varying from 30 to 40 feet ; broken stones have, with one exception, 

« been used as conduits in the drains, and I am glad to be able to state tnat 
“ a failure in the discharge from the drams has rarely occurred, and that on 
“ the whole the works have been executed in a satisfactory manner. 

“ The embankments, of which several have been constructed under the 
“ Act, have, without one exception, withstood the effects of the wind and tide, 

« and on the River Blackwater, where our principal embankments are situate, 

« they have been taken as models, both as regards execution and cost. 

“ The expense per acre of thorough drainage in this district has, of course, 

“ varied according to circumstances *, drainage four feet deep and 40 feet apart 
“ has on an average cost 3 1 10s. per statute acre, the most expensive hi. 1 7 s., 

“ the least expensive 3/. 2s. 8d. per statute acre. 

« Subsoiling 18 inches in depth by the spade has averaged 21. 18s. ocl. per 
“ statute acre, the most expensive being 4 1 15s., the least 21. per acre. 

“ Fencing has cost about 2s. 6d. per statute perch, the fences being six feet 
“ in height, faced on both sides with stone to the height of four feet, the 
“ remaining two feet being faced with sods. I consider these fences to be the 
“ cheapest and most durable. . 

“ Amongst the proprietors who have not only expended large sums m 
“ improvement, but who have since paid attention to the maintenance of the 
“ works, I may mention Mrs. Osborne, Lord Huntingdon, Sir Nugent Humble, 

“ Lord Crcmorne, Mr. R. T. Barron, and Mr. Sherlock, but these propnetois 
“ (Lord Cremorne excepted) have only improved land m their own hands. 

Mr. Charles W. Welland, Inspector of Drainage for the eastern division of . 

the county of Cork, reports: — Mr. C.W. Welland, 

“ In the district comprising the chief part of the east riding of the county Inspector of 
“ of Cork, which has been intrusted to my superintendence, there have been Dram g . 

“ several new applications for loans, under the Land Improvement Acts 
“ submitted to me for inspection and report during the past year, all of which 
“ have been favourably received and sanctioned. 

“Amongst the proprietors who have commenced operations mder the Act 
“ during the year 1851 I may mention Mr. E B. Roche M.P., Mr M. 

“ Longfeld, Sir E. Lynge, Bart., Mr. J. R. Sarsfield, Mr. J. Power, Mrs. C. 

^Othef proprietors who had commenced draining in the years 1849 and 
“ 1850 have continued their operations, and I am happy in being able to state 
“ that the whole have been conducted in a satisfactory manner, and ah pairies 
“ have expressed their approbation of the systematic, an a . . 

“ conciliatory manner in which the provisions of the Art have ta . earned 
“ out by the arrangements made by the Board, and they aie a s ; mmovel } 

“ the expenditure on drainage has been amply repaid by the improved 

“ condition of the land which has been operated on. • f 

“In addition to the direct advantages, a great public benefit has ^en from 
“ the works by the extensive and suitable employmen ey diminish 

“ the labouring class of both sexes, which has tended maternity to fara* 

“ destitution, and consequently to reduce, and in some mstances who% clear 
“ off, the poor rate taxation in the electoral divisions in which the wollts h.ve 

“ e imight e mention many instances in which land pre^ously of very little 
“ value has been rendered fertile and profitable through e opera i 
“ Act, but to avoid prolixity I shall confine myself to a few cases. 
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Land Improvement. “First. Mr. E. B. Roche is at present at full work, and is converting a 

“ large tract of wet and nearly worthless mountain lands into good arable and 

“ wholesome sheep pasture; this is effected, first, by clearing away all the 
“ old crooked fences by which the land was intersected in every direction. 
“ The second operation is thorough draining according to the regular system, 
« the minor drains being laid out at 30 feet apart, and sunk to a depth of four 
“ feet. 12 inches in depth of broken stone being laid at the bottom as the 
“ conduit for the water. The subrnaiu drains arc six inches deeper, and have 
“ a box conduit at bottom, beneath the broken stones, and the main drains 
“ consist of capacious sewers flagged both at top and bottom. 

“ The main drains arc formed in positions so as to converge as far as 
“ practicable to a certain central point, where they empty themselves into a 
“ series of ponds, near a suitable site for a square of farm offices which it is 
“ Mr. Roche’s intention to erect. 

“ These ponds arc to be used respectively as watering places for cattle and 
“ steeping pits for flax, and finally for irrigation. 

“ Mr. R. Barter is deriving very great benefit from the operations of this 
“ Act on his farm of Glennasack, which previous to his obtaining the loan 
“ was a cold wet piece of land wholly unfit for tillage, only producing a coarse 
“ sedgy grass in summer ; the soil is a peaty loam resting on a red strong 
“ clay subsoil of a hard impervious nature ; he is proceeding to thorough drain 
“ and subsoil nearly the whole. The drains arc 3i feet deep, and the sub- 
“ soiling is effected with the spade and plough to an uniform depth of 16 
“ inches, the cost amounting to 61. 8.9. per acre. 

“ The results, so far as the work has been completed, arc highly satisfactory, 
“ the soil has been transformed into a friable loam, and this year produced 
“ excellent crops of turnips and carrots as well as corn and meadow. 

“ The late Dean Hudson was another very successful operator under the 
“ Act; his land naturally wet, poor, and cold, when drained and improved, 
“ produced crops of turnips which were equal, if not superior in quality to 
“ those raised from the most fertile lands of the district long under systematic 
“ cultivation. 

“ I may also mention Mr. M. Longficld of Castlemary and Captain Collis of 
“ Castlecook who have also given much employment and have effected great 
“ improvements upon their estates by expending loans under the provisions of 
“ the Land Improvement Act.” 



County of Cork, 
South and South- 
western Division ; 
Mr. A. N. Meude, 
Inspector of 
Drainage. 



Mr. Adam N. Meade, Inspector of Drainage for the south and south-western 
divisions of the county of Cork, reports : — 

“ During the past year (1851) the greater number of the loans in my dis- 
“ trict, the west riding of the county of Cork, have been brought to comple- 
“ tion, and a few new ones have been commenced. I have no doubt that 
“ a very considerable number of additional loans would have been applied for 
“ had it not been for the low prices of cereal produce, and the failure of the 
“ potato crop. 

“ I have been pleased to find that several farmers in comfortable circum- 
“ stances occupying and living on farms of 100 acres and upwards, and who 
“ are consequently obliged to devote a considerable portion of their lands to 
“ tillage for the support of their families, arc anxious to obtain loans under this 
“ Act. A great number have applied to me for information on this subject, 
“ b ut the greater portion do not possess an interest in their farms to constitute 
“ them owners under the sixth section of the Act. 

“ With regard to the execution of the works, I have much satisfaction in 
“ stating that a decided improvement has taken place. I am now rarely 
“ obliged to find fault, as almost in every part of the district the labourers 
“ have become expert in the execution of the work, and arc enabled to earn 
“ higher wages than before. In this district the parallel minor drains, four 
“ feet deep and 30 feet apart, have been universally adopted where the outfall 
“ admits of it. In every instance this system has proved satisfactory, while in 
“ some drainages having the minor drains from 2-i to three feet in depth, which 
“ were executed three years since, the land is not perfectly dry. 

“ The cost of thorough drainage 30 feet apart and four feet deep varies 
“ from 3 l. 10s. to M. an acre. The difference arises from the nature of the 
“ soil and subsoil and the facility of procuring stones. Subsoiling usually 
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; costs 21 13s. id. an acre, when there are few stones, but when they are Landlmprovemmt 
‘ abundant the expense per acre is increased. _ . . 

“ The principal proprietors who have executed works in my district in a 
■ satisfactory manner during the past year are Mr. Win. Bence Jones, 

‘ Rev. R. bright, Rev. Tlios. Tuckey, Rev. John Triphook, Mrs. L. C. Kear- 
‘ nev Mr. John Molony, Mr. Wm" T. Hungerford, Mr. Henry Baldwin, 

11 Mr.’Cornnelius O’Callaghan, Mr. S. Townsend, and Rev. John Murphy. ’ 

Mr Robert Bell, Inspector of Drainage for the county of Kerry, reports County of Kerry i 

“ The works under the Land Improvement Act in this county m 1851 have 
j, een less extensive than in the two previous years, the thorough drainage Ur h nage , 
it i, e j n g mostly confined to lands in tillage, and wet pastures intended to be 
ct broken up with a view to immediate returns ; less attention has also been 
n p a id to enclosing and reclaiming tracts of moor and bog, but in the aggregate 
“ a considerable area has been added during the past year to the productive 
“ soils of the country. 

“ The results of the Act are apparent in almost every part ot the country, 

“ by the impetus it has given to farming pursuits generally, whether we view 
“ it in the changed appearance of the land operated upon, its better cul tivation 
“ and arrangement for cropping, the increased supply of green feeding and 
“ winter keep, the improved breed of stock, or the different manner in winch 
“ improvements are conducted, when executed with private funds by the tenants 
“ or occupiers, as compared with former years. 

ii Many of the proprietors who have taken loans under the Act are tanning 
“ the improved land or a portion of it themselves ; some with the aid ot 
“ intelligent stewards on the best systems of husbandry, while others are 
“ giving up their time exclusively to farming, and act as their own stewards ; 

“ so that many model farms may be said to have sprung up m Kerry withm 
“ the last three years, in which the improved cultivation of the land and 
“ attention to stock is so remarkable that probably these farms are not 
“ surpassed by the best conducted in the most favoured districts m Ireland. 

“ Striking examples of this kind are of great advantage to the surrounding 
■i occupiers, who, though naturally averse, as most farmers are, to miiovation, 

“ I am lmppy to say in my district are not slow m following a good example, 

“ When ocular demonstration is given that such will be advantageous to them. 

“ Amongst those who are thus showing au example of good iarm'ng 1 
“ various parts of the county may be mentioned Mr. William Talbot Ciosbie, 

“ Mr. Henry Arthur Herbert, Mr. St. John Blacker, Mr. Meade C Denm., 

Mr. Robert Conway Hickson, M'Gillicuddy of the Reeks, Jh Ihomm 
“ Sandes, Mr. S. C. Sandes, Mr. S. li. Colhs, Mr. Robert Leslie, Mr. Geoige 
“ Hewson, Mr. George Sandes, Mr. James Raymond, Ml ^ Ge °‘f® C S h p’ 

“ Mr. John Sealy, Mr. William Harnett, Mr. Alex. Elliot Mr Robert R . 

“ Hilliard, Mr. R. Norris, Mr. Thos. Blennerhassett, Mr. J. Butle., M: ^ Chas. 

“ Sugrue, Mr. Geo. D. Stokes, Mr. R. A. Thompson, Mr. Rich. Leahy, 

« Mr! Edw. Uae, Mr. Wm. Miles, Mr. Henry Stokes, and others. 

“ The whole of the above-mentioned proprietors farm on a 
“ scale, and more than half of them are located in the baromes f Glanmamiee 
“ and Iraghticonnor, where more has been done under the Land Impioveme 
“ Act than in any other divisions of the comity of Kerry. 

“ Nothing shows the progress of our agricultural improvements more than 
“ the great increase that has taken place in the cultiva ion o manure 

“ which is the basis of all good husbandry, mcreasmg aa it does he manure 
heap, giving the best preparation for the cereal crop that follows it creates 
“ plenty in the farmyard, aDd enables the farmer not on y P, , f \ 

“ number of stock on the same area of land but cattle of an 

“The crops on the thorough drained land last year were evmywl tae 
“ heavy and I find that in this humid climate its effects are greater ana 
“ sooner’ perceptible than in either England or Scotland. Ewry occmpier 
“ now satisfied of its utility, and there is an increasing desire < ““Pf* “ em 
“ have their lands drained, and few there are that would not be sati^dt p y 
“ the full 61- per cent, on the outlay, so fully are its advantages appreoat , 

“but proprietors who have already borrowed laige ™ ms ” c .,^ r _ S tll 
“ increasing their liabilities, without perhaps sufficien y . fxpen- 
“ improved position of their tenants m consequence of j P 
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Land Improvers ent. 



buildings. 



“ diture of the money, and from their consequent ability to pay their rents. 
“ This feeling has, however, induced a disinclination to continue to drain and 
“ improve as extensively as before ; and although much has been done a wide 
“ field still presents itself for thorough drainage and land improvement in 
“ Kerry. But as so many satisfactory examples of the benefits of draining 
“ have now been exhibited to the eyes of both landlords and tenants in every 
“ part of the country, we may expect that the works of improvement will be 
“ gradually extended. 

“ As an instance of the effects of employment under the Act in keeping 
« down poor rates, I may mention that in the rates just struck in the 
“ Dingle Union, in the electoral divisions of Ballyduff and Stradbally, 
“ where Mr. Robt. Conway Hickson has undertaken extensive drainage 
“ operations, the rates have been reduced to 2s. 6d. in the pound, and in the 
“ other divisions, where no improvements are in progress, they vary from 5s. to 
“ 8s. in the pound per annum. ’ 



PUBLIC BUILDINGS. 

The usual works of repair and maintenance to the different Government 
Buildings in and adjacent to Dublin have been effected during the past year. 
The additions to the schoolrooms at the Royal Hibernian Military School, 
Phoenix Park, have also been completed, as well as those to the offices of the 
Registrar of Deeds at the King’s Inns. 

Government Prisons. 

Having received instructions from his Excellency the Lord Lieutenant to 
take the necessary steps for preparing plans and estimate for a Female Con- 
vict Prison, to contain 360 prisoners, near Dublin and adjoining Mount Joy 
Prison, the Board’s architect is engaged thereon, and the purchase of a site 
adjoining Mount Joy has been agreed on. 

The necessary works of maintenance at Mount Joy and Smithfield Prisons 
have been undertaken during the year, and some alterations have been made 
in the internal arrangements of the former, to admit of the extension of 
manufactures. 

Queen’s Colleges : — 8 <§• 9 Viet. cap. 66. 

Additional furniture and fitments for libraries and museums to meet the 
requirements of the college authorities have been supplied. The buildings 
have been maintained in proper order, and the general efficiency continues to 
give satisfaction. 

Maynooth College : — 8 Sf 9 Viet. cap. 5. 

The buildings are completed, but most of the fitments for the new buildings 
remain to be furnished, and the supply of water is still unprovided. 

District Lunatic Asylums. 

Cork. Kilkenny. 

Sligo. Mullingar. 

Killarney. Ballinasloe. 

Omagh. Richmond. 

The works of alteration at Richmond Lunatic Asylum, as well as those 
undertaken for the erection of a chapel and infirmaries for that institution, have 
been completed. 

A contract has been entered into to erect the additional asylum in con- 
nexion with this institution, and the works are actively progressing. The 
asylum buildings at Cork, Killarney, and Kilkenny arc finished, and orders 
have been issued for the requisite supplies of furniture. The works at Omagh, 
Sligo, and Mullingar, commenced at a later date, are not so forward, but in 
these cases also considerable and satisfactory progress is being made. 

A contract has been entered into for enlarging the Belfast Lunatic Asylum, 
in order to accommodate eighty additional patients, and the works are actively 
in progress. 
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In obedience to the Older of the Lord Lieutenant and Council, the purchase 
of fifteen statute acres of ground for Londonderry Lunatic Asylum, and 
20 a Oe. 30r. (statute) for Clonmel Lunatic Asylum has been agreed upon, 
and' the proper legal steps are being taken to complete the purchases. 

Belfast Custom House. 

In pursuance of your Lordships instructions plans are in the course of pre- 
naration for this intended new building, to accommodate the Customs, Inland 
Revenue, and Post Office Departments at Belfast, so that the business of the 
whole will be carried on in one building. 



Dundrum Criminal Lunatic Asylum. 

The entrance lodge has been completed, and other additional works under- 
taken which were postponed until the experience in working the institution 
proved the necessity for them. 



Custom and Coast Guard Buildings. — Dublin Custom House. 



The internal alterations directed to be made by your Lordships to facilitate 
the transaction of business, by altering the present arrangement of offices in the 
Custom House in Dublin, are in progress, and will soon be completed. 

Works of improvement and repairs have been effected during the past year 
at ten custom houses, and twenty-six coast-guard stations, at a total expense 
of 1,069/. 3s. llid. 



Constabulary Buildings . 

No works have been carried on since our last Report on this service, with 
the exception of repairs to the Curragli Station. 



ROADS AND BRIDGES. 

Acts 6 Geo. IY. cap. 101. and 1 & 2 Will. IV. cap. 33. 

The roads under the management of the Board have been maintained m a 
uniformly efficient state of repair for the year ending 31st Decembei 1851, 

with a due regard to economy. , , . ,_ ri ... ,1 . r c 

On comparing the total cost of maintenance for the yeai 1850 wilh that ot 
1851 it will be found that there is a saving 011 the latter year of 425Z. 15s. 8d. 
from the annual fluctuation which ocasionally occurs in the cost of mai - 
tenance, chiefly owing to the state of the weather and slight changes in the 

a ™here° f is tr n®new feature in the management of these roads, “ 

stances connected with this branch of service that calls for particulal 

^ThTfollowing table shows the length of the roads under the 

the Board in each county stated, and the cost of maintaining them for the 

year 1851. 

Roads and Bbid&es 6 Geo. 4. cap. 101. 



County. 


length 

Perches. 


Total Cost, 
for 1851. 


Average Cost 
per Perch 
per Annum. 


Length 

Miles. 


Clare 
Cork - 
Galway 
Kerry - 

Leitnm 

Limerick 

Mayo 

Roscommon 

Tipperary 


27,827 

37,365 

47,145 

21,060 

1,112 

10,160 

43,929 

4,140 

13,180 


£ s. d. 
1,928 17 5 
1,703 14 11 
1,243 1 6 

798 6 2 
28 9 8 
491 10 1 
929 15 0 
218 6 8 
652 14 2 


S. d. 

1 4$ 
0 10£ 
O 6£ 
O 9-1- 
O 61 
O Ilf 

0 5l 

1 of 
1 0 


87 

1165 

147i 

65J 

3i 

31f 

137* 

13 

41* 



s. d. 
3 5 



9 0 
2 9 
2 10 

10 0 
15 0 

15 10 

16 5 



F 2 
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Grant Roads. — 1 & 2 Wm. 4. cap. 33. 



County. 


Length 

Perches. 


Total Cost 
for 1851. 


| Average Cost i 
per Perch 
per Annum, i 


Length j 
Miles. 


Cost per Mile 
per Annum. 




8,006 


£ s. d 
438 12 7 


■V. d. 

1 U- 


25 


£ s. d. 
17 10 11 




21,111 


818 17 8 


0 94 


66 


12 8 2 




2,908 


59 19 6 


0 5 


9 


6 13 4 


Donegal 


3,768 


166 9 10 


0 10>- 


Hf ! 


14 2 6 


Fermanagh 


1,785 


49 9 0 


0 6f 


at- | 


8 18 4 




32,463 


876 IS 3 


0 6i 


10lL i 


8 11 8 


Kerry 


48,358 


1,107 4 9 


0 5-1- 


151 


7 6 8 


Limerick 


2,500 


85 5 8 


0 8 1 


7-S- i 


11 6 8 


Tipperary 


441 


8 5 9 


0 4-| 




6 1 8 



Post Roads : — Act 6 <$• 7 Won. IV. cap. 116. 



On the application of the Postmaster General, under the 6lst section of the 
above Act, repairs have been executed during the year, under the superinten- 
dence of the county surveyors, in the following counties, viz. : 



Clare. 

Cork (County). 

, „ (City). 
Fermanagh. 

Galway (Town). 
King’s. 

Limerick (County). 

.. (City). 



Louth. 

Meath. 

Queen’s. 

Sligo. 

Tipperary. 

Wexford. 

Wicklow. 

Westmeath. 



Longford. 

These repairs have been effected at a cost of 2,4142. 5s. 7d., which sum is 
repayable by Grand Jury presentments at subsequent assizes. 



Completion of Relief Roads : — 11 ty 12 Viet. cap. 51. 

The sums re-issued under the above Act up to the expiration of that Act 
amounted to 60,963/. 4s. Id., by the expenditure of which 321 works were 
completed in the following counties, viz. : — 

Antrim. Kilkenny. Roscommon. 

Armagh. Leitrim. Tipperary. 

Down. Limerick. Tyrone. 

Fermanagh. Londonderry. Waterford. 

Galway. Mayo. 

Kerry. Monaghan. 



DRAINAGE,— 

with Improvement of Navigation and Water Power, — under the Acts 5 & 6 Viet, 
cap. 89 ; 8 & 9 Viet. cap. 69; 9 Viet. cap. 4 ; and 10 & 11 Viet. cap. 79- 
During the last year (1851) the labours of the Board and its officers in regard 
to this service have been directed mainly to the progress and completion of 
the works already undertaken (no new measure having come into operation), 
to winding up the accounts, and making the awards in the several districts 
prepared for that final stage. 

The provision of the funds for the completion of the works made by Her 
Majesty’s Government in 1850 enabled the Board to proceed steadily and 
with vigour in the accomplishment of this object in all the measures except 
those where the proprietors have not furnished a sufficient amount of second 
assents to constitute a majority; and the Board, as mentioned in several 
previous Annual Reports, had not in these cases the necessary legal powers 
to complete the works, undertaken on the application of the proprietors, under 
the provisions for Summary Proceedings (9 Viet. cap. 4. sect. 4-5., &c.) passed 
for the relief of distress by reproductive employment. 

The whole of the operation of the drainage code of laws, the particulars of 
the most important districts, the execution of the works, their cost, causes of 
excess of estimates, the difficulties encountered, whether practical, scientific, 
or legal, and the benefits resulting from the completion of districts, have been so 
fully and frequently explained in the Board’s Annual Reports, and especially in 
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the three last (the 17th, 18th, and 19th), as to render a reference to those 
Reports more clear and satisfactory than any repetition of the matter in the 



P1 * The* history^f the service from its commencement in 1842 may be best 
continued and the most important facts connected with it recorded and 
compared, year by year, by a continuation of the comparative statement of last 
vear P showln"- the total amounts of expenditure, employment, measured ex- 
cavation, land drained, final awards enrolled, and repayments made, as 



follows : — 



As to Preliminary Proceedings. 



Memorials from proprietors and parties interested were received by the Board 
praying for these Acts to be brought into operation m 453 districts. 

P Many of the applications or memorials received were for measures w hich 
have been or may he amalgamated with other districts, and some have been or 
may ^rejected) so that Sut of the 453 applications there may not he more 
than 320 districts. , v . , 



Probably area 
of Catchment Basin. 


Probable area, 
of Lands to be drained. 


Probable Length 
of Rivers to be opened. 


Stat Acres. 


Stat Measure. 


Stat Miles. 


9,045,777 


453,785 "o 0 


2,417 


Including more than 500 






miles of navigation. 



As to Expenditure. 

Toiai. ExpEKDiroias for Preliminary Expenses, Works, Interest on borrowed Money, and all 
other Purposes. 



1842. 



1847. 



£ x. </• 
209,504 3 0 



£ x. d. 
10,798 7 7 



£ s. d. 
228,103 1 11 



1845. 



1846. 



1850. 



£ x. d. 
)8,869 19 8 



1851. 



)1, 496, 042 8 8 



Deducting from the above total the sum of 40,951*. lls - 10rf., being the 

sasfsre! sAsr 

of interest on borrowed monies. 

As to Employment. 

Numbers equivalent to the Labour of Men for One Day. 



1843. 



1844. 



70,491 



1845. 



1846. 



146,856 



901,766 



1847. 



1848. 



3,436,593 



2,231,965 



1849. 



3,148,056 



1850. 



4,592,383 



1851. 



3,315,193 



17,843,303 



r Year 1847 - 20,000 
1848 - 17,000 

The maximum number of men per diem, talcing the average for a month, was for the -j 1849 ^ ^ 

L 1851 - 20,028 

As to the Quantity of Excavation. 

Of Ueck ^ 



1842, 



1843. 



1844. 



Yards. 

222,333 



1845. 1846. 



Cubic Cubic 
Yards. Yards.- 
408,241 | 3,075,153 



1847. 



Cubic 

Yards. 

8,088,571 



1848. 



Cubic 

Yards. 

3,848,716 



1849. 



Cubic 

Yards. 

4,438,239 



1850. 



Cubic 

Yards. 

9,341,663 



1851. 



Cubic 

Yards. 

6,093,839 



Total. 



Cubic 

Yards. 

35,516,755 



Drainage 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS 

As to actual Cost of Works — continued. 



43 



Abstract, Part No. 2 . — Statement showing Cost of Earth and Rock Work, as before, charging 
thereto all Expenditure, except Masonry, Wood, and Iron in Bridges, &c., as in Column marked 
thus * in Abstract No. 1. 



— 


Total Expenditure 
for all Purposes 

31st Doe. 1851. 


Deduct 

Cost of Masonry, 
Wood, and Iron 
in Bridges, &c., 
as in Column 
marked thus * 
in Abstract No. 1. 


Total Cost of 
Earth and Rock 
Work, inclusive of 
Deductions, as 
above, for Interest, 
Preliminary 
Expenses, Com- 
pensation, Law 
Expenses, 
Advertisements, 
Valuations, &c. 


Total 
Quantity 
of Earth and 
Rock Work 
measured. 


Average 

Price 

Cubic 

Yard. 


72 districts in which awards 
have been made 
49 districts in which awards 
have not yet been made 


£ s. d. 

233,580 3 3 
1,219,657 5 10 


£ s. d. 

28,706 10 10 
198,121 10 11 


£ *. d. 

204,973 12 5 
1,021,535 14 11 . 


Cubic Yards. 
7,609,581 l 
27,907,166 


6 i 

8f 


Total 


1,453,337 9 1 




1,226,509 7 4 


35,516,747 


84- 






— 





The above is therefore the actual cost ot measured jwiu mu nuai ^Awva- 
tion, including interest on the whole expenditure, Preliminary Expenses, Com- 
pensation, Purchase of Property, Law Expenses, Advertisements, and incidental 
Expenses, Plant and Tools, Superintendence. Does not include the quantity 
(though it includes the cost) of much of the unwatering, the maintenance, 
temporary works, and works done by the day. 

As to Quantity of Land Drained or Improved. ^ ^ 

Extent of land drained or improved up to the 31st of December 
1851 " 

Deduct quantity of land relieved up to 1st January 1851 - 



192,058 

150,158 



Leaving quantity for year 1851 



41,900 



As to Final Awards and Repayments. 

The following is an abstract of the fifty-eight awards made up to the end of 
the year 1851, and all repayments thereon up to the 31st December 1851 : 



Number 
of Dis- 
tricts for 
which 
Awards 
havebeen| 
made 
final up 
to 31 Dec. 
1851. 



Catch- 

ment 

Basin. 



Stat. 

Acres. 

423,380 



Area of 
flooded and 
injured Bands 
which have 
been drained 
nproved. 



Stat. Measure.' 

a. it. r. 

34,740 0 10 



Increase 
jintheunnual 
letting Value 
of these 
|Lands causedl 
by Drainage. 



& e. d| 

12,121 0 3 



Annuity or 
Amount of 
Instalment 
half-yearly, 
including 
(Principal and| 
Interest, to 
repay Cost 



5,125 6 10 



Expenditure 

charged 



Expenditure 
charged 
on Lands. 



Average 

Cost 

per Acre 
of the 
Drainage, 
including 
(interest, &c. 



Add other repayments by counties for districts in which awards not made 

Total repayments up to 31st December 1851 - * 



Total 

Repayments 

account 
up to 

31stDecember 
1851. 



34,072 0 1 
12,775 0 2 



Of the 121 districts in which works have been undertaken, dghteen districts, 
containing about 98,000 acres to be drained or improve > hefore the 
Ordinary Proceedings (six of which districts only were com ® e ” c “„ b n e n°^ cre , 
passing of the 9 Viet. o. 4.) ; and 103 districts, containing ^out ^38 000 acres 
to be” drained and improved, are under the provisions S^rnmy ■ Pr o- 
ceedings passed by Parliament, on the urgent application of 
lands, as a means of affording relief, during the famine y p 

empbymenta contoining about 336,000 acres, there me aboutj, 100 

separate properties, extending along about 1,480 miles of rive 



Drainage 
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Drainage. main tributaries ; and included in these operations are the making and 

improving of about 250 miles of inland navigation, with the locks, weirs, and 

appurtenant works, — the creation of new and the improvement of existing 
water-power for manufacturing purposes, to an extent mainly limited by the 
demand, — and the improvement of salmon, trout, and eel fisheries, in 
connexion with the other works. 

Of the 121 districts: — 

Districts. 

The works were completed and the final awards made before the end 
of last year, 1851, in - - - - - 58 

The works were completed ancl the awards made before the 
I st of May last, in - - - - - 13 

The works are nearly completed and the districts ready for award, 
with the exception, in some instances, of delays caused by Grand 
Juries in presenting for county bridges, or in others, of litigation, 
in- - - - - - -21 



Total number of districts complete, or nearly so - 92 

The works are suspended (although the money for their completion 
is provided) for want of a sufficient amount of second assents, in - 12 

The works are in progress, but may be suspended from the same 
cause before completion, in - - - - 4 

The works are in progress, and may proceed without interruption to 
completion, in - - - - - 13 



General total - - 121 



As the operation of the Arterial Drainage Acts has been brought during the 
present session under the notice of Parliament, and a Committee of the House 
of Lords appointed to investigate the subject, it appears to the Board desirable 
to confine this Report, as far as practicable, to a recital of facts, referring to 
the correspondence laid before Parliament, and the evidence before the Com- 
mittee, for a full elucidation of the subject. 

The matter to which most importance is attached is the fact that the 
original estimates furnished by the Board’s engineers have been exceeded. 

This is not only admitted, but from the first period when it was foreseen 
(four years ago) it has been published year by year in the Annual Reports of 
the Board, the causes of excess beyond the control of the Board or its officers 
recited, and those within their control detailed and fully explained, as necessary 
for the perfection of the measures, and to make them adequately remunerative 
to the several parties and interests for whose benefit the Board administered 
the law. 

The important fact is, that whilst these measures form the first and essential 
step to the agricultural improvement of the country, the works have, under 
all the disadvantages of a period of famine, suspension of funds for nearly the 
whole of three of the most important working seasons, great accumulation of 
interest at a high rate on borrowed money, and the numerous difficulties 
detailed in the Reports, been executed, under the Board’s system, not only 
cheaply, but more cheaply than any works of a similar class with which we 
are acquainted. 

This by professional persons will be understood by reference to the 
foregoing tabulated statements of facts, and especially to that “ As to the 
actual Cost of the Works ” whilst the following statement of the “ Comparison 
of the Cost of Works ” will render it intelligible to persons not professionally 
acquainted with such matters. 

The prices paid for the Shannon and Railway works were the lowest that 
could be obtained by contract, after public competition ; whilst those of the 
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Drainage are the actual cost; and, whilst the former only include the sum 
actually paid to the Contractor, the latter include the salary of local Engineers, 
compensation and purchase of property, law and other incidental expenses, 
together with an item never included ill the prices paid to Contractors, namely, 
the interest on the monies advanced for the whole measure. 

Comparison of the Cost of Works. 



Arterial Drainage, Ireland, 
by Task or Small Contract System ui 
Board’s Engineers. 



perCubic 

Yard 

lEnrtlinnd 

Rock 

Excava 



Actual Cost : 

1. In 72 districts for which awards have been 

made, of die measured earth and rock 
work, inclusive of engineering, superin- 
tendence, most of die unwatering, plant, 
tools, matei’ials used in the works, and | 
incidental expenses of slopes, &c. & c. - 

(Maxima in above districts lOJtZ. and Is. 0 a. 
per cubic yard.) 

2. In 49 districts in which awards have not 

yet been made, but including die heavier 
and most expensive part of the works 
(Maxima prices for works of a district in the 
above 49 districts for earth and rock are 
Is. lid., Is. 3i s d., and Is. S^I.) 

Prices for works quite similar to the 
Shannon 

Earth, 9 d., 9> ( ., 10 JA, lid. 

ltock, Is. G d. 

Rock (whinstone), Is. 10-JfI. 

Earth and Rock Is. 0 d. to Is. 2l<Z. 

3. Average of the above for 35,510,747 cubic 
yards of earth and rock - 
Adding to No. 1. the whole of die interest on 
borrowed monies in the 72 districts, pre- 
liminary expenses, compensation and pur- 
chase of property, law expenses, advertise- 
ments, valuations, &c., the cost of measured 
earth and rock work, inclusive of the other 
items in No. 1., amounts to - 
Ditto to No. 2., amounts to - 
Average for 35,510,747 cubic yards - 



Shannon and Railway 
Works by General Contract System by 
Public Competition. 



Shannon Works in Water : 

Prices actually paid to contractors, ex- 
clusive of engineering. Board's super- 
intendence, interest on borrowed money, 
compensation, law or other incidental 
expenses : — 

Shoals from Shannon Bridge to\ 
Athlone inclusive - - J 

Shoals from Lanesborougk to Tar- 
monbarry - 

Rooskey and Jamestown district, let 
to second contractor at 
And he Med. 

Shoals at Shannon Bridge : — 

Loose gravel, with clay and boulders 
Concreted gravel, requiring powder - 
Limestone rook in sitn 

At Derryliolmes (Shannon Works) : 
Clay, gravel, and boulders, and lime- 



At Tarmonbarry : — 

Clay, gravel, and limestone rock 

At Lancsborough :— 

Clay and gravel 

Boyle Water : — 

Earth and limestone - 

Railway Works.— Work generally dry 
and free from risk : — 

English.— North Union, Douglas 
Contract 
Kibble 

Lancaster and Preston - 
Biackhumc, Darwin, and 
Bolton 

Earth, shale, &c. - 
Rook 

Irish Railways: — 

Dundalk and Enniskillen 
Great Southern and Western 
Midland Great Western (the J 
cheapest) - - * [ 

(See Mr.Dargan’s Schedule of prices.) 



'2 2 
2 6 



The next important fact is, that even under the depressing influences ( rf the 
last few years, the increased productiveness of the lands drained, wheie made 
available, affords in nearly every instance the means of repaying in a short 
time the principal and interest of the expenditure, and from the great fertolity 
of the lands in a great majority of cases a considerable profit m addition , 
whilst, by the system adopted in making the awards, a numbei of years, 
varying from twelve to forty, according to circumstances, is a ow 
repayment by equal half-yearly instalments. This will be seen m the table 
or abstract of awards alreadymade (Appendix D. pagel46) ; and the actual pro- 
ductiveness of the lands where ordinary industry is used is proved by numerous 
instances quoted in the Boards annual reports, and the extracts from the 
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Drainage. annual reports of the district engineers published in the appendices to those 
reports and the Appendix to this ; whilst many cases arc known to the Board 
in which the conacre rents obtained for sowing crops for the relieved lands 
amount often in one and frequently in two years to much more than the whole 
cost of the drainage of those lands whilst twenty or more years arc allowed by 
the award for the repayment. 

Progress of Works. 

In reference to the more detailed account of the progress of the works during 
the last year, we refer to the very copious extracts from the annual reports fur- 
nished by the distinct engineers (see Appendix E. page 154), and which contain 
many matters of interest to the local parties; whilst the accounts (Appendix A. 
page 56), and the usual tabular statement of progress (Appendix C. page 140), 
will be found to complete the information on this subject, — 

During the last year and the early part of the present we have accumulated 
a great number of additional facts as to the amount of rain-fall in different 
localities in this country, and the consequent discharge of floods from the 
drainage districts in their several states of progress, which confirm, in the 
strongest manner the necessity for the increased size and depth of channel 
which we have found it necessary gradually to adopt as information on these 
all-important matters was obtained. These facts have placed beyond a doubt 
that too much has not been done in any case, and lead us to expect that, as 
knowledge and experience on this subject become diffused, and the full ad- 
vantages of deep drainage in this country arc felt and appreciated, the time is 
not far distant when many now doubtful or opposed to our views will them- 
selves look for a further extension of them, as indeed has been already ex- 
perienced to some extent in some of the districts first executed. 

However this may be, it was gratifying during the heavy rains of last winter, 
and still more in the summer, to observe in different parts of the country 
the marked contrast between districts in which the works of drainage had 
been completed, and the lands were either under crops or covered with stock, 
and those districts of country remaining in their original state, covered fre- 
quently for months with floods, not only injurious to the lands themselves but 
to the whole surrounding country and climate. 

The matter of most general importance during the last year’s operations is 
the progressive diminution in the supply of labourers in a large portion of the 
country, which has been felt to so great an extent as to retard the completion 
of many districts, preventing the fulfilment of very confident expectations for 
making the final awards, and by increasing the amount of accumulating 
interest on borrowed monies, and the cost of works of maintenance, causing 
additional excess of estimates. In some districts this diminution in the labour 
market has forced the adoption of machinery and the employment of horse 
power to a much greater extent than previously, in order, as far as practicable, 
to counteract the injurious effects. 

The cost of the maintenance of works remaining in our charge has been 
increased to a very serious amount by the various causes which retard either 
their final completion, (such as the diminution of labourers, or the withholding 
of second assents by proprietors,) — or prevent the making of final awards, — such 
as the frequent postponements by grand juries, to present for county bridges, 
or the litigation consequent thereon. 

County Bridges. 

As regards the question of county bridges generally, it is right to observe 
that a much more satisfactory course has been adopted as the subject has 
become better understood, and in the great majority of cases the grand juries 
co-operate freely with this Board in making the necessary presentments. 

There are, however, several cases pending before the Judges, and the subject 
has been brought by “ certiorari ” before the Court of Queen’s Bench in Dublin, 
but no final decision has yet been pronounced, to ensure uniformity in the pro- 
ceedings at the several assize courts, and in the meantime the proprietors of 
land m the districts concerned are becoming subject to increased debt for 
interest on borrowed monies and cost of maintenance, whilst these causes of 
excess of estimates go to swell the aggregate excess which affords grounds for 
the popular complaint against this Board. 
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Second Assents. Drainage. 

In reference to the districts where the works are suspended for want of 
a sufficient amount of second assents from proprietors, we have only to refer 
to our previous reports, and to repeat, that injury to the works is daily increasing 
with the active agency of running- water, and increased debt arising from this 
cause and the accumulation of interest on borrowed monies. 

In some districts the proprietors, after long delay, saw the injurious conse- 
quences, and having furnished the requisite assents the works were during last 
year completed, especially in two districts, — the Rath or Clooneen and Duu- 
gohnan, — where the works were for this cause suspended for three years, and 
have been finally executed nearly within the revised estimates, with very great 
advantages to the parties interested, which would have been manifestly in- 
creased had the works been completed three years ago, and the proprietors, with 
their tenants, would have been in the enjoyment of the improved lands during 

that interval. , . , , j a- a t 

In conclusion, we desire on this occasion to remind your Lordships that m 
this, as in many other of the services which we have to perform, whilst great 
and'manifest benefits result from the operation effected under our directions, 
the duty devolves necessarily upon us to assess and levy the repayment of the 
cost of the works ; a duty never in itself popular, which requires for its just 
performance strict impartiality, firmness, and a total independence of local 
interests and influences, which often tends to place us in apparent antagonism 
to the very parties and interests for whose especial benefit the works have been 
executed, and for whom we have frequently performed our duties with much 
more than official zeal. . . _ . , 

The final results of completed cases form the best criterion for judgment : to 
these we refer ; in the actual cost of the works ; their efficiency and benefit, in all 
measures where it has been within our control to bring them to a satisfactory 
conclusion. Wc refer to the results in the final awards already made ; and with 
pleasure wc refer to the veiy creditable manner in which the repayment of the 
expenditure progresses in these cases. 



PIERS AND HARBOURS. 

9 Viet. cap. 3.— 10 & 11 Viet. cap. 75. 

Many of the works undertaken under the provisions of the above Acts being 
brought to a close, and others being in a very forward state, we attach to this 
report an index map of Ireland, showing their position on the coast, and a 
small descriptive drawing, in addition to the usual tabular financial statement of 
each, to which we beg to add a few remarks, commencing at Dublin and 
proceeding south. 

Grey Stones , County Wicklow. 

A substantial stone wharf, with about fifteen feet depth of water at low- 
water springs, affording convenient wharfage accommodation, m shelter, with 
the winds frem S. round by W. to N.N.E., hut exposed to the full force of the 
eastern sea, from which it has not yet, after being four years complete sus- 
tained any injury, and from which it is hoped its solid structure will protect it. 

Courtown, County Wexford. 

A screw pile pier extending into about ten feet water at low-water springs, 
and affording great facility for landing and shipping on tins exposed coast, 
where the great accumulation of sand had rendered a dock and pier, erected 
by the noble proprietor at a large expense, quite ineffective. 

Kilmore, County Wexford,. 

A substantial stone pier, nearly 800 feet m length, and extending into seven 
feet depth of water at low-water springs. Owing to favourable circumstances, 
we were enabled to extend this pier considerably beyond what was designed, 
and it is already found to be so important, not only for the use of the fisheries, 
but for the more general purposes of a safety harbour, that a much gieatei 
extension is loudly called for. Such an extension would no doubt be of great 
1 G 2 
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value to the coasting and general trade, from the want of such shelter on this 
dangerous coast, and the Board is anxious to afford every assistance in its 
power to so useful a project ; but it requires a greater expenditure than the 
present Acts enable them to recommend. 

Fethard, County Wexford. 

This was a repair of a very old but a very useful little basin. 

Slade, County Wexford. 

A substantial stone pier with a convenient wharf, and sheltering a small 
basin in a most exposed position. 

Duncannon Harbour , County Wexford. 

A stone pier extending into fourteen feet water at low-water springs, with 
commodious wharfage, and two inclined planes or boat slips. This is found to 
be a most valuable work to the district, and offers peculiar advantages to the 
vessels engaged in the deep-sea fishery which is carried on upon this coast. 

Ballynagaul, County Waterford. 

A stone pier and breakwater, affording excellent shelter, and the accommo- 
dation of a wharf, with a most convenient inclined plane or boat slip. 

Ballycottin , County Cork. 

A substantial stone pier, extending into six feet water at low-water springs, 
and affording, in a very exposed place, excellent wharfage, sheltered from all 
winds except those blowing over the land, which, however, in this direction is 
bluff, and affords considerable protection. 

Burrcn , County Cork. 

A stone pier, and inclined plane for small boats. 

Glandore , County Cork. 

This pier was constructed under the former Fishery Acts, and the small 
expenditure under the present Acts was for its improvement. It is one of the 
most generally useful works of the kind on the coast ; but, not having been 
constructed originally equal to the exposure of its position, it has been re- 
peatedly damaged by the sea, and has agaiu suffered some injury since this 
work was done. 

Skull, County Cork. 

This is a substantial stone pier, extending into six feet water at low-wate r 
springs. It affords excellent well-sheltered accommodation, and is most con- 
veniently situated for the benefit of the district. 

Kilmakilloge, County Kerry. 

This is an excellent stone pier, with a considerable extent of most convenient 
wharfage, and affording perfect shelter for boats of all sorts. 

Blackwater, County Kerry . 

An excellent stone pier and wharf, with perfect shelter. 

Greenane, County Kerry. 

A small stone pier, affording convenient landing and shipping accommo- 
dation for small coasters and boats of all kinds. 

Knightstown, Island of Valencia. 

This is an extension of an existing pier into a depth of about eight feet water 
at low-water springs, together with a stone breakwater, sheltering a convenient 
basin ; also a boat slip. 
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V entry, County Kerry. 

A substantial stone pier, having about three feet water at low-water spring 
tide, and a well-sheltered excavated basin, with an inclined plane or boat slip. 



Dingle , County Kerry. 

An extension and raising of the old fishery pier. It now affords ample 
wharfage and commodious boat slip, with a large sheltered space within it. 



Brandon, County Kerry. 

This work was the reconstruction of an old pier which had been nearly 
destroyed. 

Aran Island , County Galway. 

A substantial stone pier 440 feet in length, having about five feet water at 
low-water springs, with a well sheltered excavated enclosure for small boats. 



Tarrea , County Galway. 

This consists of a stone pier and breakwater, sheltering an excavated 
basin, with an inclined plane or boat slip, and well calculated tor coasters as well 
as fishing vessels. 



Claddagh, Galway. 

This is a wharf wall nearly 1,400 feet in length, with causeway, connecting 
the fishery piers and dock at the Claddagh with the slope called Nimmos 
Pier. 



Killder an , County Galway. 

An excellent stone pier, having seven feet water at low-water spring tide, 
sheltering a basin and convenient boat slip. 



Bunowen , County Galway. 

This is a stone pier extending into ton feet water at low spring-tides, with 
an Mined plane l boat slip. It shelters a smdl hay in whmh vessels may 
lie in perfect safety ; a matter of great importance on this wild coast. 



JErriskmmn, County Galway. 

A small excavated basin, with a wharf and breakwater, affording excellent 
shelter for small vessels fishing in this unprotected bay. 



Ballynakill, County Galway. 

An excellent stone pier, affording well-sheltered accommodation for landing 
or shipping. 

Rosroe, Killeny Bay, County Galway. 

This design _ consists of a small pier and basin for boats, with a road of 
approach. This is under contract, but is not ye p 

Newport , County Mayo. 

This is a stone wharf of 700 feet in length, with an excavated channel along 
its face, affording safe and commodious accommodation to fishing cralt 
frequenting Clew Bay. 

Belmullet Canal, County Mayo. 

This is a navigable cut, connecting the bays of Bbctaod ^and B ; ° a ^aven, 
and thereby saving a circuitous sea voyage on this mos p £ 
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coast. It is already very much used. There is a depth of water of fifteen 
feet, and a clear breadth of fifty feet through the Swivel Bridge, by which the 
land communication is kept up. 

Mountcharlcs , County Donegal. 

A substantial stone pier, 450 feet in length, affords excellent accommodation 
and shelter in Donegal Bay. 

Ballyness, County Donegal. 

A convenient stone wharf, affording accommodation and shelter in a wild, 
remote district. 

Portnablahy , County Donegal. 

This is a substantial stone pier, making a small bay in Sheep Haven, which 
forms an excellent position for boats. 

Moville, County Donegal. 

This is a stone wharf near the mouth of Lough Foyle, affording shelter and 
accommodation, and extending into ten feet of water at low-water spring 
tides. 

In addition to its original object, it has proved of great advantage to the 
neighbourhood, by enabling the steam boats which ply to Londonderry to take 
in or discharge goods and passengers. 

Rathmullen , County Donegal. 

A stone pier, affording excellent wharfage and shelter in Lough Swilly. 

Cushendall ( Red Bay), County Antrim. 

This work is in progress, and drawing to a close. Tt promises to be of very 
great benefit, not only as a convenient landing-place, but as a harbour of refuge 
to the coasting trade, which has already taken advantage of it in great 
numbers. 

Ballywalter Harbour, Comity Down. 

This is in a forward state, and will afford excellent shelter and accommoda- 
tion on a very exposed coast. 

Newcastle, County Down. 

This is a stone pier and breakwater, forming a small tidal harbour in an 
exceedingly exposed position in Dundruin Bay. It is a very useful work, and 
much frequented. 

Annalong, County Down. 

This consists of an excavated basin, with convenient wharfs and a breakwater. 
The rocks which encumbered the entrance having been removed, it is made 
considerable use of, and is found very valuable to the district. 

Carlingford, County Louth. 

This is a stone pier, forming a well-sheltered wharf, and will be particularly 
useful. 

Dunany , County Louth. 

A small pier, forming a landing-place for boats on an exposed shore. 

Port Oriel, ( Clog her Head), County Louth. 

This work consisted in deepening and improving an excavated basin, and is 
found exceedingly useful. 

Rush Harbour, County Dublin. 

This is an extension of the existing pier and the construction of a break- 
water. It has proved a very useful work. 
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Kingstown Harbour. 

The Traders Wharf, which has been the chief work carried on here for the 
past three years, is now so far advanced towards completion that we shall be 
able to make preparations this season for affording the accommodation so much 
required by the steamers, according to plans approved by your Lordships and 
the Lords of the Admiralty. The sea slopes, as well as the other works of 
the harbour, have sustained no damage during the past winter, beyond what 
the provision for ordinary repairs will be sufficient to meet. The following 
copy of the annual return of vessels making use of this harbour during the 
past year shows a large increase in numbers and tonnage. 

Return of vessels which arrived in Kingstown Harbour, in years 1850 and 
1851 respectively : — 

Years. Ships. Tonnage. 

1850 - - 1,740 - - 211,560 

1S51 - - 2,126 - - 257,367 



A Return of the Number of Vessels and Amount of Tonnage that have anchored in 
Kingstown Harbour during the year 1851. Her Majesty’s Steam^ Packets, and 
Contract Packets, Liverpool and Holyhead Passenger Steamers to Kingstown, are 



excepted. 





Number. 


Tons. 


Sailing vessels to and from tlio port of Dublin waiting wind or tide 
Steamers ditto ditto - ' 

From English, Irish, Scotch, and foreign ports to Irish ports 
From English, Scotch, and foreign ports to English and Scotch ports 
From Irish ports to English, Scotch, and foreign ports " 

From English and Scotch ports to foreign ports - - 

Vessels to wait orders - - 

Vessels to discharge at Kingstown - - - 

Men of war and cruisors - - - - 


1,137 

85 

230 

210 

138 

90 

16 

213 

7 


152,213 

25,411 

18,550 

19,522 

10,011 

11,998 

2,073 

17,589 


Total - ■ • 


2,126 


257,367 



(Signed) Wm. Hutchison, Harbour Master. 



Howth Harbour. 

This harbour continues to be very much frequented by coasters for refuge, 
and by fishing vessels. The works are in good order. 

Donaghadee. 

The works of this harbour are in fair order, and have required no considerable 
repairs in the past year. 

Dunmore East Harbour. 

The works continue in good order. No expenditure for maintenance has 
been found necessary in the past year. 

Limerick Floating Docks. 

These important works have progressed favourably in every respect, and we 
calculate upon having the docks open for the trade early m the spring o 
1853. 

Foynes Harbour. 

The dredging alluded to in our last Report has been proceeded with satis- 
factorily, and will be completed this season. Sufficient progress has already 
been made to enable the largest class traders to use the wharf. 



INLAND NAVIGATION. 

The Shannon. 

Several works of improvement and repair, tending more particularly to the 
deepening and maintaining the depth of the navigable channel through shoals, 
have been carried into effect, and further operations to the same end aie m 



Piers 

and Harbours. 



Inland Navigation. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Inland Navigation. 



Boyne. 

1850 - 423 11 10 
450 11 5 



Increase 26 19 7 



Tyrone. 

1850 - 359 4 1 

1851 - 433 12 11 



Increase 74 8 10 



Fisheries. 
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progress. The return of tolls received during the last year affords, when 
compared with the receipts for the previous twelve months, gratifying evidence 
of progressive improvement in the trade on this important line of navigation. 

£ s. d. 

The amount of tolls received in 1850 was - 1,833 10 10 

„ 1851 „ - 2,142 10 9 



Showing an increase of - £ 308 19 1 1 

And it is to be remarked that the receipts for 1850 exceeded those of the 
previous year. 

We have under our consideration the subject of a proposed re-adjustment of 
tolls on corn and other articles on this navigation, with a view of affording 
further facilities and accommodation to trade, by the adoption of such regula- 
tions as may encourage the traffic without causing any material loss of revenue 
to the Board. 

The Boyne , the Tyrone , and the Maig Navigations. 

The usual works of improvement and repair have been effected. The return 
of tolls on the Boyne navigation shows a slight increase over the amounts 
received in the preceding year, notwithstanding the partial operation of a 
further reduction in the rates which was sanctioned by your Lordships on the 
6th November last, to accommodate the trade. The revenues of the Tyrone 
and the Maig navigations for the year 1850 were sufficient to meet the 
expenditure on works for that year, without rendering it necessary to apply 
for the usual vote for the purpose; and the year 1851 shows a continued 
improvement in this respect. 



FISHERIES. 

In Appendix G. we furnish the annual report of the Inspecting Commis- 
sioners of Fisheries, containing much detailed and valuable information as to 
the several fishery districts in Ireland, and facts illustrative of the state of the 
fisheries generally. 

On the whole, we arc gratified in being enabled to report a decided improve- 
ment in the trade, and facts symptomatic of further progress in both the sea and 
inland fisheries, arising from the causes which we have so frequently referred 
to in our previous reports as best calculated to produce such results ; —namely, 
extended means of cheap and rapid communication both by sea and land, — the 
devotion of individual enterprise to the pursuit, — the steady though slow progress 
of enforcing existing laws without the disturbing influence of new legislation, 
and the opening, deepening, and regulating of many of the rivers and some of 
the estuaries, combined with the gradual spread of a better knowledge of the 
whole subject amongst the parties interested. 

The opening of the railway from Dublin to Galway has given a great 
stimulus to the fresh fish market there, and large supplies of sea-fish and 
lobsters have been sent to Dublin and the English markets by this route, 
whilst we look forward to much greater results as local prejudices to trawling 
and improved modes of capture gradually yield to the influence of a steady 
daily market and remunerating prices. 

Ihe branch from the Dublin and Cork Railway to Killarney, and the 
completion of the line between Waterford and Limerick, Waterford and 
Kilkenny, with the increasing steam navigation from these ports, are operating, 
and will still more effectively act as they become completed and established, 
m giving a new and increased value to the whole of the fisheries of the south 
and west coasts. 

. The county of Sligo and the greater portions of Mayo and Donegal have no 
immediate prospect of such advantages, though possessing some of the finest 
fishing banks off their coasts, and requiring railway communication as the 
primary means for developing their internal resources and stimulating local 
industry, by placing them on an equality with the rest of the kingdom. 

. he gradual junction and completion of the railways in the north, and the 
daily steam communication from the ports to England and Scotland, afford 
the advantages we have adverted to ; and in one instance, Moville, in Lough 
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Foyle, where a small fishery pier has been erected by this Board with sufficient 
depth’ of water to allow the passing steamers to call, an important and highly 
advantageous fish market has been established, mainly by an individual who 
established an ice-house and bought for export, but whose example has been 
followed by several others, whose competition and demand as purchasers has 
considerably increased the supply. _ 

The fisheries in many other localities have benefited by the facilities afforded 
by the construction of piers and landing-places, under the Piers and Harbours 
Act 9 Viet. c. 3., and may be expected to prove still more useful in proportion 
as local enterprise and energy are developed to take advantage of these works 
recently completed. .... 

The increased demand resulting from improved means of communication with 
the west coast has led to the capture of large quantities of lobsters, but many 
are taken of so small a size as to threaten injury to the fishery, whilst they are 
of little value in the market. 

The same causes, combined with the diffusion of useful information by the 
Inspecting Commissioners, have produced much increased attention to the 
laying or° planting of private oyster beds, under the privileges granted by the 
Fishery Acts, and we anticipate important benefits to results from this, the only 
certain means of promoting and improving this fishery. 



Inland Fisheries. 

In the salmon fisheries decided improvement was evidenced during the last 
year, and still more in the present season ; whilst with an increased supply a 
high price has been maintained, in consequence of the improved means of com- 
munication from remote districts to the best markets. 

The productiveness of these fisheries is, as we have frequently reported, 
peculiarly liable to variation from natural as well as artificial causes, and 
whilst naturally susceptible of improvement in Ireland to an extent that would 
appear almost incredible, yet this improvement is dependant for its promotion 
upon such a combination of causes and concurrence of adverse interests as 
would almost preclude the expectation of its full accomplishment for even more 
important and less speculative objects. 

The present improvement is mainly attributed, by persons best qualified, to 
judge to the favourable nature of the spawning season three years ago, as to 
the occurrence of floods, frost, &c. at that time. We are fully disposed 
to concur in this opinion. Yet the tendency of many would be to limit the 
cause to some local arrangement or proceeding, and to found thereon arguments 
in support of peculiar, favourite, or local views. 

Undoubtedly a better knowledge of the general subject is gradually extend- 
ing, and, as a natural consequence, a closer approximation in opinion between 
well-informed persons, and increased spirit of concurrence in the principles upon 
which the Legislature has acted. _ . 

Although as yet the law has been but very partially enforced, m all the 
important points that would lead to increased production, yet it is evident that 
the provisions of the Act have been carried gradually though slowly into effect 
in the repression of some offences,— as the erection of fixed means of captuie 
within prohibited limits,— with good results, and as these become justly 
appreciated we may expect greater activity in reference to the whole. 

The attention of boards of conservators has been directed to the erection of 
suitable migration passes over mill-weirs and other obstacles, with benenciai 

re Tf tie means and times of fishing he strictly limited to those fixed by law,— 
if suitable passes be made for the migration of the fish, and the bunctaj or 
weekly close time be enforced on all coast fisheries as well as m the estuaries 
and inland waters, -and, finally, if the destruction, possession, or sale ot fish 
during the close-time he effectually prevented and discountenanced by every 
authority, — we have no doubt these fisheries will obtain as full a development 
as they are susceptible of from fishery laws. q ... 

There may perhaps be superadded, with great advantage, at least to localities 
the adoption of artificial means of breeding, or, rather, the formation of artificial 
breeding-grounds, with adequate protection for the fry up to the period wnen 
H 
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Fisheries. they may with safety be let into the public rivers and lakes, to migrate to 
the sea. 

Judging from the results, no artificial measures seem to have conduced or 
are calculated to conduce to the improvement of these fisheries more than the 
works of arterial drainage and improved navigation and mill-power which are 
in progress under this Board. 

To some it has appeared anomalous that the fisheries should he benefited 
by works of drainage j but. the experience already attained fully justifies the 
anticipations which were formed on this subject. 

In cases where works have been executed at the mouths or tidal parts of 
rivers, the deepening and confining of the channels through extensive flats to 
the seas, and the extension of the tidal influence or brackish water inland, have 
afforded facilities for the salmon and white trout to enter the rivers ; whilst 
the formation of improved migration passes over obstructions, and the regu- 
larly deep channels have facilitated the access of the fish to the upper waters 
and breeding-grounds. The floods, too, in rivers that have been thus opened, 
are much more frequent, though small in amount, than in an un drained 
country ; and where, as in Ireland, the river courses have but very little fall, 
and there exist numerous lakes and deep reaches of the river at the back of 
mill and navigation weirs, the migration of the fish is not only facilitated but 
promoted, whilst the increased discharge of water into the sea conduces to the 
capture of the fish, by leading them to the rivers. 

These results have been proved practically in the Lower Bann at Coleraine, 
where the fishery has been importantly increased ; — at the Fane, near Dundalk ; 
— the Glyde and Dee, county Louth ; — and the Ballyteige district, county of 
Wexford, where salmon and trout were almost unknown before the execution 
of the works, and where, in addition, large quantities of herrings and other fish 
have for the last two years been taken within the bar or mouth of the estuary. 

But in the cavernous limestone districts of the counties of Galway and Mayo 
still more interesting experience has been obtained. In these districts, where 
very large portions of the waters were discharged by cavernous passages and 
through interstices in the strata too small to admit the passage of fish, and 
where in summer no water was discoverable as flowing from very large tracts 
of countiy, very important changes have been effected. 

In the Lough Corrib and Mask district, lakes containing more than 30,000 
acres of water, and rivers and their tributaries more than eighty miles in length, 
have been opened for the first time to the free access of the salmon, by means 
of long and deep cuts through rock, which were required for the drainage of 
the country, and which as they become completed afford constant streams of 
water even in the summer season. 

The salmon have already been taken in the upper waters of these districts, 
and it would be difficult to estimate the benefits which in a few years may be 
naturally expected to result from this improved means of access and increase of 
spawning-ground to the fisheries of the districts. 

We have the honour to be, 

Your Lordship’s most obedient humble servants, 
RICHARD GRIFFITH. 
THOS. A. LAltCOM. 

J. RADCLIFF. 

Edward Hornsby, Secretary, WM. THOS. MULYANY. 

Office of Public Works, Dublin, 

August 8, 1 852. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 



APPENDIX A. 

LOANS AND GRAN T S. 

ACCOUNTS. 



H 2 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 57 



. . j \ Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 
1 & 2 Will. IV., Cap. 33. and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and Repayments to the 31st December 1851. 



TORPOSE OP LOAN. 



Antrim County 

Armagh County 
Carlow County 
Carrickfergus (Coun- 1 
ty of the Town of) J 
Cavan County 
Clare County •• 

Cork County - - 

Cork, County of City - 
Donegal County 
Down County 
Dublin City 
Dublin County 
Fermanagh 
Gahvay County 
Galway Town 
Kerry County 
Kildare County 
Kilkenny County 
King’s County 
Leitrim County 
Limerick City 
Limerick County 
Londonderry County - 
Longford County 
Louth County 
Mayo County - 
Meath County 
Queen’s County 
Roscommon County - 
Sligo County 
Tipperary County 
Tyrone County 
Waterford County 
Waterford City 
Wexford County 
Wicklow County 
Westmeath County - 
Roads and Bridges - • 
Sundry Harbours, ‘ 
Docks, &c. 

Inland Navigation 

Public Buildings 
Railways 



Miscellaneous - j 
Piers and Harbours - 1 
River Drainage 
Exchequer Bills issued 



?}' 



-{ 



For making and im- 
proving roads, 
court-houses, &c. 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

For Roads 
Bridges, &c. 



Erection and com-'' 
pletion of Works, 
&c. - 

In aid of construc- 
tion, &c. - 

In aid of sundry 
Works, ike. 

Act 9 Viet. c.3. and' 
10&11 Viet. c.75. 

5 & 6 Viet. c. 89., &c 
And afterwards 
lodged 



Amount of 
Exchequer Bills 
issued. 


Issued under 
6 & 7 Viet c. 44. 


REPAYMENTS. 


Principal. 


Interest 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. 


d. 


64-, 450 0 0 


69,253 11 2 


111,486 14 8 


13,694 6 


11 




2,507 10 9 


1,040 17 O 


334 2 


5 


5,650 0 0 


- 


5,650 0 O 


592 5 


6 


1,450 0 0 


2,993 10 0 


3,787 2 8 


643 10 


0 


29,500 0 0 


6,426 8 0 


34,405 1 6 


5,739 0 


0 


17,250 0 0 


329 11 8 


17,291 6 5 


1,814 IS 


8 


3,200 0 0 


1,192 16 0 


3,200 O O 


155 19 


3 




1 ,500 0 0 


290 4 O 


84 16 


0 


14,150 0 O 


2,500 0 0 


16,028 13 0 


1,737 4 


3 


5,950 0 0 


. 


5,950 0 0 


2S8 16 


4 




1,211 6 8 


1,211 6 8 


42 11 


1 


2,450 0 0 


3,088 1 1 1 


4,749 16 3 


571 18 


2 




. 


4,950 0 0 


871 1 


7 


23,850 0 0 


6,112 0 4 


29,342 4 8 


1,421 0 


7 




150 0 0 


600 0 0 


10S 0 


5 


57,950 0 O 


18,144 9 6 


72,567 5 9 


8,710 18 


3 


4,850 0 O 


1,752 10 0 


5,777 1 6 


1,30S 11 


9 




... 


29,350 0 O 


3,238 9 


4 




4,078 17 3 


3,264 10 1 


500 11 


3 




... 


7,650 0 0 


1,233 2 


4 




2,352 8 8 


1,905 17 1 


472 6 


11 




7,597 18 9 


3,847 12 O 


615 17 


3 


1,250 0 0 


. 


1,250 0 O 


304 10 


9 




4,114 1 4 


2,083 8 2 


413 7 






3,300 0 0 


8,126 16 5 


1,201 6 


10 




3,288 0 0 


11,440 8 9 


1,301 2 


2 




1,595 10 2 


231 17 5 


35 15 


10 




3.963 0 0 


6,730 6 8 


424 15 


9 




1,434 O 0 


19,784 0 0 


1,316 11 


9 




4,475 6 9 


4,713 15 5 


754 2 


5 




2,414 13 11 


9,327 14 11 








_ 


2,300 0 0 








398 14 0 


2,248 14 0 










1,550 0 0 


75 7 


5 




6,085 10 0 


37,S48 15 6 








5,86S 16 2 


1,685 6 2 


309 16 


5 


. 


806 1 8 


160 4 3 


22 5 


7 


j 40,700 0 0 


3,000 0 O 


30,032 15 4 


12,510 16 


9 


143,850 0 0 


35,050 0 0 


38,509 17 4 


65,205 13 


10 


34,750 0 0 


20,000 0 0 


8,160 9 0 


12,684 10 


6 


> 128,250 0 0 


5,0.50 0 O 


98,556 9 6 


48,028 10 


5 


} 157,200 0 0 


- 


99,595 17 4 


62,367 5 


10 


} 14-, 250 0 0 


300 0 0 


13,450 0 0 


2.32S 13 


6 


\ - - - 


23,205 1 0 0 


265 0 0 


1,097 9 


0 




1,095.127 14 5 


9,439 4 9 


75,753 13 


3 


j- 3,700 0 0 


- 


3,700 0 0 


3-1-5 


7 


890,650 0 0 


1,350,668 8 3 


775,536 14 2 


336,365 


3 


£ 2,241,318 8 3 


£ 1,111,901 18 5 



Office of Public Worlts, Dublin, \ 
30 tli April 1852. J 



G. Adams, 

Accountant. 
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IRELAND APPENDIX TO TWENTIETH REPORT 



(A. *2.) — A Statement of Loans made by the Commissioners of Public Works in Ireland, pursuant to the 

January 1, 1851, the Repayments within the Year, 











BALANCES 










outst 


niling, January J, 1851 




of 


NAME OF PARTY. 


PURPOSE OF LOAN. 












Lo... 






Trine 






Interest 






Completing Works of tho Harbour 


£ 


S. 


d. 


X s. 




3 


Artlglass Harbour Commissioners 


6,650 


0 


0 


4,876 18 




5 


Limerick Navigation Company - 


To improve Works ... 


5,400 


0 


0 


252 1 n 


14 


G alway Town - 


Continuing Claddagh Quay Walls 


2 


8 


6 


0 11 




15 


Limerick Bridge Commissioners - 


Completing Wellesley Bridge and Docks 


19,277 


6 


5 


1,159 15 




18 


Atlilunkard Bridge Commis- 
sioners - - - J 


Completing the Works of the Bridge, &c. 


9,850 


0 


0 


2,771 3 


1 


20 


Galway Dock Commissioners 


Constructing a floating Dock 


12,638 


10 


7 


538 2 


9 


28 


Newry Navigation Company 


Improving Works - - 


5,878 


3 


9 


235 2 


5 


30 


Dublin and Blessington Rond - ) 


For improvements - - - - 


1,137 


10 


0 


183 18 


7 


31 


Dublin and Kingstown Railway } 
Company - - - - J 


In aid of making Railway 


20,404 


2 


8 


1,480 5 


5 


101 


Ditto ... 


Extension to Forty-foot Road 


37,200 


0 


0 


2,698 15 


8 


61 


Limerick Corporation 


Rebuilding Thomond Bridge 


4,023 


15 


6 


185 13 


2 


32 


Drogheda H arbour Commissioners 


For Improvements ... 


3,456 


5 


11 


- 




116 


Ditto - - 


Further Improvements 


3,000 


0 


0 






57 


Boyne Navigation Company 


For Improvements - - 


312 


19 


0 


- 




113 


Ditto ... 


Further Improvements 


480 


0 


0 






66 


Ecclesiastical Commissioners 


For purpose of Act 4 & 5 Will. IV. cap. SO. 


30,000 


0 


0 


1,266 17 


0 


70 


Limerick Navigation Company - 


Improving Quays, &c. ... 


4,268 


15 


0 


199 6 


0 


80 


Limerick Bridge Commissioners - 


Purchasing Quayage and constructing 'l 
new Quays - - - J 


40,000 


0 


0 


2,406 11 


6 


108 


Ditto 


Further extension of Quays 


5,000 


0 


0 


376 0 


6 


126 


Galway Dock Commissioners 


Second Loan in further aid of Works - 


3,920 


0 


0 


313 12 


0 


157 


Ditto 


Completing Works of tho Harbour 


3, 000 


0 


0 


240 0 


0 


143 


Coleraine and Antrim Road \ 
Trustees - - - j 


222 


14 


2 


4 5 


7 


212 


Ulster Canal Company 


Completion of Works - 


10,000 


0 


0 


5,029 11 


8 


255 


Newry Navigation Company 


For extension of Canal 


1 (),(){)() 


0 


0 


500 0 


0 


109 


Robert Bowie - - 


For embankment on Shannon 


800 


0 


0 


501 10 


4 


142 


Rev. T. Matthew ... 


R. C. Chapel sit Cork - - 


866 


(i 


0 


439 3 11 


237 


Rev. T. O’Shaughnossy 


Completion of R. C. Cliapcl at Ennis - 


441 


5 


6 


22 1 


0 


223 


Clare County - - 


Road, Kilfcnora to Ennis - 


273 


7 


4 


6 2 


8 


205 


Dublin County - 


„ Grange to Murpliystown 


177 


8 


5 


2 3 


8 


208 


Galway County - - 


„ liarna to Cl on ill', in continuation - 


17 


5 


1 


0 1 


8 


227 


Kerry County - - 


„ Tralee to Listowcll 


96 


.14 


7 


1 10 


7 


248 


Ditto - 


„ Killavney to Casllemaino 


383 


8 


0 


6 0 


8 


251 


Ditto - - 


„ Konmare to Castletown - 


181 


13 


5 


2 17 


4 


269 


Ditto - 


„ Tralee to Bollyhumuon 


237 


0 


10 


3 14 


8 


229 


Louth County ... 




334 


7 


11 


7 16 


6 


184 


Mayo County - - 


„ Belmnllot to Bailina 


10 


11 


2 


3 12 


2 


185 


Ditto .... 


„ BaUaghadcrecn and Swineford 


65 


7 


4 


22 1 10 


244 


Ditto - - 


„ Westport to Glinsk 


221 


10 


11 


3 11 10 


181 


Sligo County - 


„ Tubbercurry to Bailina 


383 


11 


5 


27 11 


4 




Moyferta Barony 




0 


19 


6 


0 0 










240,613 


8 


11 


25,768 13 


5 



The Account of the Commissioners of Public Works for Loans under 1 & 2 Will- IV. 



To Balance outstanding as per foregoing Account, Principal 
Ditto - ditto - ditto Interest, 
To Interest accrued within the Year - 



Office of Public Works, Dublin, 
30 th April 1852. 



} 



£ s. d. 


£ «• J- 


240,613 8 11 




25,768 13 5 




9,734 6 7 


276,116 8 11 
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<• A,.) l Sr 2 Wilt. IV. Cap. 38., for One Year; showing the Balance of each Loan on 

Provisions ot the Act TWmherSl. 1851. 



Interest 
accrued within 

the Year. 








£ s. d. 


266 0 0 


11,792 18 4 


216 0 0 


5,868 1 11 




3 0 0 


771 1 7 


21,208 3 9 


394 0 0 


13,015 3 1 




13,682 4 7 


235 2 5 


6,348 8 7 


45 10 5 


1,366 19 0 


816 3 2 


22,700 11 3 


1,488 0 0 


41,386 15 8 


5 14 8 


4,215 3 4 


138 4 10 


3,594 10 9 


. 150 0 0 


3,150 0 0 


12 10 5 


325 9 5 


24 0 1 


504 0 1 


1,175 17 10 


32,442 14 10 


170 15 3 


4,638 16 3 


1,600 0 0 


44,006 11 6 


250 0 0 


5,626 0 6 


156 16 0 


4,390 8 0 


120 0 0 


3,360 0 0 


8 18 9 


235 18 6 


500 0 0 


15,529 11 8 


500 0 0 


11,000 0 0 


40 0 0 


1,841 10 4 


43 6 0 


1,348 15 11 


22 0 4 


485 6 10 


3 7 7 


282 17 7 


8 8 5 


188 0 6 


0 14 3 


18 1 0 


4 17 0 


103 2 2 


12 11 3 


401 19 11 


6 14 3 


191 5 0 


8 13 9 


249 9 3 


3 7 11 


345 12 4 


0 110 


14 14 4 


3 5 0 


90 14 2 


8 8 5 


233 11 2 


17 13 9 


428 16 6 


0 1 0 


1 0 11 


9,734 6 7 


276,116 8 11 



Repayments. 



Principal. 



£ i. d. 
2 8 6 



4,023 15 6 



61 11 9 
20 0 0 



BALANCES 
outstanding 31 Dec. 1851. 



Principal. 



61 2 10 
270 11 11 
50 9 10 



185 

67 



2 11 
3 



124 10 8 
334 7 11 



139 16 1 
70 4 7 



5,530 7 10 



300 14 0 
0 5 6 



250 0 0 
946 8 0 



2,296 8 7 
3,703 11 5 
191 7 10 
138 4 10 
150 0 0 
12 10 5 
24 0 1 
1,492 12 1 
199 6 0 



313 12 
240 0 



43 17 2 
9 8 1 

9 10 2 
0 15 11 

11 10 10 
5 9 8 

10 12 2 
11 4 5 



£ s. d. 
6,650 0 0 
5,400 0 0 

19,277 6 5 
9,850 0 0 
12,638 10 7 
5,878 3 9 



20,404 2 8 
37,200 0 0 

3,456 5 11 

3.000 0 0 
251 7 3 
460 0 0 

30.000 0 0 
4,268 15 0 

40.000 0 0 

5.000 0 0 
3,920 0 0 

3.000 0 0 
120 16 6 

10.000 0 0 
10,000 0 0 

800 0 0 
866 6 0 
380 2 8 
2 15 5 
126 18 7 



5,142 

167 

0 

1,930 



97 

470 



18 4 

7 11 
6 0 



6 0 
4 10 



10 9 11 
38 11 3 



10,422 12 1 



96 14 7 
19S 5 1 
114 10 5 
112 10 7 

10 11 2 
65 7 4 
SI 14 10 
313 6 10 
0 19 6 



235,083 1 1 



950 2 9 
170 15 3 



626 0 6 
156 16 0 
120 0 0 
1 2 7 
5,529 1 1 8 
1,000 0 0 
541 10 4 
482 9 11 

0 4 2 
0 2 2 

1 1 11 

6 7 7 

7 1 1 
4 1 11 
1 16 3 

4 3 2 
25 6 10 
1 10 4 
6 13 10 
0 15 



11,792 18 4 
5,567 7 11 
0 6 0 
21,208 3 9 
12,765 3 1 



12,735 16 
6,348 8 



20,404 2 8 
37,6S3 4 3 



3,456 

3,000 

251 

460 

30,950 



4,439 10 3 
44,006 11 6 

5,626 0 6 
4,076 16 0 
3,120 0 0 
121 19 1 
15,529 11 8 

11,000 0 0 
1,341 10 4 
1,348 15 11 
380 6 10 
2 17 7 
128 0 6 

103 2 2 
205 6 2 
118 12 4 
114 6 10 

14 14 4 
90 14 2 
S3 5 2 
320 0 8 
1 0 11 



25,080 7 11 260,163 9 0 



Cap. 33., and other Acts, for One Year, ended December SI, 1851. 



By amount repaid -within the Year, Principal 
ditto - ditto Interest 

By Balance outstanding, Principal 
ditto Interest 



£ s. d. 
5,530 7 10 
10,422 12 1 



235,083 1 1 

25,080 7 11 



£ s. d. 

15,952 19 11 
260,163 9 0 



276,116 8 11 



G-. Adams, 

Accountant. 
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IRELAND APPENDIX TO TWENTIETH REPORT 



3.)' A Statement of Loans made by the Commissioners of Public Works in Ireland, pursuant to the 

Issues out of the Consolidated Fund, the Repayments within the 



No. 

of Loan. 


NAME OF PARTY. 


PURPOSE OF LOAN. 


Over- 

payments. 


BALANCE 
outstanding, January I, 


851. 


Amount 
issued within 
the Year. 


' Principal. 


Interest. 








£ s. d. 


£ «. 


d. 


£ 


•r. 


d. 








Road, Larne to Ballynure 


- 


5 19 


9 


0 


2 


5 




284 


Ditto 


Road, Ballycastle to Coleraine anil Bally- 








0 


14 


7 


- 






money. 




















Road, Ballycastle to Annoy, 






2 


3 


G 


8 








Road, Ballycastle to Bushmills and Port- 


- 


2,098 11 


8 


42 


:i 


1 


... 






rush. 




















Road, Portglenorc to Rantlalstown 




1,002 0 


9 


20 


6 


4 








Court-house at Ballymena 




562 6 


2 


n 


7 


1 








Road, Cully backey to Ballymena 










1G 


8 


... 






Road, Cusliendall to Ballycastle 


- 






i 


7 


2 








Road, Newtown Orommelin to Glenhush - 




534 14 




10 


17 


0 


- 






Road, Cullybaekoy to Kilreahy Resharkin 




2,655 2 


3 


53 


16 


6 






Ditto 


Road, Ballycastle to Bushmills by Bullinloy 




1,269 8 




25 


14 


7 








Road, Bushmills to Giant’s Causeway 




334 17 




G 


16 


0 




1074 


Ditto 


Road, Billychurch to Lisnagnnogne 


- 


711 16 


7 


14 


8 


8 








Road, Portstcwart to Bushmills 








3 


17 


1 






Ditto 


Road, Ballycastle to Ballymena 


- 


203 10 


9 


4 


2 


9 




1070 


Ditto 


Road, Billychurch to Lisnagnnogne Church 




263 7 




5 


10 


9 




1174 


Ditto 


Road, Ballycastle to Ballymena by Glen- 




458 11 




9 


G 


1 








bush. 


















Ditto 


Road, Ballycastle to Bushmills by Clonclior 


- 


428 0 


0 


8 


13 


7 








New Court House at Belfast 


- 




0 


413 


3 


1 








Road, Coleraine to Portrush 




146 13 


0 


2 


4 


9 




1379 


Ditto 


Road, Ballymena to Cusliendall 




250 0 


0 


1 


17 


8 


850 0 0 


1380 


Ditto 


Road, Ballyiuoney to Portrush 


- 


1,000 0 


0 


21 


4 


8 


536 17 6 




Ditto 


Road, Ditto ditto ... 


- 


G50 0 


0 


9 


3 


5 


1,000 0 0 


1382 


Ditto 


Road, Ballymoncy to Cusliendall 




307 4 


0 


4 


13 


5 




1383 


Ditto 


Road, Ballymena to Portglenone 




5,4(19 10 


0 


83 


3 


G 




948 


Armagh County 


Road, Stewartstown to Antrim 




135 7 


2 


3 


1 


9 




949 


Ditto 


Road, Lurgan to Lisburn - 






5 


4 


2 


4 


- 


950 


Ditto 


Road, Tandarngee to l’ortadown 


- 


143 G 


7 


3 


5 


5 




951 


Ditto 


Road, Lurgan to Antrim 




182 17 


8 


4 


3 


9 








Road, Lnrgnn to Stewartstown 


- 


107 5 


9 


2 


9 


0 




981 


Ditto 


Road, Ballynary to Clancoro 




189 9 


5 


4 


G 


6 




982 


Ditto 


Rond, Riehhill to Dungannon 




93 3 


11 


2 


2 


7 








Road, Portadown to Cliarlemont 




GG2 2 


11 


15 


2 


10 




310 


Carrickfergus Town - 


Road, Oamckfevgus to Ballynure 




952 14 


7 


20 


12 


0 




235 


Cavan County 


Road, Ballyconnell to Sligo 




239 17 


4 


5 


12 


G 




274 


Ditto 


Road, Ballyconnell to Buliimuuorc 




191 13 


3 


4 








275 


Ditto 


Road, Enniskillen to Drumshamho 




307 19 


3 


7 


5 


9 




325 


Ditto 


Road, Ballyconnell to Drumkeeran and 


- 


1,323 17 


9 


31 


3 


5 
























1077 


Ditto 


Road, Baillieboro’ to Kiugswmrt 


- 


301 7 


11 


8 


10 


3 




1299 


Clare County 


Road, Fermoyle to Calierbollog 




225 0 


0 


5 


8 


2 








Ditto ditto ... 


. 














1155 


Cork County of the 


Widening Lower Gluumirc Road 




1,209 10 


0 


4G 


1 


7 






City. 


















1321 


Cork County 


Rond, Ivnnturk to Limerick 




350 0 


0 




10 


10 




1402 


Ditto 


Road, Kanturk to Killarncy 




280 0 


() 


2 


2 


5 




1425 


Ditto 


Road, Middleton mid Oloyno to Whitegate 


. 


. 


. 


_ 






210 0 0 


225 


Donegal County 


Road, Lctterkenny to Ramcllon 




7 9 


10 


1 14 


2 




705 


Ditto 


Road, Falcara Cross Road to Guidore 






4 


14 


3 


4 




1078 


Dublin County 


Rebuilding Old Bawn Bridge 


- 


720 10 


;i 


9 


19 


9 




300 


Galway County 


Road, Outerardc to Clifden 






n 


3 


1!) 


0 




301 


Ditto 


Road, Galway to Mecnish 








0 


0 


11 




302 


Ditto 


Road, Galway to Greatman’s Bay 




385 8 


0 


1 


18 


0 




305 


Ditto 


Court-house and Bridewell at Portnmna - 








1 


11 


10 


- 


324 


Ditto 


Road, Clifden and Outerardc to Carna 






0 


0 


7 


0 




330 


Ditto 


Road, Outerarde to Kylesalia 








2 


10 


7 




370 


Ditto 


Road, Ballycar to Cleggs and Athleague - 




104 5 


11 


2 


5 


0 


- 


1403 


Galway Town 


Road, Faheybeg to Niie Lodge 




. 












1456 


Ditto 


Completing Works at Salt Bill 


_ 














260 


Kerry County 


Road, Killarney to Castlemaine 


. 


489 6 


2 


7 


14 


1 


- • 1 


268 


Ditto 


Road, Cahirciveen to St. Finan’s Bay 


. 






9 


12 


3 




269 


Ditto 


Road, Tralee to Ballylmnnion 








C 


15 


9 




276 


Ditto 


Road, Castlemaine to Dingle 










4 


2 




292 


Ditto 


Road, Ivcnmare to Castletown 










3 


7 




306 


Ditto 


Road, Cahirciveen to the Quay 








1 


18 


2 




311 


Ditto 


Road, Killarney to Bantry 








14 


9 


10 




315 


Ditto 


Wooden Bridge over River Feale 








0 


O 


G 




331 


Ditto 


Wooden Bridge over the Sound at Cahir- 






1 


4 


1 


0 








civeen. 
















1001 


Kildare County 


Road, Johnstown Bridge to Naas 








4 


9 


6 




1045 


Ditto 


Road, Edcnderry to Trim ... 








1C 


2 


2 




1046 


Ditto 


Road, Carbury to Longford 








6 


0 


0 


' . , 


1253, Sec 


King's County 


Completing unfinished Relief Works 








37 


3 


1 




320 


Limerick City 


Building a Court House 








26 


12 


4 




1272, &e 


Ditto 


Road, Askcnton to Limerick 










5 


1 


- „ 


1372 


Ditto 


Road, Limerick to Aslteaton 










18 


10 




1261 


Limerick County 


Road, Limerick to Kilmallock 








0 


7 


3 




1262 


Ditto 


Road, Kilfinnan to Tipperary 








12 


11 


10 




1263 


Ditto 


Ditto ditto ... 












4 




1264 


Ditto 


Road, Kilfinnan to Bruff r 


- 


22 10 


0 


0 


7 


5 


* 
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Provisions of the Act 6 & 7 Viet. c. 44, showing the Balance of each I.oan on the 1st January 1851, the 
Year and the Balance outstanding on 31st December 1851. 



Interest 
accrued, within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstanding, December 31, 1851. 


payments. 


Principal. 


Interest. 


Principal. 


Interest. 




£ s. d. 


£ s. d. 


£ a. d. 


£ *. 


d. 


£ s. d. 


£ s. d 




6 3 9 


5 19 9 


0 4 0 










0 8 11 


37 0 0 


35 16 G 


1 3 G 






. 






195 8 11 


188 18 2 


C 10 9 










45 16 8 


2,186 19 5 


2,098 11 8 


88 7 9 


‘ 




- 






1,053 3 9 


685 16 4 


45 2 8 


316 4 


5 


6 0 4 






589 17 5 


425 0 11 


24 19 1 


137 5 


3 


2 12 2 






985 18 5 


310 IS 10 


44 17 2 


618 7 


1 








69 5 1 


07 1 1 


2 4 0 






- 






568 9 1 


138 15 11 


26 4 1 


395 18 


3 




* 




2,821 14 9 


718 5 8 


129 H 10 


1,936 10 


7 


36 17 8 






1,351 4 8 


267 14 6 


62 14 6 


1,001 14 


1 


19 1 7 






356 9 9 


71 18 0 


16 12 0 


262 19 


7 








758 1 3 


137 6 11 


35 6 1 


574 9 


8 


10 18 7 






201 19 8 


35 8 6 


9 8 6 


154 4 


0 








210 15 8 


39 2 7 


10 2 5 


164 8 


2 


3 2 6 






280 9 1 


no 8 i 


13 0 11 


212 18 11 




- 


21 5 9 


489 3 4 


CO 19 5 


23 0 3 


397 12 


1 








456 0 5 


75 6 0 


21 6 0 


352 14 


0 


6 14 5 






8,771 5 0 


1,600 11 11 


649 8 1 


6,399 8 


1 








155 16 1 


15 G 10 


6 13 2 


131 G 






- 


22 11 10 


1,124 9 6 


219 9 2 


ii 17 r. 


880 10 


0 








2,146 4 11 


230 10 10 


74 19 8 


1,806 6 


s 




- 


36 19 8 


1,696 3 1 


348 3 10 


26 2 6 


1,301 16 


2 




- 






32 3 4 


13 18 4 


275 0 


8 




- 




5,810 8 11 


572 14 8 


247 13 6 


4,896 15 


0 






6 5 4 


144 14 a 


17 13 3 


6 18 11 


117 13 


1 






8 5 11 


192 0 8 


23 13 11 


9 4 7 


155 18 


6 






6 12 1 


153 4 1 


18 18 1 


7 0 11 


124 8 


G 




- 


8 7 3 


195 8 8 


26 16 8 


9 7 4 


156 ' 1 


0 






4 18 11 


114 13 8 


14 7 7 


0 9 11 


92 18 


2 






8 13 3 


202 9 2 


27 17 10 


9 13 8 


161 11 


7 




■ 


4 6 2 


99 12 8 


12 11 10 


4 15 8 


80 12 


1 


1 13 1 




30 13 4 


707 19 1 


84 12 11 


34 0 3 


577 10 


0 




■ 


39 1 4 


1,012 7 11 


296 7 3 


46 12 9 


656 7 


4 






3 2 3 


248 12 1 


239 17 4 


8 14 9 


- 








6 13 10 


, 202 17 0 


94 5 3 


9 16 










8 11 0 




228 16 0 


14 3 2 


79 3 








57 8 4 


1,412 9 6 


293 7 0 


66 16 0 


1,025 10 


9 






16 16 10 


386 15 0 


42 3 6 


18 11 7 


319 4 


6 


6 15 6 


- 


13 8 8 




43 9 7 


13 18 11 


256 10 


5 






0 15 6 




1 11 9 


0 4 10 


27 19 


11 






60 10 0 


1,316 7 7 


- 


- 


1,209 16 


0 




’ 


24 11 8 








502 16 


0 


30 2 6 




18 17 1 




_ 




480 0 


0 




- 


3 19 4 




. 


. 


210 0 


0 






0 7 0 






. 


7 9 


10 






32 3 0 




61 15 2 


34 12 6 


613 17 


2 




- 


35 12 9 




59 0 0 


41 0 0 


661 16 


3 






3 19 0 








79 0 


5 






0 9 0 








8 17 


3 






14 19 5 






7 13 0 


263 1 


0 




- 


1 4 0 






- 


24 3 


10 






2 1 0 






. 


40 12 








12 5 1 




381 4 5 


10 3 9 


131 9 


6 






4 2 4 






3 16 1 


72 11 








3 3 4 








100 0 


0 






0 17 0 




... 




50 0 


0 




- 


15 7 9 


512 8 0 


354 3 6 


20 18 6 


135 2 


8 


J 3 4 




23 9 6 






27 14 8 










2 10 0 








50 0 


0 






20 0 5 


549 11 7 


237 2 11 


23 13 7 


284 4 


1 






38 14 9 


1,266 15 10 


618 13 1 


27 13 3 


599 4 




21 0 1 










5 16 1 










71 3 5 




433 13 11 


39 10 9 


1,299 18 


11 






0 3 0 








2 13 


5 






11 9 6 


272 10 7 


54 5 7 


12 5 5 


202 14 


C 


3 0 1 




9 0 1 






10 5 7 


160 7 


1 


3 4 0 




21 8 7 






14 17 6 


418 9 


10 






12 13 6 






8 16 7 


246 11 


7 






113 9 7 






104 15 7 


2,364 7 


2 


45 17 1 




33 0 c 




70 18 7 


46 16 5 


632 18 


2 






33 6 7 






34 12 7 


639 9 


2 






12 16 C 






9 13 S 


324 4 


3 






0 14 1C 






0 16 5 


14 ! 


8 






29 19 ] 






30 18 7 


573 : 


1 






18 2 9 


408 11 4 


35 5 4 


19 3 4 


347 1 


11 








23 18 10 


2 4 3 


| 10 9 


| 20 




| u 8 1 





No. 

of Loan. 



233 

284 

290 

297 

312 

326 

327 

328 
886 
387 
999 

1000 

1074 
1073 

1075 

1076 

1174 

1175 
1230 

1378 

1379 

1380 

1381 

1382 

1383 

948 

949 

950 

951 
953 
981 

952 
1044 

310 

235 

274 

275 
325 



1077 
1299 

1424 
1155 

1321 

1402 

1425 
225 
705 

1078 

300 

301 

302 

305 
324 

330 
370 

1403 
1456 

260 

268 

269 

276 

292 

306 
311 
315 

331 

1001 

1045 

1046 

1253, &c. 
320 

1272, See. 
1372 
1261 
1262 

1263 

1264 



I 
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IRELAND APPENDIX TO TWENTIETH REPORT 



(A 3.) A Statement of Loans made by' the 















BALANCES 




1 





No. 






Over- 




outstanding, January 1, 


1851. 


Amount 
issued within 
Hie Year. 




NAME OF PARTY. 


PURPOSE OF I.OAN. 
























Print 


pal. 


Interest. 




1265 


Limerick County 


For finishing the Bridge, of Bosnetstown - 


£ s. 


d. 


£ 

95 


4 


d. 

9 


£ 


3 


d. 

3 


£ s. d. 


1266 


Ditto 


Road, I’allasgreen to Cappawliitc 






73 




4 


t 


13 


3 






Ditto 


Road, I’ulliisgreeii to Kileonmion 






243 


15 


9 


4 


10 


11 




126S 


Ditto 


Road, Cappamore to ICiuly 




- 


33 


8 


0 


0 


15 


0 




1269 


Ditto 


Road, Palhisgreen to Cappawliitc 






196 


0 


6 


3 


7 


11 






Ditto 


Road, Limerick to Gliarlcville 




- 


35 




0 


0 


15 


11 




1271 


Ditto 


Road, Adare to Ballitigarry 




- 


34 


19 


1 


0 


15 


11 




1308 


Ditto 


Road, Limerick to Groom 




- 


365 


9 


11 


5 


16 


8 




1309 


Ditto 


Road, Limerick to Askeaton 




- 


690 


6 


8 


9 


15 


1 


650 0 0 




Ditto 


Road, Limerick to Pallaskeury 




- 


140 


10 


8 


2 


9 




1311 


Ditto 


Road, Askeaton to Limerick 






18 


14 


9 


0 


7 


9 




1312 


Ditto 


Road, I /miorick to Pallaskenry 




- 


46 


16 


11 


0 


1C 


4 






Ditto 


Road, Limerick to Askeaton 




- 


27 


12 


8 


0 


13 


4 




1314 


Ditto 


Road, Court Bridge to Rathkeale 


1 9 


8 






- 


- 






23 10 0 


1315 


Ditto 


Road, Doon lo Newport - 


- 


- 


120 


8 


11 


2 


8 


g 


1358 


Ditto 


Road, Newcastle to ICilnudloek 






900 


0 


0 


13 


3 


1 


300 0 0 


1359 


Ditto 


Road, Newcastle to Newmarket 






650 


0 


0 


7 


2 


5 


1360 


] litto 


Road, Newcastle to Listowel 


- 




100 


0 


0 


1 


3 


1 




1361 


Ditto 


Road, Newcastle to Kiiiuailoek 






200 


0 


0 


1 


19 


6 




13G2 


Ditto 


Road, Bmff to Newport 




- 
















1363 


Ditto 


Road, Kilfinnan to Buttevant 






100 


0 


0 


0 


2 


6 




1364 


Ditto 


Road, Galhally to Limerick - 




- 


05 


0 


0 


0 


10 


10 




1365 


Ditto 


Road, Ball inlanders to Fennoy 


- 




. 




- 










1427 


Ditto 


Road, Cappamore to Limerick 
Road, Limerick to Rathkeale 




- 


- 




_ 


- 








1428 


Ditto 


- 




- 






- 








1429 


Ditto 


Road, Rathkeale to Askeaton 




















1430 


Ditto 


Road, Limerick to Waterford 




_ 
















1431 


1 litto 


Road, Pallasgre.cn to Umly 


- 


- 














30 0 0 


1432 


Ditto 


Road. Kilfinnan to Tip]>crary 




- 






- 








97 0 0 


1433 


Ditto 


Road, I loon to Cappamore - 

Road, Bruff to Croom 






- 












108 0 0 


1434 


Ditto 




. 






_ 










1435 


! litto 


Road, Croom to Adare - 


















76 15 0 


1225 


Longford County 


Construction of Roads, Barony of Ardagli- 




- 


239 


13 


7 


5 


11 


2 




1226 


Ditto 


Ditto - Moydow ... 






218 


6 




4 


8 


1 




1227 


Ditto 


Ditto - Ablieyshrulc 


- 


- 


11G 


1 


1 


2 


13 


8 




1228 


Ditto 


Ditto - ( Jrnnurd - - 




. 


513 


8 


11 


11 


17 


6 




1229 


Ditto 


Ditto - Longford - - - 






398 


12 


10 


8 


5 


1 


218 0 0 


1230 


1 litto 


Ditto - jiatlieliuc ... 




- 


579 


19 


5 


13 


8 


7 




1159 


Louth County 


Road, Dundalk to Carrickmacross 






434 


2 


6 


10 


3 


4 


176 0 0 


1160 


] litto 


Road, Ardec to Drumeondra 




_ 


292 


10 


2 


6 


17 


3 




1161 


1 litto 


Road, Dundalk to Druincoiidra 






292 


16 


2 


6 


17 


3 




1235 


Ditto 


Road, Dimdalk to Kingscoart 






498 




0 


11 


13 


9 




242 


Mayo Countv 


Killala to Crossniolimi 




_ 


169 




1 


2 


14 


7 




243 


Ditto 


Gleniuvioy to Portacloy ... 




. 


29 


18 


10 


0 


9 


9 




257 


Ditto 


Road, llattghall to Clcggin 






76 


1H 


7 


l 


4 


11 




258 


Ditto 


Hridge over the Oweiimore at Bangor 






120 


6 


5 


1 


7 


5 




288 


Ditto 


Road, Glenamoy to Bangor 




. 


346 


18 


5 


29 


11 


4 




307 


Ditto 


Road, Castlebar to Newport 












6 


1 


0 




1231 


Meath County 


•For completion of unfinished Relief Works 




. 


607 


2 


6 


21 


6 


3 


96 12 8 


1436 


Ditto 


Road, Navau to Kingscotirt 


















15 0 0 


1437 


Ditto 


Road, Kingscoart to Dundalk 


. 
















200 0 0 


1438 


1 litto 


Road, Cirtmard to Navau - 










. 








66 15 0 


1439 


1 litto 


Road, Kingscourt to Moynalty 


. 
















440 0 0 


1440 


Ditto 














. 






50 0 0 


1441 


Ditto 


Road, Athhoy to Navan ... 












. 




. 


120 0 0 


1248 


Queen’s County 


Road, Strand Bridge to Tolerton 




. 






0 


5 


18 


0 




1249 


Ditto 


Road, Ardentacle to Killcshan 












3 


7 


8 




1250 


J litto 


Road, Rossenna to the Douglas Bridge 




_ 






7 


1 


13 


3 






Ditto 










18 








0 




1243 


Sligo County 


Road, Sligo to Ballyshannon 












17 


5 




1244 


Ditto 


Road, Sligo to the Pool ... 












1 


8 


11 




1245 


Ditto 


Road, Lissadell to iMuliaghanane - 












1 


16 


2 




1246 


Ditto 


Completing Sewerage of the Town of 
Sligo. 

Road, Sligo to Ballina 


- 


- 


451 


17 


4 


10 


4 


4 


60 0 0 


1247 


Ditto 












2 


4 






1301 


Ditto 


Road, Collooney to Ballymote 










9 


1 


1 


7 






Ditto 


Road, Mullaghanane to Kileat 






140 






0 


3 


5 






Ditto 


Completing file Victoria Road 














_ 




1384 


fipperary County - 


Road, Nenagli to Borrisokane 












0 


2 


5 






Ditto 


Road, Roscrea to Portumna 














9 


7 




1386 


Ditto 


Ditto Ditto 






90 








8 


8 




1452 


Ditto 


Rond, Nenaeh to Killaloe 
















- 


1453 


Ditto 






















1454 


Ditto 


Roud, Bonisoleigh to Limerick 






















Ditto 


Road, Newport to Bonisoleigh 
Road, Mullingar to Rochf'nrt Bridge 
Road, Syrell’s Pass to Ballymore 






















Westmeath County - 










1 


l 


11 


8 


22 1 J 
















1 


13 


8 




Ditto 


Road, Mullingar to Ballymalion 












1 


10 


3 






Ditto 


Road, Granard to Oldeastlc 














5 


n 






Ditto 






















1254 


Wexford County 


Boad, Newross to Wexford 






131 


18 


11 






0 




1255 


Ditto 




13 7 








- 




1256 


Ditto 


Road, Enniscorthy to Oalart 










3 


13 


4 






Ditto 


Ditto Ditto 






792 






13 


9 


6 




3316 


Ditto 


Road, Cahore to Enniscorthy 


39 15 


0 
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IRELAND:— APPENDIX TO TWENTIETH REPORT 



(A S.)-A Statement of Loans m.de by th e 













BALANCES 














Over- 


outstanding, January 1 


1851. 




of Loan. 


NAME OF TARTY. 


PURPOSE OF LOAN. 
















Issued within 
the Year. 




























Principal. 


Interest. 










£ .T. </. 


£ 


s 






f 






1317 


Wexford County 


Road, Wexford to New Ross - 




90 


13 


0 


0 


19 






1318 


Ditto 


Road, Enniscorthy to Kilkenny - 


- 


77 


18 


3 


0 


4 






1319 


Ditto - 


Road, Tinaliely to Gorey - - 


18 13 6 






. 










1368 


Ditto 


Bridge on Road, Taghmon to Kilmore 


- 


- 






- 








1443 


Ditto 


Road, Enniscorthy and Taghmon to Ivil- 




- 






- 




. 


600 0 0 






more. 


















1444 


Ditto 


Road, Enniscorthy to Bagnalstown - 


- 








- 








1445 


Ditto 


Road, Wexford and Taghmon to New Ross 


- 


- 






. 




. 




144G 


Ditto 


1-load, Ferns to Bagnalstown 


- 


- 




- 


. 








1447 


Ditto 


Road, from the Sea to Enniscorthy - 


. 








. 






.180 p 0 


294 


Wicklow County 


Road, Kilbride to County Bridges, Talbots- 


- 


152 


4 


7 


3 


6 


8 




943 


Ditto 


Road, Biessington to Nans ... 


. 


193 


8 


6 


4 


4 


7 




1154 


Ditto - 


Road, Biessington to Wicklow 


- 


96 


11 


•1 


2 








1163, &c. 


Ditto 


Road, Kelsbabcg to Lady Hutchinson's 




377 


4 


1 


7 


7 










New Road. 


















1164 


Ditto 


Road, Kelshabounds to Kiltegan 




84 


8 


5 


1 


16 






1165 


Ditto 


Road, Donard to Smighorongh Bridge 


. 


118 


13 


10 


2 


12 


2 




1166 


Ditto 


Road, Donard to the (lien of Imatil - 


- 


30 


8 


11 


0 


15 


9 




1167 


Ditto 


Road, Carnew to Ballingate Bridge - 
Road, Rath drum to Tinaliely 


. 


136 


15 


11 


1 


15 


6 




11G8 


Ditto 




178 








13 


1 




1169 


Ditto 


Road, Kiltegan to Wicklow - - 


. 




12 






1 




- 


1237 


Ditto 


Road, Biessington and Naas to Wicklow - 


. 


26 


12 




0 


11 


10 


35 5 3 


1238 


Ditto 


Road, BaUinubumu Bridge and River 




143 


15 


0 


1 


1 


4 


100 0 0 






Del-cell. 


















1239 


Ditto 


Road, Ballimvbarney to Bullineddin - 


. 


37 


3 


2 


0 


16 


3 




1241 


Ditto 


Road, Crossford to Eutlishamnore - 








0 










1242, Ac. 


Ditto 


Road, Wicklow to Roundwood 


. 






r, 


8 


13 






1304, &c. 


Ditto 


Road, Ballinguile Village and Talbotstown 


. 




10 




2 


1 


6 


50 0 0 


1305 


Ditto 


Road, Raltinglnss to Kntlidruni and Wick- 


. 


180 


18 




2 


12 


10 








low. 


















1306, Ac. 


Ditto 


Road, Rathdmm to Tinaliely 


. 


475 


15 


4 


5 


15 


4 


400 0 0 


1307 


Ditto 


Road, Ballymamis Bridge to Ballygolibin - 


- 


206 


13 


5 


2 


10 


10 


200 0 0 


1373 


Ditto 


Road, Tyntc Park to Currigowce Bridge - 










. 






176 19 9 


1374 


Ditto 


Road, Irishtown to Kilpoole 










. 




. 


140 0 0 


1448 


Ditto 


Road, Carnew to Rathdrum - 
















200 0 0 


1449 


Ditto 


Road, Carnew to Wicklow 














. 




255 


Ncwry Navigation 


Extension of Canal - - 


. 




n 




1,874 


13 


10 


- 




Company. 


















322 


Portrush Harbour Di - 


Protection of Pier and Harbour 


. 


3,971 






77 


16 


2 






rectors. 


















402 


Trustees of Limerick 


For Improvements ... 








11 








. 




Roads. 
















882 


Limerick Bridge 


Construction of Floating Docks 




21,550 












8,500 0 0 




Commissioners. 
















1151 


Irish Waste Land 


Thorough Drainage of sundry Townlands 




60 


0 




3 




3 


. 




Society. 














1152 


Ditto 


Ditto Gleneask Estate - 


. 
















1153 


Ditto 


Ditto Kylesalia Estate ... 










j; 




8 




336 


Rev. P. Fleming 


Completing Malalikle Chapel 










5 


15 


1 


. 


343 


Earl of Courtown 


Road, Wexford to Dublin through his 


. 


724 






29 


o 


0 








Lordship’s Estate. 
















3G7 


Rev. Thos. Barry 


Enlargement of Roman Catholic Chapel at 


. 








99 


(i 


6 








Bantrv. 


















506 


Rev. Owen O'Reillv - 


Aiding Erection of Roman Catholic Cliapel 




028 




0 


14 


14 


3 


- 






at Virginia. 














644 


Rev. James Doheny - 


Galleries to Roman Catholic Cliapel, Dun- 


- 


550 


0 


0 


106 


0 


1 




881 


Rev. Joseph Sheahan 


Completion of Roman Catholic Chapel in 




500 






62 


12 


1 






Rev. J. M'Davett - 


united Parishes of Kiimuchabea and 
Kilfaiighevabeg. 


















883 


Finishing Roman Catholic Chapel at Cul- 


. 


90 


13 




3 


18 


9 






















888 


Right Rev. E. Maginn 


Completion of Roman Catholic Chapel at 




327 


4 


7 


14 


12 


1 




959 


Rev. J. Crawford 


Erection of Presbyterian Church, London- 










81 


6 


0 








derry. 


















1053 


Annalong Pier 


In aid of Construction - 




fnp 










0 


. 


1055 


Ballvcotton Pier 


Ditto - 




1,700 






85 








10G0 


Ballinakill Pier 


Ditto - - 














1066 


Belmullet Canal 


Ditto - 














4 




1067 


Bunowen Pier - 


Ditto ... 


















1069 


Ballyness Pier - 


Ditto - . 












0 


0 




1173 


Ballinagaul Pier 


Ditlo - 














0 




1387 


Barren Pier - 


Ditto - 




300 














1049 


Courtown Pier 


Ditto ... 




a ppp 










0 




1054 


Carlingford Pier 


Ditto - -.. 










23 




0 




1064 


CladdaghPier - 


Ditto - 




1 •in 












1070 


Clogher Head Har- 
bour. 


Ditto - 


- 


225 


0 


0 


11 




0 




1056 


Greystones Pier 


Ditto - 




900 




f, 






o 


- 


1057 


Kilkieran Pier 


Ditto ... 




l n r o 












100 0 0 


1392 


Kilmore Pier - 


Ditto - - . 




36(1 










1 




1050 


Mountcharles - 


Ditto - 




l n<»» 










0 




1051 


Newport Pier 


Ditlo - 


' 


*» 


0 


0 


20 




0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



Commissioners ot Public Works, Itc.—conlinwd. 



Interest 
accrued •within 
the Year. 




REPAYMENTS. 




Principal. 


Interest. 






£ *. d. 


£ s. 


d. 




95 17 1 


10 18 10 


3 15 


2 




132 1 5 


41 11 5 








204 3 8 


35 13 10 










30 0 0 






9 10 7 


609 10 7 


. 116 11 10 


1 10 


8 




605 10 9 


146 5 0 








101 5 2 


26 5 0 








605 1 3 


185 5 0 


- 




4 2 10 


393 2 10 


36 11 10 






5 19 5 


161 10 8 


55 13 8 








206 10 5 


27 17 3 


9 12 


9 




103 4 0 


11 2 1 






17 14 10 


402 6 1 


38 4 3 








90 4 10 


S 5 3 


4 4 


9 




126 18 2 


11 10 3 






1 14 5 


33 19 1 


3 11 1 






6 8 2 


144 19 7 


15 0 G 








189 5 G 


19 G 4 








344 18 11 


32 2 7 


16 4 




1 16 6 


64 6 1 


8 2 0 






7 13 7 


252 9 1 1 


51 9 3 






1 10 7 


39 10 0 


11 6 6 


1 16 


0 


11 17 0 


260 16 7 


14 1 7 


10 18 


5 


18 14 5 


422 6 0 


35 10 3 






7 8 11 


197 0 5 


19 13 






8 11 5 


192 2 9 


16 7 0 






32 18 6 


914 9 2 


127 3 1 


22 16 


a 


13 0 4 


422 4 7 


78 18 8 






3 15 8 


180 15 5 


20 18 2 


1 4 




5 17 4 


145 17 4 


32 7 0 


3 12 


4 


1 11 7 


201 11 7 


21 8 1 


- 






. - 


4 1 4 






1,000 0 0 


22,874 13 10 






" 


194 7 3 


4,243 19 6 


242 11 4 


237 8 


8 


91 14 0 


1,939 2 3 


. . - 






1,244 5 8 


32,618 17 8 




- - 




2 2 0 


65 19 3 


- . . 






4 18 0 


153 18 2 




- 




3 10 0 


109 18 8 


. 


- 




20 0 0 


426 2 4 


. 


- 


- 


29 0 0 


782 16 3 


- 


- 


- 


30 0 0 


729 6 6 


. . - 


20 0 


i 0 


26 9 0 


570 0 3 


. - - 


- - 




27 10 0 


683 10 1 


. - - 


- - 




25 0 0 


587 12 1 


- - - 


' - 




4 11 0 


99 2 9 


. - - 






16 7 0 


358 3 8 


- - - 


- - 




25 0 0 


556 6 0 


- - - 


' - - 


- 


30 0 0 


660 0 0 


. 


. 




85 0 0 


1,870 0 0 




- 




22 10 0 


495 0 0 








125 0 0 


2,709 6 4 


. 


- 


- 


65 0 0 


1,419 16 9 


. 


- 


- 


8 0 0 


176 0 0 




- 




22 10 0 


495 0 0 


_ 


- 


- 


15 0 0 


315 18 1 


... 


- 


- 


100 0 0 


2,200 0 0 


. 


- 




23 7 0 


513 7 4 


_ 


- 


- 


G6 12 0 


1,466 12 8 


. 


- 


- 


11 5 0 


247 10 0 


- - 


- 




10 0 0 


220 0 0 




- 


- 


55 8 1 


1,247 11 10 


... 




- 


29 10 5 


830 8 6 


. 




- 


•54 8 0 


1,196 16 0 


. 


- 






440 0 0 


- 







BALANCES 



outstanding, December 31, 1851. 



Principal. 



£ s. d. 
79 14 2 

86 G 10 
194 12 8 



483 8 2 



Interest. 



£ s. d. 
1 8 11 
1 11 1 
3 10 6 



7 19 11 



453 15 0 

73 15 0 
414 15 0 

352 8 2 

96 10 11 

165 11 3 
85 9 3 

338 19 11 

76 3 2 
107 3 7 
32 17 10 
121 15 5 
158 19 3 

290 10 3 
53 15 9 
192 5 9 

25 16 8 
231 0 5 

359 8 2 

168 8 9 
164 11 6 

748 12 3 

327 14 9 
15G 1 7 

107 13 0 
178 11 11 



20,000 0 0 
3,729 4 9 
1,834 1 11 
30,050 0 0 
60 0 0 

140 0 0 
100 O 0 
400 7 3 
724 16 3 

600 O 0 



5 10 9 

1 5 2 

5 1 3 

4 1 2 

2 0 5 

3 9 2 

1 15 5 
7 1 2 

1 11 8 

2 4 7 

0 13 9 
2 10 10 

3 6 3 

6 1 2 

1 2 2 

3 19 2 

0 10 10 

4 16 2 

7 9 6 

3 11 8 
3 8 9 

15 16 11 
6 19 10 
2 11 4 
2 5 0 
1 11 7 



2,874 13 10 
34 14 9 
105 0 4 
2,568 17 8 
5 19 3 

13 18 2 
9 18 8 
25 15 1 

58 0 0 

109 6 6 



0 



41 3 3 



550 0 0 
500 0 0 



90 13 0 
327 4 7 
500 0 0 

600 0 0 
1,700 O 0 
450 0 0 
2,500 0 0 
1,300 0 0 
160 0 0 
450 0 0 
300 0 0 
2,000 O 0 
4GG 13 4 
1,333 0 8 
225 0 0 

200 0 0 
1,150 0 0 

800 0 0 
1,088 0 0 
400 0 0 



133 10 1 
87 12 1 



8 9 9 
30 19 1 
56 6 0 

GO 0 0 
170 0 0 
45 0 0 

209 6 4 

119 13 9 
16 0 0 

45 0 0 

15 18 1 

200 0 0 

46 14 0 
133 6 0 

22 10 0 

20 0 0 
97 11 10 
30 8 6 
108 16 O 
40 0 0 



Over- 



No. 



payments. 



of Loan. 



£ s. d. 



30 0 0 



1317 

1318 

1319 
1368 
1443 



1444 

1445 

1446 

1447 
294 



943 

1154 

- 1163, &c. 

1164 

1155 

- 1166 

- 1167 
1168 
1169 

1237 

1238 

1239 
1241 

- 1242, &c. 

- 1304, &c. 

1305 

- 1306, &c. 

1307 

1373 

1374 
1448 

4 14 1449 

255 

. - 322 



402 




1151 



1152 

1153 
336 
343 

3G7 

506 

644 

881 



888 

959 

1053 
1055 
1060 
1066 
1067 

1069 
1173 
1387 

1049 

1054 
1064 

1070 

1050 
1057 
1392 

. 1050 

- 1051 



I 3 
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IRELAND APPENDIX TO TWENTIETH REllORT 



(A 3.) — A Statement of Loans 



Ki>. 


NAME OF PARTY. 


PURPOSE OF LOAN. 


Over- 


BAL 
outstanding, .) 


\NCK 

nuary 1, 1851. 










Principal. 


Interest. 


1068 


Newcastle Pier 


In aid of Construction ... 




£ x. «/. 

1,500 0 0 


£ s. d. 


1072 


Portnablaliy Pier 


Ditto 




400 0 0 


20 0 0 


1063 


Rossroe Pier - 


Ditto - - - - 




200 0 0 




1052 


Slade Pier 


Ditto 




600 0 0 


30 0 0 


1172 


Tarrea Pier 


Ditto - ... 


- 


1,117 10 0 


31 4 8 


1062 


Ventry Pier - 


Ditto ... 


- 


900 0 0 


21 17 0 


1063 


Knightstown Pier 


Ditto 




700 0 0 


10 18 8 


1058 


Kilmakeeloguo Pier - 


Ditto .... 




600 0 0 




1391 

1389 

1039 

1030, Ac. 


Duncannon Pier 
Skull Pier 
Dingle Pier - 

Commissioners of Pub- 


Ditto 

Ditto ... 

Ditto .... 

Drainage, Ac. : — 

Annagh District ... 




1,850 0 0 




1034, Sec. 


lie Works. 
Ditto 


Alick District - 




2,581 12 0 




1100,&c. 


Ditto 


Ardee District - - 




4,457 7 1 1 


46 10 5 


299, Ac. 


Ditto 


Black water District ... 


. 


8,589 8 5 




314, &c. 


Ditto 


Borrisokane District 




5,650 0 0 




907, &e. 


Ditto 


Ballycowan District 


- 


624 0 0 


13 10 0 


912, &e. 


Ditto 


Broadlougli District ... 


- 


1,241 16 9 


23 15 5 


971 


Ditto 


Boley District - - - 




1,975 0 5 


36 1 10 


1005 


Ditto 


Borris in Ossory District - 




11,300 O 0 


226 17 5 


1011 


Ditto 


Boyne District 


- 


26,000 0 0 




1016 


Ditto 


Ballinamore and Ballyconnell District 


- 


61,000 0 O 




1018 


Ditto 


Ballyboy District ... 




448 17 4 




1020 


Ditto 


Brusna Ferbane District 




42,000 O O 




1025, Ac. 


Ditto - 


Ballinliassig District 




5,902 0 0 




1037, &e 


Ditto 


Ballyteiguc District - - 




17,924 0 0 




1109, Ac. 


Ditto 


Ballyeasey District 




2,400 O 0 




1113, &c. 


Ditto 


Ballinderry District ... 




926 8 7 




1156, Ac. 


Ditto 


Burreii District 








1212, &e. 


Ditto 


Balia District - 








1214, Ac. 


Ditto - 


Ballinahmvn District 


. 






1191, &c. 


Ditto 


Boardsiuill District 








1395, Ac. 


Ditto 


Ballinaskea and Cnstlerickard District 








1416, Ac. 


Ditto 


Ballynakill District 






0 5 2 


S96, Ac. 


Ditto 


Clonukilty District ... 


. 




899 


Ditto 


Cork Slob District 


. 






901 


Ditto 


Cnrrigower District ... 




3,037 8 4 




909, Ac. 


Ditto 


Corrigans District 








910, Ac. 


Ditto 


Curraunboy District 




295 5 7 




911, Ac. 


1 )itto 


Cuilmore 1 listiict 








914, Ac. 


Ditto 


Cmncloon District 








921, Ac. 


Ditto 


Castlebar Lakes District 


. 






970, Ac. 


Ditto 


Carbury Mill Stream District - 








973, Ac. 


Ditto 


Carrowmorc Luke District 








980, Ac. 


Ditto 


Cionlost District - 








1013, Sec 


Ditto 


Cappngh District 








1024, Sec. 


Ditto 


Comogne 1 listrict - 








1038, Ac. 


Ditto 


Castlebernard District 








1043 


Ditto 


Cave town District .... 






30 4 11 




Ditto 


Curragba District - 


. 




1179, &c. 


Ditto 


Coolaney District - - - 






IV “ ° 


1186, Sec. 


Ditto 


Castlemartyr District 


. 








Ditto 


Croglinn District - - - 


. 






1216, &C. 


Ditto 


Carrowbeg District 










Ditto 


Crosslough District ... 


. 








Ditto 


Cahore District 








974, Ac. 


Ditto - 


Derrylin District ... 


. 




11 14 


976, Ac. 


Ditto 


Drumbominey District - 


. 




I» 1 t 


1010, Ac. 


Ditto 


Ilungolman District 


. 




04 id n 




Ditto 


Deel District - 








1029, Ac. 


Ditto - 


Dunkcllin District 


. 






1219, Ac. 


Ditto 
Ditto - 


Dunmore District 
Derryholmes District 




10,000 0 0 


148 5 6 


1178, Ac. 
1180, Ac. 
919, Ac. 


Ditto 
Ditto 
Ditto - 


Drumcliff District - - - 

Dunmoran District 

Eslin District - . 




2,500 0 0 
3,000 0 0 


39 0 3 
42 18 1 




Ditto 


Fergus District 






477 5 4 


1252, Ac. 
906, Ac. 
969, Ac. 
1004, Ac. 


Ditto - 

Ditto 

Ditto 

Ditto 

Ditto 


Foranwell District - 
Fane District 

Gortecn District ... 

Garr District ... 
Glyde District ... 




3,018 17 5 
500 0 0 
2,886 16 11 
3.431 0 2 


60 17 6 
9 1 11 
125 1 10 

64 7 0 


917, Ac. 
922, Ac. 
1036, Ac. 
1027, Ac. 


Ditto - 

Ditto 

Ditto 

Ditto 

Ditto 


Glenarifl District 

Hind District - . . 

Hermitage District 
Headford District ... 
Inny District 




12,500 0 0 
273 10 3 
923 2 O 


237 8 6 
9 19 0 

16 13 11 


902, Ac. 


Ditto 

Ditto 


Kilbride District - . 

Kilraurry District ... 




5,456 0 0 


93 12 8 


968, Ac. 
975, Ac. 
979 


Ditto 

Ditto 

Ditto 

Ditto 


Kill District - 

Kilcock District - . . 

Kinmeen District ... 

Kilmaganny District 




2,689 0 0 
1,751 9 5 
244 10 4 
6,000 0 0 


54 4 5 
32 16 9 
3 19 3 

98 3 10 



made by the 



Amount 
issued within 
the Year. 



200 0 0 
150 0 0 

500 0 0 
200 0 0 
750 0 0 

300 0 0 

1,800 0 0 

2,000 0 0 



105 14 2 
900 0 0 

8,000 0 0 

31,000 0 0 

5.000 0 0 

1.000 0 0 

2,000 0 0 

405 3 2 

9.500 0 0 

5.500 0 0 
300 0 0 



2 6 4 



271 14 3 



800 0 0 
3,300 0 0 
500 0 0 

1,100 0 0 
3,900 0 0 
300 0 0 



1,0)5 14 11 



2.500 0 0 
4,560 0 0 

1.500 0 0 

14,000 0 0 

160 0 0 
400 0 0 
1,600 0 0 

3,000 0 0 
389 1 8 
595 15 6 



5,650 0 0 
1,845 4 4 
3,500 0 0 



700 0 0 



2,000 0 0 
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Commissioners of Public Works, he.— continued. 



Interest 
accrued within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCES 

outstanding, December 31, 1851. 


Over- 


No. 

of Loan. 


Principal. 


Interest. 


Principal. 


Interest. 


payments. 


9 










< 1 . 


£ 




d. 


£ 


S. 


d. 


£ 




< 1 . 


X 


i. 


d. 


£ s. d. 






II 




1,650 


0 


0 


- 












1,500 


0 


0 


150 


0 


0 


- 


1068 








440 


0 


0 


- 












400 


0 


0 


40 


0 


0 


- 


1072 








220 


0 


0 














200 


0 


0 


20 


0 


0 


• 


1063 








660 


0 


0 


- 












600 


0 


0 


GO 


0 


0 


- 


1052 








1,204 


2 


8 


- 












1,117 


0 


0 


87 


2 


8 


- 


1172 




6 




1,172 


3 


2 


- 












1,100 


0 


0 


72 


3 


2 




1062 






900 




- 












850 


0 


0 


50 


5 10 


- 


1065 






0 


636 


7 


0 


- 












GOO 


0 


0 


36 


7 


0 




1058 






a 


514 


0 


5 


- 






- 






500 


0 


0 


14 


n 






1391 






0 


205 


6 


2 


1 . 






- 






200 


0 


0 


5 


6 


2 




1389 


21 


5 


8 


771 


5 


8 


' 












750 


0 


0 


21 


15 


8 




1059 


79 


2 


5 


2,266 


8 


6 


- - 






74 


0 


0 


2,150 


0 


0 


42 


18 


6 


- 


030, &c. 






- 


2,783 


6 




. 












2,581 


2 


G 


202 


3 


1 




034, &c. 






7 


6,508 


3 


1 








134 


18 


7 


6,257 


7 11 


116 


7 


5 




1100, &c. 






0 


9,300 


8 


3 








. 






8,589 


8 


6 


711 


9 


0 




299, &c. 




7 10 


7,949 


a 




529 


0 


0 


161 


10 


6 


7,121 


0 


0 


137 


.2 


4 












f } r r ‘> 


9 




- 












624 


0 


0 


38 


9 


9 


- 


907, &c. 






- 


1,315 






- 












1,241 


6 


9 


73 


9 


0 




912, Stc. 




3 


0 


2,195 


9 


5 


. 






75 


fi 


4 


2,080 


4 


7 


39 


19 


C 




971, & c. 




12 


4 


12,913 


9 


9 






- 


467 


9 


8 


12,200 


0 


0 


246 


0 


1 


- 








5 


35,G48 




2 






- 


1,004 


7 


7 


34,000 


0 


0 


643 


14 


7 








12 


11 


96,167 


0 


4 


- 






2,432 


17 


7 


92,000 


0 


0 


1,734 


2 


9 










3 


474 


3 




- 












448 


.7 


4 


25 


6 


7 


- 




1,786 


10 


5 


49,503 


0 


2 








1,586 


3 


9 


47,000 


0 


0 


916 


16 


5 


- 






11 




7,274 


11 




157 


2 


11 


236 


10 


1 


6,744 






136 


0 


2 










1 




7 










702 


12 


0 


19,924 


0 


0 


401 


15 


1 






96 


11 


5 




a 


5 


- 




. 


95 


19 


1 


2,805 


3 


2 


48 


19 


4 


- 


109, &C. 


37 


o 


10 


1,000 


10 




- 












92C 


8 


7 


74 


1 


8 






430 




6 




LO 




- 




- 


233 


15 


1 


13,999 


2 


0 


265 


13 


G 


- 




455 


15 


7 


14,593 


18 




. 




- 


336 


G 


5 


14,000 


0 


0 


257 


11 


0 








L7 


4 




9 




503 


17 


7 


173 


1 


7 


4,296 


2 




SO 


7 


9 


• 






12 






11 










. 






1,641 






91 




4 


















. 












523 


11 




26 


13 


0 


















. 






. 






217 


4 


7 


8 


18 


9 


- 




364 


7 


2 




u 










355 


13 


9 


9,108 


IK 


9 


183 


13 


6 






234 


a 


9 


6,213 


12 








- 


234 


8 


9 


5,861 


0 


0 


118 


3 


8 


- 




121 
























3,037 


K 


-1 


242 


19 
















16 
















2,181 


12 


(i 


169 


3 


4 


- 


























295 


5 




17 


15 


0 






13 












. 












320 


13 


G 


19 


13 


5 






24 


0 


5 






10 














602 


13 


5 


35 


7 


5 






67 


16 


0 




11 








34 


4 


10 


1,696 


10 


U 


67 


16 


0 






23 












. 






. 






597 


4 


9 


41 


17 


5 






31 


12 


0 


850 


12 








. 


. 






790 


5 


0 


60 




7 






79 




7 








209 


9 


fi 


83 




2 


2,197 


4 


10 


39 


4 


5 






220 


0 


0 




18 




. 




. 


220 


0 


0 


5,500 


0 


0 


110 


18 


1 






122 


16 


5 








. 






106 


15 




3,200 


0 


0 


64 




2 






157 


6 


7 








. 






128 


11 


10 


6,500 


0 


0 


93 


5 


3 






60 


9 


10 








. 




. 




0 


0 


2,000 


0 


0 


30 


14 


9 




1 u43 




15 


3 








. 












194 


5 


9 


15 


1 


9 


- 




141 


11 


10 








. 






108 


12 


1 


4,100 


0 


0 


81 


1 


11 






178 


17 


9 


















2 


6,900 


0 


0 


113 


0 


5 






100 


12 


9 


2,793 


10 




. 






90 


1 


6 


2,650 


0 


0 


53 


8 


8 


- 




6 


10 


11 








330 


0 


0 


13 


4 


0 


- 












- 


1216, &c. 


13 


11 


11 








_ 






13 


11 


11 


340 


0 


0 


G 


17 








56 


« 


0 








. 




_ 


38 


3 


8 


2,015 


14 


11 


33 


0 


10 


- 




22 


4 


9 








. 




_ 


22 


4 


9 


556 


0 


0 


11 


4 




- 




13 


6 


5 




















333 


S 


9 




10 




- 




289 


18 


3 














218 


12 


7 


8.500 


0 


0 


164 


19 


8 


- 




393 


15 


7 


12,349 












313 


4 


7 


11,810 


0 


0 


226 


14 




- 




771 


4 
















, 752 


0 


0 


20,300 


0 


0 


398 


6 








668 


12 


2 












_ 


410 


12 


8 


24,000 


0 


0 


406 






- 




160 


0 


0 












. 


147 


10 


2 


4,000 


0 


0 


80 


13 




- 


1219, fiiv.. 


106 


3 


1 














91 


10 


7 


2,660 




0 


53 








1 1 / 8, &c. 


129 


19 


0 












m 






11 


3,400 


0 


0 


68 


11 






Ii8u, &c. 


370 


9 


11 












. 


319 


15 


7 


9,90G 


0 


0 


198 


6 


2 


- 


Ul9, &c. 


979 


12 


8 








. 






957 


9 


11 


26,669 


2 


4 


499 


8 


l 




90S, &C. 


121 


fi 

15 


3 

9 


3,590 




10 








120 

19 


15 

0 


3 


3,407 

1,095 


19 

15 


1 

6 


61 

13 


17 


5 




1252, &c. 


115 


9 
















_ 






2,886 


1C 


11 


24C 


11 


5 






137 


4 


10 












_ 


. 






3,431 


0 


2 


201 


11 


10 


- 




63C 


16 


2 














537 


12 


9 


19,341 


13 


10 


355 


3 


5 






56 


15 


5 












_ 


25 


3 


8 


1,845 


4 


4 


31 


11 




- 




54£ 


15 




















10 


lG.OOf 


0 


0 


296 


8 


9 


- 




1C 


19 






















27 f 


10 


3 


2( 


18 


3 






36 


18 


5 




14 








_ 








92i 


2 


0 


5; 


12 


4 






77S 


19 


11 


20,670 










776 


17 


6 


19,501 


0 


0 


393 


4 


1 


- 




228 


19 


1 












8 


202 




1 


. 6,116 


14 


4 


120 










27 


11 


a 


















_ 


685 


4 


6 


57 


£ 








107 


11 


2 




15 












11 


0 


2,689 


C 


0 


5' 


4 


5 


- 




7( 


C 


10 
















. 


1,751 


S 


5 


102 


u 




- 


968, &c. 


i 


16 


c 


















_ 


24' 


1C 


4 


i: 


15 


3 


- 




303 


6 


10 


8,401 


10 


8 






- 


240 


4 


4 


8,000 


0 


0 


161 




4 


1 - 





I 4 
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IRELAND:— APPENDIX TO TWENTIETH REPORT 



(A 3.)— A Statement of Loans made by the 



No. 

of Loan. 


NAME OF PARTY. 


PURPOSE OF LOAN. 


Over- 

payments. 


BALANCES 

outstanding, January 1, 1851. 


Amount 
issued within 
the Year. 




Principal. 


Interest. 






Dra i nap*, &e . — cun 1 in nctl. 


£ *. J. 


£ .*>. <1. 


£ *. il. 


£ s. d. 




1012, &c. 


Commissionersofrub- 


Kiliimor District ... 


■ 






10,500 0 0 
























Kilnmine District - - 






140 6 11 


1,030 10 1 








Kilbeggau District 


- 






1,000 0 0 






Ditto 


Kilmaimoek District ... 


- 














Kecnagli District - - - 








2,500 0 o 








Lough Neagh District 


- 






26,000 0 0 








Lcesboro’ District ... 






62 19 10 


200 0 0 






Ditto 


Longford District ... 




1(1,500 0 0 


187 4 5 


4,000 0 0 








Lorrlin District ... 
















Lough (lara, &c., District 




8,300 0 0 


167 7 3 


350 0 0 




1032, &c. 


Ditto 


Lough Otigliter, &c.. District 








16,000 0 0 






Ditto 


Loughans District ... 
















Lough Crew District - 


- 






253 19 8 








Lough Corrib District 




49,630 14 2 




40,000 0 0 






Ditto 


Lough na Saggart District 


- 


100 0 0 


6 0 4 








Ditto 


Lough Dalla District 






42 18 1 


336 11 9 








Laval ly District ... 


- 






500 0 0 








Lougii Mask I listrict ... 


- 


15,000 0 0 


223 13 6 


18,000 0 0 








Lisduff District ... 




1,000 0 0 


20 3 3 


545 15 11 




1220, &c. 


Ditto 


Lougii Lannagh District 




8,001) 0 0 


129 19 6 


4,500 0 0 






Ditto 


Miles and Tomplebryan District 








400 0 0 




913, &c 


Ditto 


Mullawn District ... 


- 


347 7 4 


6 19 11 






1017, &c 


Ditto 


Moyonr District .... 




7,964 1 2 


152 C 5 






1033, &e. 


Ditto 


Mullafarry District 












1040, &c 


Ditto 


Maghera District 


- 










1041, &c 


Ditto 


Moyne and Crosspatrick District 


- 


252 13 9 


9 10 9 


... 






Ditto 


Monivca District 




5,500 0 0 


86 2 9 


7,500 0 0 








Nolibcr District - - 


- 


4,500 0 0 


83 6 10 


634 3 4 








Owenkeagh District ... 




1,206 15 8 


47 7 0 










OranhilL District - 


- 


1,471 16 2 


112 11 11 






101.9, Sec 


I litto 


< Iwennbrocka District ... 


- 


1,854 5 7 


30 13 5 






903, & C 


Ditto 


Quin District ... 




9,232 .'1 1 1 


1 65 1 5 


3,000 0 0 






Ditto 


Red Hog J listrict ... 




812 14 4 


30 5 6 






898, Sec 


Ditto 


Ratooragh District - 




890 0 0 


17 18 11 


38 7 11 




905, &c 


1 litto 


Hiun and Black River District 




12,000 0 0 


229 18 0 


1,500 0 0 




1028, See 


Ditto 


Rath or Cionccn District 


- 


4,000 0 0 


75 12 4 


2,000 0 0 




915, &c 


Ditto 


Shandrum District ... 




712 10 3 


28 10 5 






918, &c 


Ditto 


Sow District - 




7,082 0 0 


142 If, 1 






920 


Ditto 


Shaiiagolden District - 




4,772 4 7 


96 4 6 


- 




96(1, See 


Ditto 


Shandon District ... 




860 0 0 


17 6 10 






1066, 8re 


Ditto 


Strokostown District ... 


. 


18,700 0 0 


349 15 9 


5,500 0 0 




1014, &e 


Ditto 


Shrulc District ... 




16,750 0 0 


317 5 2 


2,200 0 0 




1026, See 


Ditto 


Shinrono District ... 




5,657 13 2 


98 16 0 


500 0 0 




1048, i4c 


Ditto 


Salcen Lough District ... 


. 


3,179 0 0 


61 19 3 






977, Sc c 


Ditto 


Tawnawoggan District 




1,334 0 10 


24 9 10 






1009, See 


Ditto 


Tnrloghmove District ... 


. 


31,500 0 0 


581 18 4 


10,500 0 0 




1189, & c 


Ditto 


Tcmplcmore District - 




0,500 0 0 


109 G 4 


300 0 0 




1039, &e 


Ditto 


Wilkinstown 1 listrict ... 






62 4 5 






1464 


Ditto 


Wottonstown District ... 






... 


202 13 0 




895, See 


Ditto 


Youghol District ... 


- 


13,100 0 0 


254 3 2 


330 0 0 








Total - - £ 


73 5 2 


944,982 0 1 1 


21,540 6 2 


300,792 6 4 








Deduct transfers from Issue and Repayments - - £ 


738 16 11 








1 




Actual Issues - - £ 


306,053 9 5 


_ 



Dr . The Account of the Commissioners of Public Works of 



To Balance of last Account, viz. 


£ s. d. 


£ s. d. 




944,962 0 11 






21,540 C 2 










To Issues out of the Consolidated Fund to the Commissioners for the Reduction of the National 






Debt by the Commissioners of Public Works 


306,053 9 5 




To Interest accrued within the Year ... 


44,369 14 9 




To amount received in anticipation of Issues - 


64 15 9 












£ 


1,317,010 7 0 






— 



Office of Public Works, Dublin, 
2>0lh April 1852. 
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Actual Repayments - - £ 



Interest 
accrued -within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCES 

outstanding, December 31, 1J 


351. 


Over- 

payments. 


No. 

of Loan. 


Principal. 


Interest. 


Principal. 


Interest. 




d. 


£ 




,1. 


£ «v. 


d. 


£ 


s. 


d. 


£ 




d. 


£ 




d. 


£ s. d. 




1,335 18 


11 


38,994 


15 


5 


’ 


- 


1,0G6 


15 


10 


37,200 


0 


0 


727 


19 


7 


- 


1012, &c. 


300 14 


7 


8,431 


11 


7 




. 


140 


G 


11 


7,990 


10 


1 


300 


14 


7 


, 


1022,&c. 


490 18 


1 


13,186 


2 


9 


- 




434 


1 


8 


12,500 


0 


0 


252 


1 


1 


- 


1031, Sc. 




7 


6,307 


18 


9 


- 










5,736 


13 


7 


571 


5 




- 


1098, &c. 


211 4 


S 


6,268 


18 


8 






147 


18 


11 


6,000 


0 


0 


120 


19 


9 


- 


120S 




4 


51,039 


O 






- 


9S1 


9 


7 


49,800 


0 


0 


857 


11 


0 




889 


147 4 


9 


3,909 


4 


7 






135 


12 


10 


3,699 


O 


0 


74 


11 


9 




972, Sc. 


504 13 


2 


15,191 


17 


7 






414 


15 


8 


14,500 


0 


0 


277 


1 


11 


- 


1007, Sc. 


92 4 




2,437 


17 


2 


- 










2,304 


19 


3 


132 


17 


11 


- 


lOOS.&c. 


342 16 


3 


9,160 


3 


6 




- 


335 


15 


1 


8,650 


0 


0 


174 


8 


5 


- 


1023, Sc. 


1,477 10 


7 


47,301 


2 






- 


1,149 


3 


1 


45,300 


0 


0 


851 


19 


3 




1032, &c. 


100 0 


0 


2,650 


S 


3 


- 




100 


0 


0 


2,500 


0 


0 


50 


8 


.3 


- 


1 035, See. 


90 7 


3 


2,639 


14 


9 


- 




90 


0 


5 


2,503 


19 


8 


45 


14 


8 


- 


1042, See. 


2,093 5 


11 


93,175 


4 


0 


- 




1,968 


14 


1 


89,630 


14 


2 


3,575 


15 


9 


- 


1047, &e. 


4 0 


0 


110 


0 


4 












100 


0 


0 


10 


0 


4 


. 


1081, &c. 


100 9 


7 


2.979 


19 


5 


09 9 


S 


92 


9 


10 


2,767 


2 


1 


50 


17 


10 


_ 


1210 , Sc. 


279 4 


7 


7,386 


10 


4 


- 




245 


7 


4 


7,000 


0 


0 


141 


3 


0 




1211, &c. 


872 17 


6 


34,096 


11 


0 


- 


- 


563 


10 


2 


33,000 


0 


0 


533 


0 


10 




1213, &c. 


40 15 


7 


1,606 


14 


9 


- 


- 


40 


0 


0 


1,545 


15 


11 


20 


18 


10 


. 


1218, Sc. 


380 14 


3 . 


13,010 


13 


9 


. 




288 


13 


2 


12,500 


0 


0 


222 


0 


7 




1220, See. 


42 17 


5 


1,405 


2 


3 


- 


- 


37 


14 


5 


1,343 


4 


6 


24 


3 


4 




904, &c. 


13 17 


7 


368 


4 


10 


- 


- 






- 


347 


7 


4 


20 


17 


6 




913, See. 


318 11 


3 


8,434 


IS 


10 


- 










7,9G4 


1 


2 


470 


17 


8 




1017, Sec. 


35 9 


7 


924 




4 


. 










886 


13 


l) 


37 


12 


4 




1033, See. 


58 18 


8 


1,640 


3 


9 


152 7 


11 


62 


0 


0 


1,397 


12 


1 


28 


3 


9 




1040, See. 


10 2 


5 


272 


12 


11 


_ 


- 








252 


13 


9 


19 


19 






1041, Sc. 


345 4 


0 


13,431 


6 


9 


- 


- 


226 


4 


11 


13,000 


O 


0 


205 


1 


10 




1215, &c. 


184 0 


7 


5,401 


10 




- 




172 


12 


0 


5,134 


3 


4 


94 


15 


5 




1019, S:c. 


4S 5 


7 


1,302 


8 


3 


- 










1,206 


15 


8 


95 


12 


7 




897, Sc. 


58 17 


7 


1,643 


5 


8 


- 










1,471 


16 


2 


171 


9 


0 


- 


1002, Sc. 


74 3 


3 


1,959 


0 


3 


- 










1,854 


5 


7 


104 


16 


8 




101 5, Sc. 


419 10 


0 


12,817 


1 


4 


138 13 


7 


350 


11 


0 


12,093 


10 


4 


234 


G 


5 




903, Sc. 


32 10 


5 




10 


3 












812 


14 


4 


62 


15 


11 




894, Sc. 


35 16 


3 


982 


3 


1 


- 


- 


35 


12 


0 


928 


7 


11 


18 


3 


2 


. 


898, Sc. 


499 11 


5 


14,229 


9 


10 


315 0 


11 


477 


2 


0 


13,184 


14 


1 


252 


7 


10 




905, Sc. 


203 15 


7 


6,279 


7 


11 




- 


165 


1 


11 


6,000 


0 


0 


114 


0 


0 


. 


102S, Sc. 


28 10 


5 


769 


11 


1 


- 










712 


10 


3 


57 


0 


10 




915, Sc. 


283 5 


7 


7.508 


1 


8 






283 


5 


7 


7,082 


0 


o ! 


142 


16 


1 




918, Sc. 


190 17 


7 


5,059 


G 


8 


- 




190 


17 


•7 


4,772 


4 


7 


96 


4 


0 - 


920 


29 17 




1,077 


16 


0 


370 O 


0 


34 


8 


0 


660 


12 


0 


12 


16 


() - 


966, Sc. 


789 5 


3 ; 


25,339 


1 


0 


- 




720 


14 


3 


24,200 


0 


0 


418 


« 


9 I - 


1066, Sc. 


734 19 


9 


20,002 


4 


11 


- 


- 


G72 


10 


4 


18,950 


o 


0 


379 


14 


7 - 


1014, Sc. 


23S 15 




6,495 


4 


4 




- 


213 


7 


9 


6,157 


13 


2 


124 


3 




1026, Sc. 




5 ' 


3,362 


1 


8 


170 4 


8 


61 


19 


3 


3,008 


15 


4 


121 


2 


5 1 - 


1048, Sc. 




3 


1,411 














_ 


1,334 


0 


10 


77 


17 


1 - 


977, Sc. 


1,383 1 


3 


43,964 


19 




_ 




1,208 


14 


2 


42,000 


0 


() 


756 


!5 


5 




1009, Sc. 


261 13 


6 


7,170 






_ 


- 


238 


4 


11 


6,800 


0 


0 


132 


14 


11 




1189, Sc. 


58 18 


3 i 


1,594 




0 


- 


- 








1,473 


4 


2 


121 


2 


10 




1039, See. 




10 


203 


18 


10 












202 


13 


0 


1 


5 


10 




1464 




0 


14,214 


16 


2 






514 


O 


1 


13,430 


0 


0 ! 


270 


1G 


1 




895, Sc. 


44,369 14 9 


1,317,084 


8 


2 


21,002 9 1 


32,501 


14 


3 


1,230,763 


! 8 


”1 


33,348 


6 


8 


64 15 9 





Issues and Repayments under Act 6 & 7 Viet. c. 44. 



By Balance due to Loan Accounts, being for Amount paid in advance of Issues - 
By Payments into the Consolidated Pund by lodgments to Credit of Paymaster of Civil Services, 
Loans Repayments, as per Statement ; viz 

Principal ... - _ - - - - 

Interest 

By Balance ; viz. 

Loans outstanding ------ 



20,263 12 2 
32,561 14 3 



1,230,763 8 9 
33,348 C 8 



1,317,010 7 0 



G. Adams, Accountant. 
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IRELAND APPENDIX TO TWENTIETH REPORT 



(A 4.)— SHANNON NAVIGATION. 



Statement of Loans by the Commissioners acting in execution of the Provisions of the Act 2 & 3 Viet, 
cap. 61, showing the Total Amount certified to Grand Juries and to Individuals, and the Repayments on 
account up to the 31st December 1851. 



COUNTIES. 


Amount certified. 


Repayments. 


Total 

Repayments. 


Princ 


u»i. 




Interest. 


Principal and 
Interest 


In former 
Years. 


In the Year 
1851. 




.13 




d 


£ 


.v. <1. | 


.13 


s. 


d. 


£ 


s. 


d. 


£ 


s. 


d. 








7,704: 


13 


4 


1,517 


.3 5 ] 


9,311 


10 


9 


7,790 


17 


10 


449 


1 


a 




19 3 




2,051 


3 


7 




















5 


8 


2,223 


17 5 




19,089 














2 














21,883 


2 3 




13,495 


11 


1 


2,020 


19 4 


15,522 




5 


15,194 


9 


8 


227 


0 


11 


15,421 


16 7 




9,250 


19 


5 
























7,066 


5 5 




39,071 


3 


3 
























42,155 


3 3 




7G.181 


2 


l 


15,940 


8 0 1 


92,121 


10 


7 


59,741 


12 


11 


5,069 


18 


2 


04,811 


11 1 




13,492 


7 


7 


1,803 




15,290 


0 


0 






9 


43 


3 


0 


15,300 


17 9 




29,000 


3 


.3 


3,987 


0 3 


29,987 


9 


0 


27,102 


17 




1,087 


18 




28,190 


15 5 




20,000 


0 


(1 


2,908 


0 0 


22,908 


0 


0 


18,G2S 


14 


10 


2,030 


0 


11 


20,658 


15 9 




39,181 


2 


1 


8,544 


18 4 


47,720 


0 


5 


24,172 


1 


3 


439 


10 


3 


24,611 


11 6 




5,000 


0 


0 


790 


15 2 


5,700 


15 


2 


4,040 


3 


2 


387 


16 


7 


5,027 


19 9 


Sligo - 


5,181 


2 


1 


700 


7 10 


5,947 


9 


11 


3,384 


16 


7 


887 


19 


5 


4,272 


1G 0 




272,788 


13 


0 


48,352 


13 10 


321,141 


0 


10 1 


247,050 


2 


0 


12,217 


8 


11 


259,873 


11 5 


„ Individuals - 


9,480 


~ 


11 


388 


8 3 


9,808 


11 


2 ! 


9,053 


- 










9,053 


2 5 


Total - - £ 


282,268 


15 


11 


4S,74I 


2 1 


331,009 


18 


0 


256,709 


4 


11 


12,217 


8 


1] 


268,926 


13 10 



Office of Public Works, Dublin, G. Adams, Accountant. 

30 th April 1852. 



(A 5.) Statement of Loans by the Commissioners of Public Works, pursuant to the Provisions of the 

Acts 1 Viet. cap. 21, and 9 Viet. cap. 1, showing the Total Amount certified to Grand Juries at 
Spring and Summer Assizes, 1847, and the Repayments on account up to 31st December 1851. 





Amount certified to Grand Juries. 








Repayments 


Repayments 


Total 


COUNTIES. 


Principal. 




Interest. 








former Years. 


the Year. 




Repayments. 




£ 


x 


d. 


£ 


s. 


d. 


£ 




d 


£ 




d. 


£ s. 


d. 


£ 


,¥. (1 




3,650 


0 


0 


1,003 


18 


8 


4,713 


18 


8 


1,049 


10 


10 


- 




1,049 


16 10 


Carlow - 


2,100 


0 


0 


021 


1 


3 


2,781 


I 


3 


834 


4 


0 


- 


- 


834 


4 6 




1,000 


0 


0 ; 


4G0 


4 


7 


2,000 


4 


7 


Oil 


13 


10 


. 




on 


13 10 


Clare - - - 


37,674 


13 


1 


10,544 


1 


8 


48,218 


14 


9 


13,848 


8 


7 


. 




13,848 


18 7 




10,419 


18 




4,022 


9 


0 


21,042 


7 


0 


0,300 




10 


. 




6,300 


3 10 


Cork, City ... 


2,250 


0 


0 


023 


8 


0 


2,873 


8 


0 


802 


o 


0 






8G2 


0 6 


Galway, Town ... 


1,585 


0 


0 


452 


3 


1 


2,037 


3 


1 


305 


10 


0 


101 10 


10 


407 




Galway ... 


22,790 


12 


6 j 


0,451 


2 


1 


29,241 


14 


7 


4,732 


<) 


9 


2,511 11 


10 


7,243 


12 7 




14,067 


0 


0 '■ 


4,034 


14 


9 1 


18,101 


14 


9 


4,361 


5 


8 


905 1 


4 


5,2G6 


7 0 


Kildare ... 


839 






244 


6 


8 


1 ,083 


10 


5 


325 


2 


2 






325 




Kilkenny - 


1,735 


0 


° i 


480 


0 


2 


2,215 


0 


2 


588 


17 


3 


. 




588 


17 3 


Kilkenny, City 


305 


0 




85 


10 


2 


390 


10 


2 


97 


14 


0 


. 




97 


14 0 




3,171 




0 


909 




0 


4,080 




0 


1,203 


3 


8 


. 




1,203 




Leitrim ... 


5,262 


10 


0 


1,493 




8 


0,755 


12 


8 


2,020 


13 


o 






2,026 


13 0 


Limerick ... 


25,000 


11 


11 : 


7,275 


8 


0 


32,875 


19 


11 


9,554 


9 


2 


147 11 


2 


9,702 




Limerick, City 


322 


10 


0 


94 


18 


0 


417 


8 


0 


146 


1 


4 


. 


- 


146 


1 4 


Louth .... 


7,107 


10 


0 


2,076 


6 


3 


9.183 


16 


3 


2,801 


4 




. 




2,801 




Mayo ... 


14,820 


10 


0 


4,130 


2 


7 


18,950 


12 


7 


2,719 


1 


7 


947 15 


8 


3,666 




Meatli .... 


11,462 


10 


0 


3,236 


4 


1 


14,098 


14 


1 


4,111 




0 






4,111 




Monaghan 


552 


10 


0 


153 


17 


0 


700 


7 


0 


211 


18 


0 


. 


. 


211 


18 0 


Queen’s - 


3,730 


0 


0 


1,042 


1 


9 


4,772 


1 


9 


1,431 


12 


6 






1,431 

4,607 




Roscommon 


14,973 


13 


7 


4,220 


0 


1 


19,193 


13 


8 










6 




Sligo .... 


5,758 


19 


3 


1,636 


5 


4 


7,395 


4 


7 


2,570 


9 


9 




. 


2,670 


4 10 


Tipperary 


16,538 


12 


0 


4,743 


6 


8 


21,281 


18 


8 


0,197 


4 


10 


. 




6,197 


Waterford - 


4,214 




G 


1,200 


11 


10 


5,414 


19 


4 






G 






1,624 




Westmeath ... 


3,177 


10 


0 


921 


3 


11 


4,098 


13 


11 






9 






1,210 




Wexford ... 


100 


0 


0 


27 


19 


3 


127 


19 


3 


38 


8 


o 


. 




38 




-low - - - 


089 


12 


4 . 


191 


10 


0 


881 


8 


4 


201 


14 


3 


- 




261 




t not certified for, 1 
) the Total Amount L 


222,504 

3,785 

220,349 


19 

0 

19 


11 

0 

11 


03,035 


12 


G 


285,000 


12 


5 


75,173 


17 




4,079 0 


4 


79,853 


3 9 



"Public Works, Dublin, G. Adams, Accountant. 

iOth April 1852. 
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(A 6.) — Statement of Loans by the Commissioners of Public Works, pursuant to the 
provisions of the Act 10 & 11 Viet. c. 87, showing the Moiety repayable by each 
County, being half the estimated Expenditure of Works, under 9 & 10 Viet, 
c. 107. for the Employment of Labouring Poor, and the Repayments up to 
31st December 1851. 



COUNTIES. 


Moiety repayable. 


Amount repaid 
in former Years. 


Amount repaid 
within the Year. 


Total 

Repayments. 




£ s . 


d. 


£ S. 


d. 


£ 


s. 


d. 


£ s. 


d. 


Antrim 


606 19 


11 


185 10 10 


- 






185 10 


10 


Armagh 


15,64.3 S 


9 


1,864 1 


3 


1,391 


4 


5 


3,255 5 


8 


Carlow 


10,500 3 


2 


1,283 19 


6 


- 




- 


1,283 19 


6 


Cavan - - - 


74,252 17 


1 


9,862 17 


3 


- 




- 


9,862 17 


3 


Clare - - - 


229,225 5 


2 


— 




— 






— 




Cork, East and West Riding - 


269,364. 0 


9 


32,511 15 


2 


3,476 


4 


10 


35,988 0 


0 


Cork, City of 


2,995 16 


0 


549 10 


0 


- 




- 


549 10 


0 


Donegal - 


4.1,011 6 


5 


6,830 1 


7 


5,931 


1 


7 


12,761 3 


2 


Down ... 


1,74-0 1 


0 


319 3 


0 


- 




- 


319 3 


0 


Drogheda Town 


289 0 


7 


53 0 


3 


- - 




- 


53 0 


3 


Dublin - 


10,086 14- 


11 


5,599 7 


1 


369 


14 


8 


5,969 1 


9 


Fermanagh ... 


22,316 18 


6 


4,093 9 


0 


- 




- 


4,093 9 


0 


Galway, East and West Riding 


187,634 11 


1 


- 


- 


1,101 


1 


3 


1,101 1 


3 


Galway Town 


13,642 2 


6 


496 0 


0 


56 


17 


8 


552 17 


8 


Kerry - 


119,492 17 


1 


13,813 10 


9 


317 


7 


10 


14,130 18 


7 


Kildare - - - 


25,861 10 


11 


4,743 11 


5 








4,743 11 


5 


Kilkenny - 


53,459 9 


7 


7,302 14 


0 


S07 


2 


0 


8,109 16 


0 


Kilkenny, City of - - 


661 19 


4 


121 8 


6 


- 




- 


121 8 


6 


King’s 


31,077 1 


7 


5,700 7 


0 


- 




- 


5,700 7 


0 


Leitrim - - - 


56,603 17 


11 


4,876 17 


8 


2,000 


5 


3 


6,877 2 


11 


Limerick - - 


189,161 10 


9 


32,919 19 


5 


1,100 


16 


5 


34,020 15 


10 


Limerick, City of - 


5,095 10 


0 


934 12 


9 


- 




- 


934 12 


9 


Londondeny 


14,331 14 


7 


7,182 0 


9 


- - 






7,182 0 


9 


Longford 


45,505 18 


11 


8,132 12 


4 


16S 


1 


2 


8,300 13 


6 


Louth ... 


12,796 2 


9 


3,129 9 


0 


- 




- 


3,129 9 


0 


Mayo - - - 


163,060 16 


4 


— 




- 






— 




Meath ... 


43,542 14 


9 


7,986 15 


0 


- 




- 


7,986 15 


0 


Monaghan - 


25,784 15 


4 


4,729 11 


6 


- 




- 


4,729 11 


6 


Queen’s - - - 


25,892 7 


5 


5,188 9 


1 


_ 




- 


5,188 9 


1 


Roscommon 


104,098 19 10 


8,364 15 


2 


4,167 


1 


4 


12,531 16 


6 


Sligo 


69,366 1 


5 


9.6S2 5 


8 


1,000 


0 


0 


10,682 5 


8 


Tipperary, North and South 
Riding - - 


156,728 3 


5 


21,591 7 


2 


5,694 


4 


8 


27,285 11 


10 


Tipperary, Limerick and Wa- 
terford Railway 


13,507 19 


6 


3,479 4 


4 


11,598 


7 


7 


15,077 11 


11 


Ty,„„ e . . . 


12,730 9 


6 


9,685 13 


7 


- 




- 


9,685 13 


7 


Waterford ... 


64,369 18 


4 


11,780 12 


0 


- 




- 


11,780 12 


0 


Waterford, City of 


2,325 6 10 


426 10 


6 






- 


426 10 


6 


Westmeath ... 


25,221 4 


2 


4,625 IS 


9 








4,625 18 


9 


Wexford 


82,381 6 


8 


15,110 8 


3 


. 




- 


15,110 S 


3 


Wicklow - 


22,217 19 


8 


4,075 4 


6 


- 




- 


4,075 4 


6 


£ 


2,244,585 2 


5 


259,232 14 


0 


39,179 


10 


8 


298,412 4 


8 



Office of Public Works, Dublin, G. Adams, Accountant. 

SO th April 1852. 
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IRELAND APPENDIX TO TWENTIETH REPORT 



(A 7.)— A Statement of Outstanding Loans made by the late “ Commissioners for the Issue of Loans 
showing the Amount of Principal and Interest remaining due upon each on the 1st January 1851, the 



— 


NAME OF PARTY. 


PURPOSE OP LOAN. 


R A RANGES 

outstanding 1 st January 1851 . 






Princ 


ipal. 




Interest. 








£ 


S. 


cl. 








Commissioners of Navan Tump 


like Road - - - 


4,933 


6 


1 


591 19 




24 


Ditto 


Ditto - - - 


1,286 


14 


10 


672 14 




53 


Ditto 


Ditto ... 


923 


I 


7 


1,256 5 




1&8 


Corporation of the Bridge across the Shannon at Portumna 


1,928 


17 


6 






13 I 
& > 


Commissioners of Wide Streets to improve Cork City 


6,700 


0 


0 


5,306 18 


2 


28 J 
















113 


Ditto 


Ditto - - 


7,000 


0 


0 


8,149 14 




40 


Mayo County 


To improve the Court House at 


186 


1 


3 


96 12 10 






Castlebar. 












52 


Ditto - 


To improve the Court House at 


39 


5 


2 


22 1 


8 






Ballinrobe. 












43 


Kilkenny County 


For a Causeway at Thomastown - 


178 


12 


5 


87 6 


0 


92 


Ditto ... 


Road from Castleeomer to Ballinakill 


334 


0 


3 


113 1 


1 


48 ; 


Earl of Bantry and M. 


To employ the Poor at Bantry 


1,204 


14 


11 


382 4 10 




Murphy. 














87 


Galway Town 


Portico for Court House 


4 


16 


0 


0 17 


0 


61 


Commissioners of the Bridge across the Shannon below Thomond - 


55,384 


12 


4 


35,713 3 


9 


70 


ft. H. Maunseil 


Canal at Plassy, County Limerick - 


912 


19 


10 


612 1 


10 


126 


Fermanagh County 


Road, Enniskillen to Swanlinbar - 


7 


S 


6 


0 5 


6 


96 


N. D. Crommclin 


To improve an estate, County Antrim 


10,000 


0 


0 


- 




106 


Commissioners for a Bridge across the Shannon at Athleenkard 


6,000 


0 


0 


5,527 6 


9 


123 


Limerick City - - ! 


I Road, Limerick to Tarbcrt 


86 


10 


4 


50 17 


10 


139 


Commissioners for a Bridge at Youghul 


10,000 


0 


0 


6,682 3 


5 






Total - - £ 


107,111 


1 


0 


65,265 13 10 



The Account of the Commissioners of Puw-ic Works for late Loan 



Dr. 








£ s. cl. 


£ s. d. 


To Amount collected, as per foregoing Statement, viz. : — 






Principal _____ 


411 2 7 




Interest - - - 


7,302 18 5 


7,714 1 0 







Office of Public Wor/is, Dublin, 
SOl/i April IS. 52 



(A 8.) — An Account showing the Receipt and Expenditure of the Commissioners 

Grant 



Dr. 






RECEIPT. 


£ s. d. 


£ s. d. 


To Balance in hands, 31sl December 1850 - - - 


_ 


6,307 19 0 


To Relodgments by Pay Clerks, in reduction of Balances 


39 9 1 


- 


To Contributions received in aid of Grants, &c. ... 


51 15 6 


- 


To Transfers from the “Employment of the Labouring Poor” 
Account, in adjustment of Pay Clerks balances - - 


14,019 9 3 


- 






14,110 13 10 




£ 


20,418 12 10 



Office of Public Works, Dublin, 
30 th April 1852. 
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ut of the Consolidated Fund," pursuant to the provisions of the Act 57 G. 3. c. 34, anti subsequent Acts; 
Interest since accrued, the Repayments within the Year, and the Balances outstanding on 31st December 1851. 



Interest 
accrued 
within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCES 

outstanding 111st December 1851. 


TOTAL. 


Principal. 


Interest. 


Principal. 


Interest. 








£ 




, 


£ 


s. 


d. 


£ s- 


d. 


£ 


i. 


d. 


£ 


s. 


d. 




5. 


d. 








5.S21 


4 


10 






- 


_ 




4,933 


6 


1 


8S7 


18 


9 


5,821 


4 


10 








2,023 


16 


4 


_ 




- 


450 0 


0 


1,286 


14 


10 


287 


1 


6 


1,573 


16 


4 








2,225 


9 


8 


_ 




- 


- 




923 


1 


7 


1,302 


8 


1 


2,225 


9 


8 








1,928 


17 


6 


100 


0 


0 


- 




],82S 


17 


6 






- 


1,828 


17 


6 


268 


0 


0 


12,274 


IS 


2 


- 




- 


143 19 


10 


6,700 


0 


0 


5,430 


18 


4 


12,130 


IS 


4 






0 


15,499 


14 


5 


. 




. 


. 


. 


7,000 


0 


0 


8,499 


14 


5 


15,499 


14 


5 


9 


6 


0 


292 


0 


l 


- 




- 


- 


- 


186 


1 


3 


105 


18 


10 




0 




1 


19 


0 


63 


5 


10 


- 




- 


- 


• 


39 


5 


2 


24 


0 


8 


63 


5 


10 








271 


18 


2 


88 


6 


7 


90 5 


10 


90 


s 


10 


2 


19 


11 


93 


5 


9 










12 


3 


215 


7 


6 


118 12 


9 


118 


12 


9 


3 


19 


3 








60 


5 


0 


1,647 


4- 


9 


- 




- 


- 




1,204 


14 


11 


442 


9 


10 


1,647 


4 


9 








5 


18 


0 








. 




4 


16 


0 


1 


2 


0 


5 


18 


0 










4' 


1 








6,500 0 


0 


55,384 


12 


4 


31,4-28 


11 


9 














1,561 


12 


1 


. 




_ 


- 


. 


912 


19 


10 


G4S 


L 2 


3 














7 




0 


7 


8 


6 




. 


- 




- 


0 


5 


6 


















0 








. 


„ 


10,000 


0 


0 






- 












0 


11,767 


6 


9 


.. 




. 


- 


- 


6,000 


0 


0 


5,767 


6 


9 


11,767 












Ml 




8 








_ 


. 


86 


10 


4 


55 


4 










400 


0 


0 


17,082 




5 


- 




- 


- 


- 


10,000 


0 


0 


7,082 


3 


b 






5 


4,008 


0 


2 


176,384 


15 


0 


411 


2 


7 


7,302 18 


5 


106,699 


18 


5 


61,970 


15 




168,670 14 


0 



out of the Consolidated Fund for one Year, ended 31st December 1851. 



By Amount paid into the Paymaster of Civil Service’s Account in the Bank 
of Ireland, being Repayment of Advances out of Consolidated 1'und by 
Loans made by the late Loan Commissioners, as per Contra 



£ s. d. 
7,714 1 0 



G. Adams, Accountant. 



of Public Works, in the year ended 31st December 1851. 
Loans. 



EXPENDITURE. 

By Payment on account of Grants, 1 & 2 W. 4. c. 33. 

By Transfer to the *« Employment of the Labouring Poor” Account, in 
part payment of sum advanced to this service ■ 

By Transfer to the “Employment of the Labouring Poor" Account, in 
adjustment of Pay Clerks balances - 



£ s. d. 
100 0 0 



3,785 0 0 
7,365 19 0 



11,250 19 0 
9,167 13 10 



20,418 12 10 



G; Adams, Accountant. 



K 3 
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IRELAND APPENDIX TO TWENTIETH REPORT 



(A 9.)-RIVER 
Acts 5 & 6 Viet. c. 89, 8 & 9 Viet c. 69 



An Account of the Receipts and Expendituiie of the 













Received for carrying on the Works. 


“ ~ 


Notice. 


NAME OF DISTRICT. 


Commissioners of 
Public Works 
Loan Fund. 


from Private 
Parties. 


Other Rcceii 




TOTAL. 




RECEIPT. 

1. Works Accounts. 
Fixed Projects. 


£ 


s. 


d. 


£ S. d. 


£ S. 


d. 


£ s. d. 


2 


To Ardee - 


1,800 


O 


0 


- 


0 3 


3 


1,800 3 3 


io 


Armagh - 


300 


0 


0 


- 


8 10 


9 


308 10 9 


46 


Alick ... 


' 




" 


' 


" 


- 




3 


Borrisokane - - - 


2,000 


0 


0 


- 


_ 




2,000 0 0 


9 


B orris in Ossory 


900 


0 


0 


- 


- 


_ 


900 0 0 


17 


Boyne .... 


8,000 


0 


0 


- 


30 0 


0 


8,030 0 0 


24 


Ballybay - ... 


- 




- 


- 


- 


- 


27 


Brusna (Ferbane) - 


, 5,000 


0 


0 


- 


- 


- 


5,000 0 0 


28 


Ballycasey .... 


405 


3 


2 


- 


11 2 


4 


416 5 6 


34 


Ballinhassig .... 


1,000 


O 


0 


- 


0 10 


0 


1,000 10 0 


62 


Ballyteigue ... 


2,000 


0 


0 


- 


41 2 


7 


2,041 2 7 


71 


Broadlough .... 


- 




- 


- 


- 


- 




108 


Boley .... 


105 


14 


2 


- - - 


- 


. 


105 14 2 


152 


Ballinakill - ... 


- 




- 


... 


. 


_ 


... 


155 


Bnardsmill - 


- 




- 


- 


_ 


_ 




156 


Ballinaskea and Castlcrickard 


- 




- 


- 


. 


. 


. 


172 


Balia 


5,500 


0 


0 


... 


_ 


_ 


5,500 0 0 


175 


Bally nahown ... 


300 


0 


0 


- 




. 


300 0 0 


184 


Ballinamore, &c. ... 


31,000 


0 


0 


... 


1 0 


6 


31,001 0 6 


189 


Barren - ... 


9,500 


0 


0 


- 


- 


- 


9,500 0 0 


5 


Cali ore .... 


1,015 


14 


11 


- 






1,015 14 11 


19 


Cappagh ... 


- 




- 


- 


- 


- 


33 


Comogue -• ... 


800 


0 


0 


... 


. 


_ 


'800 0 0 


47 


Clonakilty - - 


- 




. 


... 


. 


. 




51 


Cork Slob ... 






_ 


... 








55 


Carrigower - - 


. 






- 


. 


_ 




67 


Carrigans ... 


- 




- 


- 


. 


. 


. 


69 


Curraunboy ... 


- 




_ 


- 




_ 


. 


70 


Cuilmore - 


- 




. 


. 






. 


73 


Camcloon - 


. 




_ 


- 






. 


83 


Castlebar Lakes - 


2 


6 


4 


- 


_ 




2 6 4 


125 


Clonlost .... 


271 


14 


3 


. 


20 8 


5 


292 2 8 


138 


Cnstlebernard - - - 


3,300 


0 


0 


_ 




3,300 0 0 


153 


Cavetown - 


500 


0 


0 


- 






500 0 0 


159 


Croghan ..... 


300 


0 


0 


- 


12 13 


9 


312 13 9 


161 


Castlemartyr ... 


3,900 


0 


0 


- 




_ 


3,900 0 0 


173 


Coolaney - ... 


1,100 


0 


0 


- 


26 8 


10 


1,126 8 10 


179 


Cross Lough - 


- 




. 


_ 






177 


Carrowbeg 






- 


- 


24 1 


9 


2* 1 9 


15 


Dungolman ... 


2,500 


0 


0 




26 2 


4 


2,526 2 4 


29 


Deel - - - - 


4,560 


0 


0 


- 


15 0 


0 


<9, 575 0 0 


38 


Dunkellin - - 


1,500 


0 


0 






0 

1 


1,500 1 0 


111 


Derrylin - 






. 


5 5 


5 5 1 


162 


Drumcliff ... 


160 






_ 






160 0 0 


164 


Dunmore - 


14,000 


0 


0 








14,000 0 0 


182 


Dunmoran .... 


400 




0 




2 0 


6 


402 0 6 


192 


Derryholraes ... 


' - 




- - > 






81 


Eslin 


1,600 


0 


0 


- 


212 14 


6 


1,812 14 6 




Carried forward - £ 


103,720 


12 10 




437 5 


7 


104', 157 18 5 
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drainage. 

9 Viet c. 4, and 10 & 11 Viet. c. 79, &c. 



Commissioners of Public Works, in the Year ended 31st December 1851. 



Final 
I Notice. 



NAME OF DISTRICT. 



71 

108 

152 

155 

156 
172 
175 
184- 
189 

5 

19 

33 

47 

51 

55 



70 

73 

83 

125 

138 

153 

159 

161 

173 

179 

177 



111 

162 

164 



EXPENDITURE. 

By Balance from 31st December 1850. 

]. Works Account. 

Fixed Projects. 

By Ardee - 

Annagli - 
Alick - 

Borrisokane - 

Borvis in Ossory 
Bovne - 

Ballybay - 
Brustia (Ferbane) 

Ballycasey - 

Ballinhassig 

Ballyteigue - 

Broadlough 

Boley - 

Bnllinakill - 

Boardsmill - - 

Baliinaskea and Castlerickard 

Balia - 

Ballynahown * 

Ballinamore, &c. 

Buvren - 



Cahore 

Cappagh 

Comogue 

Clonakilty 

Cork Slob 

Carrigower 

Carrigans 

Curraunboy 

Cuilmore 

Camcloon 

Castlebar Lakes 

Clonlost 

Castlebernard 

Cavetown 

Croghan 

Castlemartyr 

Coolaney 

Cross Lough 

Carrowbeg 

Dungolman 

Deel 

Dunkellin 

Derrylin 

Drumcliff 

Dunmore 

Dunmoran 

Derryholrnes 



Eslin 



Carried forward 



Expenditure 

Works. 


Interest 
chargeable on 
Monies provided 
for carrying 
on the 
Works. 


TOTAL. 


— 


£ S. 


d. 


£ S. (I. 


£ s. d. 


£ s. d. 


- - ■ 




- - ■ 


- - - 


33,723 1 A 


3,342 6 


4 


769 3 7 


4,111 9 11 




276 7 11 


151 1 6 


427 9 5 




3 14 


0 


- 


3 14 0 




1,275 5 


6 


264 17 10 


1,540 3 4 




949 3 


6 


627 17 4 


1,577 0 10 




5,964 10 


6 


1,733 10 8 


7,698 1 2 




0 4 


7 




0 4 7 




1,687 13 


7 


2,159 0 5 


3,846 14 0 




21 19 


2 


71 9 6 


93 8 8 




376 4 


8 


149 6 0 


52 5 10 8 




5,008 9 


3 


1,081 10 1 


6,089 19 4 




0 9 


1 


. 


0 9 1 




11 0 


4 


39 3 6 


50 3 10 




0 5 


7 


. 


0 5 7 




5 17 


1 


- - - 


5 17 1 




0 5 


7 


. 


0 5 7 




3,328 3 


3 


455 15 7 


3,783 18 10 




1,249 4 


3 


181 17 4 


1,431 1 7 




28,525 0 


0 


3,472 12 11 


31,997 12 11 




4,472 2 


9 


964 18 6 


5,437 1 3 




499 18 


10 


80 11 2 


580 10 0 




8 3 


3 


362 10 0 


370 13 3 




422 5 


3 


151 0 5 


573 5 8 




16 4 


0 


364 7 2 


380 11 2 




104 13 


6 


234 8 9 


339 2 3 




1 17 


11 




1 17 11 




10 16 


2 




10 16 2 




0 6 


7 


. 


0 6 7 




0 6 


7 


. 


0 6 7 




0 6 


7 




0 6 7 




2 16 


0 


. 


2 16 0 




230 9 


9 


40 1 2 


270 10 11 




4,698 1 2 


4 


397 6 7 


5,095 18 11 




18 7 


5 


60 9 10 


78 17 3 




848 6 


8 


100 12 9 


948 19 5 




2,808 7 


1 


178 17 9 


2,987 4 10 




1,374 10 


f, 


141 11 10 


1,516 2 3 




290 0 


0 


13 11 11 


303 11 11 




330 0 


0 


6 10 11 


336 10 11 




2,105 2 


3 


389 18 3 


2,495 0 6 




4,620 6 


6 


572 10 0 


5,192 16 6 




39 15 


7 


946 4 8 


986 0 3 




22 12 


9 


22 4 9 


44 17 6 




1,138 18 


2 


106 3 1 


1,245 1 3 




9,064 18 


3 


668 12 2 


9,733 10 5 






11 


129 19 0 


1,593 0 11 




1,151 8 


0 


160 0 0 


1,311 8 0 




1,436 1 5 


0 


370 9 11 


1,807 4 11 




89,207 13 


8 


17,520 6 11 


106,728 0 7 


33,723 1 5 



K 4 
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IRELAND:— APPENDIX TO TWENTIETH REPORT 



Nu. of 
Notice. 



7 

65 

121 



8 

106 

187 



58 

79 



36 



18 

31 

41 

54 

78 

105 

112 

124 

160 



11 

12 

32 

43 

53 

68 

109 

151 

166 

1T0 

174 

183 

188 

193 



23 

60 

72 

140 

176 



25 



21 



59 



87 



Acts 5 & 6 Viet. 



(A 9.) — RIVER. 
:■ 69, 8 4 9 Viet. c. 69 



An Account of the Receipts and Expenditure of th e 




Received for carrying on the Works. 



Commissioners of 
i’tiblic Works 
Loan Fund. 



11 EC E I PT — continued. 

| Works Account — Fixed Projects — cout. 

Brought forward - 
| To Fane - - - 

Fergus 

Foranwell - - - 

Glyde - 

Gar - - - 

Glcnariff - 



Head ford 
Hind River 

Inny 

Killimor 
Kilmaine 
Kilbepgan - 
Kilbride 
Kill 

Kilcock 

Kinmeen 

Kilmaganny 

Ivecnagh 



Longford - 

Lorrlia ... 
Lough Gara and Mantua 
Lough Ougliter, &c. 

Loughans 
Lough Neagh - 
Leesborough 
Lough Crew 
Lough Dalla - 
Laval ly - 

Lough Mask and River llohe - 
Lough Corrib, Mask, and Carra 
Lisduff 

Lough Lannagh 



Moyour 

Miles and Templebryan 

Mullaun 

Maghera 

Monivea 

Nobber 

Owenabrockagh 

Quin 

Quoile 

Rath or Clooneen - 



Carried forward 



103,720 12 10 
595 15 6 
3,000 0 0 
389 1 S 



5,650 0 0 
1,845 4 4 



10,500 0 0 
1,030 10 1 
1 ,000 0 0 
700 0 0 



2,000 0 0 

2,500 0 0 



210 7 2 
17 10 4 



350 0 0 
16,000 0 0 



26,000 0 0 
200 0 0 
253 19 8 
336 11 9 
500 0 0 
18,000 0 0 
40,000 0 0 
545 15 11 
4,500 0 0 



400 0 0 



7,500 0 0 
634 3 4 



1,410 18 11 
61 6 0 



104', 157 18 5 
595 15 6 
3,210 7 2 
406 12 0 



5,650 0 0 
1,845 4 4 



3,500 0 0 

62 8 2 

10,650 0 0 
1,030 10 1 
1,000 0 0 
700 0 0 



2,000 0 0 

2,500 0 0 



384 7 1 
16,028 4 0 



150 0 0 2,699 6 3 



27,410 18 11 
261 6 0 
253 19 8 
354 0 6 
500 0 0 
18,000 0 0 
40,242 4 9 
545 15 11 
4,500 0 0 



400 0 0 



7,500 0 0 
634 3 4 



3.000 0 0 
150 0 0 

2.000 0 0 



263,501 1 4 
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DRAINAGE — continued. 

9 Viet. c. 4, and 10 & 11 Viet. c. 79, &c. 



Commissioners of Public Works, &c.— continued. 





No. of 
Final 
Notice. 


NAME OF DISTRICT. 


Expenditure 

Works. 


Interest 
chargeable on 
Monies provided 
for carrying 
on the 
Works. 


TOTAL. 


— 






EXPENDITURE — continued. 


£ 


s. 


d. 


£ 


s. 


d. 


£ 


s. 


d. 


£ s. d. 






Works Account — Fixed Projects — cont. 


























Brought forward - i 


89,207 


13 


8 


17,520 


6 


ll 


106,728 


0 


7 


33,723 1 5 




7 


By Fane - - - 


61 


7 


2 


145 


5 


9 


206 


12 


11 






65 


Fergus - - - 


441 


13 


10 


979 


12 


8 


1,421 


6 


6 






121 ; 


Foranwell - 


68 


6 


10 


59 


17 


8 


128 


4 


6 






8 


Glyde - - 


4,253 


8 


0 


1,248 


0 


8 


5,501 


8 


8 






106 


Gar - - 


0 


9 


7 


- 






0 


9 


7 






187 


Glenariff - 


440 


13 


0 


62 


13 


8 


503 


6 


8 






58 


Head ford - 


0 


4 


8 








0 


4 


8 






79 


Hind River - - - | 


2,876 


14 


11 


549 


15 


1 


3,426 


10 


0 






36 


Inny - - - | 


287 


0 


4 


929 


19 


11 


1,217 


0 


3 






18 


Killivnor - - - - 


7,977 


15 


7 


1,505 


18 


11 


9,483 


14 


6 






81 | 


Kilmaine - 


19 


19 


5 








19 


19 


5 






41 


Kilbeggan - - 


430 


0 


1 


700 


18 


1 


1,130 


18 


2 






54 


Kilbride - 


710 


17 


10 


228 


19 


1 


939 


16 


11 






78 


Kill - - - 


15 


18 


6 


107 


11 


2 


123 


9 


S 


i 




105 


Kilcock - 


0 


4 


•7 


. 






0 


4 


7 






112 


Kinmeen 


2 


15 


7 


. 






2 


15 


7 






124 


Kilmnganny - - 


1,249 


7 


10 


303 


6 


10 


1,552 


14 


8 






160 


Keenagh - 


1,932 


0 


3 


211 


4 


8 


2,143 


4 


11 






11 


Longford - - - 


3,331 


19 


6 


779 


IS 


2 


4,111 


12 


8 






12 


Lorrha - 


0 


18 


7 








0 


18 


7 






32 


Lough Gara and Mantua 


1 


11 


11 


417 


16 


3 


419 


8 


2 






43 


Lough O ugh ter, &c. - 


13,184 


3 


9 


1.702 


10 


7 


14,886 


14 


4 






53 


Loughans ... 


302 


9 


11 


118 


8 


8 


420 


IS 


7 






68 


Lough Neagh - - 


23,239 


13 


1 


2,769 


2 


4 


26,00S 


15 


5 






109 


Leesborough - 


475 


0 


1 


207 


4 


9 


682 


4 


10 






151 


Lough Crew - - 


3 


0 


0 


48 


14 


7 


51 


14 


7 






166 


Lough Dalla - ... 


105 


7 


4 


49 


11 


9 


154 


19 


1 






170 


Lavally - - 


244 


16 


4 


279 


4 


7 


524 


0 


11 






174 


Lough Mask and liiver Robe 


11,393 


9 


0 


872 


17 


6 


12,266 


6 


6 






183 


Lough Corrib, Mask, and Carra 


40,910 


10 


3 


2,693 


5 


11 


43,603 


16 


2 






188 


LisdufF ... 


272 


13 


3 


19 


16 


9 


292 


10 


0 






193 


Lough Lannagh 


2,572 


1 


8 


380 


14 


3 


2,952 


15 


11 






23 


Moyour ... 


2 


19 


7 


. 




. 


2 


19 


7 






60 


Miles and Templebryan 


268 


9 


0 


42 


17 


5 


311 


6 


5 








Mullaun ... 


0 


6 


7 


- 




. 


0 


6 


7 








Maghera - - - - 


160 


11 


11 


30 


14 


11 


191 


6 


10 






176 


Monivea ... 


4,262 


7 


10 


345 


4 


0 


4,607 


11 


10 






25 


Nobber ... - 


429 


2 


6 


146 


15 


2 


575 


17 


8 






21 


Owenabrockagh - - - - 


4 


9 


11 


- • 




- 


4 


9 


11 






59 


Quin .... 


3,113 


3 


11 


419 


16 


0 


3,532 


19 


11 








Quoile - - 


95 


13 


4 


1 


12 


2 


97 


5 


6 






37 


Rath or Clooneen - 


1,371 


9 


0 


233 


15 


7 


1,605 


4 


7 








Carried forward - 


215,722 


19 


11 


36,213 


7 


4 


251,936 


7 


3 


33,723 I 5 



L 
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(A 9.)— RIVER 

Acts 5 & 6 Viet. c. 89.j 8 & 9 Viet. c. 69. 



An Account of the Receipt and Expenditure of the 









Received fur currying on (lie Works. 




No. of 













Final 


NAME OF DISTRICT. 




„ r ,„,„ 










Public Works 


ITivnto Parties. 


Other Receipts. 


TOTAL. 






I .mill Fund. 










It ECEIPT — continued. 


.L .v. d. 


£ s. d. 


£ s. d. 


£ s. d. 




Works Account — Fixed Projects — emit. 












Brought forward 


260,651 15 1 


150 0 0 


2,699 6 3 


263,501 1 4 




To Ratoorali - - - 


38 7 11 




. 


38 7 11 


61 


Rinn and Black River - - - 


1,500 0 0 




- 


1,500 0 0 




Strokestown - ... 


5,500 0 0 






5,500 0 0 




Shrule - - ... 


2,200 0 0 


. 


. 


2,200 0 0 




Shinrone - 1 


500 0 0 




. 


500 0 0 




Shandon 


170 12 0 




. 


170 12 0 


80 


Sow .... 




. 






82 


Slianagolden ... 








- 


169 


Saleen Lough .... 


' 




- 






Turlouglimore .... 


10,500 0 0 




. 


10,500 0 0 


42 


Tcmplemore - - - - 


300 0 0 


. 


7 0 0 


307 0 0 


116 


Tawnawoggaun ... 


- , - 




' 




180 


Wottonstown 


202 13 0 


. . . 


. . . 


202 13 0 


44 


Youghal ..... 


330 0 0 


. . . 


. . . 


330 0 0 




£ 


281,893 8 0 


150 0 0 


2,706 6 3 





Total Receipt — Fixed Projects 



284,749 14 3 



2. Wonics Account. 
Preliminary Investigations. 

To Ballinahinch Bridge - 

Incidental Account, Transfer from Incidents of Office 

Kyle Park 

Suck or Shiveene ... 

Scarriff River - 



Total Receipts — Preliminary Investigations 



5 0 0 
958 6 3 
27 3 3 
0 0 6 
11 17 6 



1,002 7 6 



3. Liability Account. 



To Amounts recovered from Proprietors and from Counties in repayment of 

Advances under the following Districts, viz 

Annagh 

Alick 

Blackwater - 
Borrisokanc 

Borris in Ossory - - 

Boyne - - ... _ 

Ballybay - - ... . 

. Ballycasey - - _ _ ... 



Carried forward - - £■ 



220 


12 


9 


218 


7 


2 


2,621 


13 


11 


529 


0 


0 


125 


15 


6 


4,800 


5 


3 


120 


0 


0 


185 


13 


4 


8,821 


7 


11 



285,752 1 9 
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D R A I N AG E — con tin ued. 

9 Viet. c. 4., and 10 & 11 Viet. c. 79., &c. 



Commissioners of Public Works, &c .—continued. 



NAME OF DISTRICT. 



EXPENDITURE — continued. 
Works Account — Fixed Projects — cont. 

Brought forward 
By Ratoorah - 

Rinn and Black River - - - 

Strokestown 
Shrule - 

Shinrone - - - 

Shandon - - - 

Sow - 
Shanagolden 
Saleen Lough 

Turloughmore 
Templemore - 
Tawnawoggaun 

Wottonstown 

Youglial - 



Interest 

Expedite, 

wl. 

Works. ’ 



2 13 0 
1,105 12 0 

3,949 10 8 
3,883 5 6 
847 1 10 
17 10 10 
382 1 10 
7 11 3 

119 10 5 

- 10,041 7 1 

839 0 G 
0 6 7 

120 12 0 
1,629 18 7 

£ 238 ,669 2 0 



17 13 1 
499 1 1 5 

1,153 19 3 
834 19 9 
288 15 2 
17 1 2 
283 5 7 
190 17 7 



1,658 1 3 
546 13 6 



0 22 10 0 

7 554 14 9 

0 42,281 9 10 



Total Expenditure — Fixed Projects 
2. Works Accounts. 

Preliminary Investigations. 

By Bandon River ------ 

Barrow - - - - - 

Ballinahinch Bridge - 

Incidental Account for Contingencies 

Lough Erne - 

Lee and Toone - 

Limerick - - 

Poyntz Pass - - - 

Plant unappropriated - 

Total Expenditure — Preliminary Investigations 



3. Liability Account. 

By Amounts paid in reduction of Loan and 
Interest from Monies recovered un- 
der Award or from Counties : 
Annagh - 
Alick - 
Blackwater - - 

Borrisokane - - - 

Borris in Ossory - - 

Boyne - 

Ballybay - 

Ballycasey - - - 



1,910 4 1 
529 0 0 



Carried forward - 



4,600 0 0 
100 0 0 
200 0 0 

- & 7,639 4 1 

L 2 



TOTAL. 


£ s. 


d. 


251,936 7 


3 


20 6 
1,605 3 


1 

5 


5,103 9 11 


4,718 5 


3 


1,135 17 


0 


34 12 


0 


665 7 


5 


198 8 10 


119 10 


5 


11,699 8 


4 


1,385 14 


0 


0 6 


7 


143 2 


0 


2,184 13 


4 


280,950 11 


10 


- - 


- 2 


0 1 


10 


0 2 


0 


0 5 


0 


0 12 


5 


19 18 


6 


0 2 


9 


0 2 


6 


3 16 
57 17 


1 

4 


' - 


' 


Total. 


£ s. 


d. 


200 0 


0 


229 15 


7 


2,621 13 


1L 


529 0 


0 


4,600 0 


0 


158 16 


2 


308 3 


4 



8,647 9 0 314,756 11 
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IRELAND : — APPENDIX TO TWENTIETH REPORT 



(A. 9.) -RIVES 

Acts 5 Sc 6 Viet. c. 89 ; 8 & 9 Viet. c. 69- 



An Account of the Receipt and Expenditure of the 



REC EIPT — continued. 

Liability Account — continued. 
Brought forward 
Bnllinhassig - 
Ballimlerry - 
Ballycowan - - 

Broadlough 
Bolcy - 

Ballinakill - - 

Boardsmill - 
Ballynaskea and Castlcrickard 
Ballynahown - 
Burren - 



Cahore 

Comogue 

Carrigower 

Carrigans 

Curraunboy 

Cnilmore 

Camcloon 

Castle Bar Lakes 

Carbury Mill Stream 

Carrowmore Lake 

Clonlost 

Curragha 

Deel - 
Drumbominey 

Fane 

Foranwcll 

Glyde 

Gorteen 

Garr 

Glenariff 

Headford 
Hermitage - 

Kilmannock 

Kilmaine 

Kilbride 

Kilmurry 

Kilcock - 

Kinmeen 

Longford 

Lorrha 

Lough-na-Saggart 
Loughans 
Lough Crew 
Lough Dalla 
Lisdulf - 

Moyour 

Mullyfarry 

Mullaun 

Maghera 

Moyne and Crosspatrick 
Nobber 

Carried forward 







£ 


s. 


d. 


£ 


d. 


- 


- 


8,821 


7 


11 


285,752 


9 


_ 




291 


16 


9 






- 


- 


89 


17 


8 






- 


- 


212 


6 


4- 






- 


- 


68 


2 


3 






- 


- 


197 


6 


4- 






- 


- 


921 


19 


5 








- 


383 


14- 


3 






- 




fi03 


17 


7 






- 


- 


175 


2 


9 








_ 


1,531 


0 


6 






- 


- 


25 


0 


0 






- 


- 


401 


4- 


3 








- 


24-6 


19 11 










4-5 


1 


4- 






- 




39 


15 


6 






- 




398 


8 


10 






- 


- 


27 


5 


0 






- 




88 


13 


8 






- 


- 


89 


17 


2 








- 


103 


18 


0 








- 


103 


10 


0 






_ 




1,514- 


0 


0 






- 


- 


57 


4- 


8 






_ 


. 


426 


3 


2 






- 




14-3 


2 


4- 






_ 




1,64-9 13 


8 






- 


- 


330 


4- 


1 






- 




378 


14- 


0 








- 


700 


0 


0 






_ 


. 


126 


IS 


5 






- 




36 


8 


3 






_ 


. 


1,971 


1 


7 






- 


- 


1,54-2 


15 


8 






* 


- 


39 


5 


8 






. 


- 


95 


17 


10 






- 


- 


198 


0 


9 






- 


- 


31 


9 


6 






. 


. 


163 


1 


11 






- 


- 


251 


11 


5 






_ 


. 


232 


2 


2 






. 


- 


94- 


0 


0 






_ 


- 


157 


18 


6 






_ 


- 


151 


14- 


1 






- 


- 


14- 


0 


3 






_ 


_ 


1,700 11 


6 






- 


- 


14-5 


8 


11 






_ 


- 


36 


14- 


2 






_ 


- 


70 


16 


8 






- 


- 


68 


5 


1 






- 


- 


4-07 


13 


6 






- 


- 


27,801 


3 


2 


285,752 


9 
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DRAINAGE— continued. 

9 Viet. c. 4 ; and 10 & 11 Viet. c. 79, &c. 



Commissioners of Public Works, in the Year ended Slst December 1850. 



EXPENDITURE — continued. 
Liability Account— continued. 
Brought forward 
Ballinhassig 
Ballinderry 
Ballycowan 
Broadlough 
Bolej' - 
Ballinakill 
Boardsmill 

Ballynaskea and Castlerickard 

Ballynahown 

Burren - 

Cahore 

Comogue 

Carrigower 

Carrigans - 

Curraunboy 

Cuilmore 

Camcloon 

Castlebar Lakes - 

Carbury Mill Stream 

Carrowmore Lake 

Clonlost 

Curragha 

Deel 

Drumbortiiney 

Fane - 
Foranwell 

Glyde 

Gorteen - - 

Garr - 
Glenariff 

Headford 

Hermitage 

Kilmannock 

Kilmaine 

Kilbride 

Kilmurry 

Kilcock - 

Kinmeen 

Longford 
Lorrha - 
Lough-na -Saggart 
Loughans 
Lough Crew 
Lough Dalla 
Lisduff - 

Moyour 
Mullyfarry 
Mullaun - 
Maghera 

Moyne and Crosspatrick - 
Nobber 

Carried forward 





paid off. 


Interest paid with 
Monies 

recovered under 


TOTAL. 


— 




£ s. 


d. 


£ S. 


d. 


£ s. 


d. 


£ s. d. 




7,639 4 


1 


1,008 4 : 


11 


8,647 9 


0 


314,756 11 8 


- 


- 




237 3 


9 


237 3 


9 




- 


212 11 


0 


76 15 


9 


289 6 


9 




- 


51 7 11 


38 9 


9 


89 17 


S 






138 17 


4 


73 9 


0 


212 6 


4 




- 


28 2 


9 


39 19 


6 


68 2 


3 




- 


150 0 


0 


43 11 


4 


193 11 


4 




- 


700 0 


0 


101 19 


5 


801 19 


5 




- 


250 0 


0 


76 4 


3 


226 4 


3 




. 


503 17 


7 


_ 




503 17 


7 






2,300 0 


0 


59 7 


9 


2,359 7 


9 




- 


100 0 


0 


- 




100 0 


0 




- 


158 5 


1 


242 19 


2 


401 4 


3 




- 


77 16 


7 


169 3 


4 


246 19 11 




- 


27 6 


4 


17 15 


0 


45 1 


4 




- 


20 2 


1 


19 13 


5 


39 15 


6 




- 


363 1 


5 


35 7 


5 


39S S 10 




- 


. 


- 


27 5 


0 


27 5 


0 




- 


4-6 16 


3 


41 17 


5 


SS 13 


8 






29 9 


7 


60 7 


7 


89 17 


2 




- 


364 13 


7 


39 4 


5 


403 18 


0 






50 0 


0 


52 5 


0 


102 5 


0 






1,300 0 


0 


_ 


_ 


1,300 0 


0 




- 


31 13 


11 


25 10 


9 


57 4 


8 






500 0 


0 


308 12 


0 


808 12 


0 






81 13 


9 


61 8 


7 


143 2 


4 






1,500 0 


0 


. 


. 


1,500 0 


0 




_ 


89 12 


8 


240 11 


5 


330 4 


1 




_ 


177 2 


2 


201 11 


10 


378 14 


0 




- 


700 0 


0 


33 10 


5 


733 10 


5 






73 6 


1 


53 12 


4 


126 IS 


5 




- 


15 10 


0 


20 18 


3 


36 S 


3 






2,300 0 


0 


375 17 


9 


2,675 17 


9 




. 


1,250 0 


0 


374 13 


4 


1,624 13 


4 




_ 


39 5 


8 


- 


- 


39 5 


8 




. 


38 8 


7 


57 9 


3 


95 17 


10 




_ 


44 0 


9 


102 17 


7 


146 18 


4 




- 


17 14 


3 


13 15 


3 


31 9 


6 




- 


200 0 


0 


102 1 


5 


302 1 


5 




. 


200 0 


0 


68 19 


9 


268 19 


9 






100 0 


0 


- 


- 


100 0 


0 




. 


200 0 


0 


10 6 11 


2L0 6 


11 




. 


100 16 


3 


50 17 


10 


151 14 


1 




- 


- 




14 0 


3 


14 0 


3 






1,195 9 


8 


4S5 1 


10 


1,680 11 


6 






107 16 


7 


37 12 


4 


145 8 


11 






15 16 


8 


20 17 


6 


36 14 


2 






42 12 


11 


28 3 


9 


70 16 


8 




- 


- 


- 


39 1 


6 


39 1 


6 


- 


600 0 


0 


49 10 


0 


649 10 


0 


£ 


24,132 11 


6 


5,238 5 


0 


29,370 16 


6 


314,756 1 1 8 



L 3 
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IRELAND:— APPENDIX TO TWENTIETH REPORT 



(A. 9.)— river 
A cts 5 & 6 Viet c. 89., 8 & 9 Viet. c. 69. 



An Account of the Receipt anil Expenditure of the 



RECEIPT— continued. 


di. s. d. 


d! s. d. 


Liability Account — continued. 






Brought forward ..... 


27,801 3 2 


285,752 1 9 


Oranhill 


165 0 0 




Owenabrockagh 


165 l 11 




Owenkcagh ... - - - - 


165 16 4- 




Quin - 


138 13 7 




Red Bog 


124 0 1 




Ratooragh - 


13 4 7 




Rinn and Black River - 


315 5 11 




Shandon - - ... - 


392 17 2 




Shandrum ..... 


76 8 5 




Saleen Lough - 


228 13 8 




Tawnawoggaun ... - 


249 17 0 




Wilkinstown ...... 


235 3 0 




VVottonstown .... - 


80 17 7 




Total Amount, of Receipt — Liability Account 


- 


30,152 2 5 


Balance to 31st December 1851 ... 


“ 


30,947 18 8 




£ 


346,852 2 10 



Office of Public Works, Dublin, 
30 th April 1852. 
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DRAINAGE — continued. 

9 Viet. c. 4., and 10 & 11 Viet. c. 79, &c. 



Commissioners of Public Works, in the Year ended 31st December 1851. 



EXPEND 1 T U RE —continued. 
Liability Account — continued. 

Brought forward 
Oranhill - 
Owenabrockagh 
Owenkeagh 

Quin 

Red Bog 
Ratooragh 

Rinn and Black River 

Shandon 
Shandrum 
Saleen Lough 

Tawnawoggaun 

Wilkinstown 

Wottonstown 



Total Expenditure — Liability 
Account. 



paid off. 


Interest paid with 
Monies 

reenvered under 
Award. 


TOTAL. 


I 


£ 


s. 


d. 


£ 


s. 


d. 


£ 


‘ 


d. 


£ 


s. 


d. 


24,182 


11 


6 


5,238 


5 


0 


29,370 


11 


6 


314,756 


11 


8 


300 


0 


0 


220 


0 


5 


520 


0 


5 








100 


0 


0 


62 


11 


11 


162 


11 


11 








70 


3 


9 ; 


95 


12 


7 


165 


16 


4 








138 


13 


7 






- 


138 


13 


7 








61 


4 


2 


62 


15 


11 


124 


0 


1 








- 




- 


13 


4 


7 


13 


4 


7 








315 


5 


11 


' 




- 


315 


5 


11 








380 


1 


2 


12 


16 


0 


392 


17 


2 








19 


7 


7 


57 


0 


10 


76 


8 


5 








107 


11 


3 


121 


2 


5 


228 


13 


8 








171 


19 


11 


77 


17 


1 


249 


17 


0 i 








114- 


0 


2 


121 


2 


10 


235 


3 


0 1 








50 


0 


0 


52 


2 


7 


102 


2 


7 | 








25,960 19 


0 


! 6,134 


12 


2 


32,095 


11 


2 








- 






I - - 












32,095 


11 


2 








1 










£\ 


346,852 


2 


10 



G. Adams, 

Accountant. 



L 4 
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IRELAND:— APPENDIX TO TWENTIETH REPORT 



(A 10.)— PIERS, HARBOURS, 



Dr. An Account showing the Receipts and Expenditure of the 



RECEIPT. 


£ 


s. 


d. 


£ 


s. d. 


£ s. d. 


To Balance brought from last Account - 


- 






- 




674 1 1 


Fiers and Harbours, Acts 9 Viet. c. 3. and 10 & 11 Viet. c. 75. 














To Amount received by way of Grant - 


- 




- 


3,700 


0 0 




Ditto from Loan Fund, in aid of the following works, to be 
repaid after final Award ; viz. : — 














Duncannon Pier .... - 


500 


0 


0 








Dingle Pier - 


750 


0 


0 








Kilkerrin Pier ------ 


100 


0 


0 








Kilmore Pier - 


500 


0 


0 








Skull Pier 


200 


0 


0 








Valencia Pier - “ 


150 


0 


0 








Ventry Pier ----- 


200 


0 


0 


2,400 


0 0 




To Amount received as Private Contributions, in aid of works, 










viz. : — 














Bailywalter Pier, from A. Mulholland - - 


100 


0 


0 








ft rj 

Duncannon Pier, from Waterford Harbour 

Commissioners - - 300 0 0 














A. Stephens - 4- 0 0 


304. 


0 


0 










404 


0 0 




To Sundry Receipts, in aid of works, for sale of Plant, &c. 










Newcastle Pier - 


203 


8 


0 








Duncannon Pier - 


1 


7 


10 


204 


15 10 




Total Receipts Piers and I-Iarbours - - 








6,708 15 10 
















Receipts on Account of Fishery Piers for Tolls, &c. 














To Glandore Pier - 


7 


11 


5 








Ring Pier ----- 


14- 


9 


6 


22 


0 11 




Total Receipts, Fishery Piers - - 








22 0 11 




























7,404 17 10 


i Balance carried to next Account - 


- 




- 


- 




1,730 7 6 












£ 


9,135 5 4 



Office of Public Works, Dublin, 
30 th April 1852. 
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and fisheries. 



Commissioners of Public Works, in the Year ended 31st December 1851. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Piers and Harbours, Acts 9 Yict. c. 3. and 10 & 11 Yict. c. 75. 
By Amount expended on the following fixed projects ; viz. : — 






Ballyness Pier - ■ 


1 10 0 




Bunowen Pier - 


SS 14 7 




Belmullet Canal - 


1,121 18 10 




Burren Pier ------ 


6 10 0 




Baliywalter Pier ----- 


1,758 2 2 




Blackwater Pier - - 


26 19 7 




Carlingford Pier - 


523 3 3 




Claddagh Pier - 


112 18 9 




Cushendall Pier - 


817 12 5 




Dingle Pier - ----- 


1,106 14 9 




Dunany Pier - 


29 11 10 




Duncannon Pier - - 


322 12 7 




Errislannon Pier 


0 12 11 




Kilkerrin Pier ----- 


50 0 0 




Kilmakillogue Pier ----- 


86 18 0 




Kilmove Pier ----- 


2,198 5 5 




Newcastle Pier - 


157 18 11 




Skull Pier 


553 18 2 




Valentia Pier - 


15 0 11 




Ventry Pier ------ 


197 7 3 


9,126 10 4 


Total Expenditure, Piers and Harbours - - 










Expenditure for Fishery Piers. 






By Glandore Pier ----- 


3 15 0 




Ring Pier ----- 


5 0 0 




Total Expenditure, Fishery Piers - - 

__ 








£ 



G. Adams, Accountant. 



M 
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IRELAND -.—APPENDIX TO TWENTIETH REPORT 



(All.)— LAND IMPROVEMENT 
Act 10 Viet., 



An Account showing the Receipt and Expenditure of the 



RECEIPT. 

To Balance brought from last Account * 

Amount received from Treasury by way of Loan 
Amount received from Proprietors in repayment of pre- 
liminary expenses - 



Office of Public Works , Dublin, 30tk April 1 852. 



.4? 


S. (1. 


M s. d. 


£ 


«. d. 


2,000 


0 0 


in o ii ; 






2,385 


1 0 


4-, 385 1 0 
















" 




4,496 


1 11 



(A. 12.)— SHANNON 



An Account showing the Receipt and Expenditure of the 



RECEIPT. 


£ s. d. 


.£ s. d. 


£ s. d. 


To Balance from last Account - - - 


- . . 


- . . 


8,565 16 10 


Works. 








To Amount received, issued from the Treasury - - - 


_ 


1,014 10 6 




proceeds of sale of lands - - - 


293 8 4 






proceeds of plant, and other receipts 


188 3 10 










481 12 2 




Total receipt for “Shannon Works” 


. 




1,496 2 8 


Rents and Tolls. 








To Rents: — 








Mills, lands and other holdings - 








Fishing of weirs - . . 








Water power - .... 


96 18 6 










, 1,178 19 8 




To produce of sale of materials - ... 








gauging and weighing boats - 








taxes, amount recovered - 








tolls, wharfage, &c. 


1,916 13 5 


1,929 7 6 




Total receipt for “ Shannon Rents and Tolls ” 




















13,170 6 8 



Office of Public Works , Dublin, 3 Oth April 1852. 
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preliminaries. 

cap- 32. 



Commissioners of Public Works, in the Year ended 31st December 1851. Cr. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


£ s. d. 


By Amount paid into the Exchequer, in repayment of advances 




3,000 0 0 




J Amounts paid for preliminary investigations, advertisements, 








scrivenery, &c. - - - - 


- 




4,097 9 2 


Balance to next Account - - 


- - 


. 


398 12 9 






£ 


4,496 1 11 



G. Adams, Accountant. 



NAVIGATION. 



Commissioners of Public Works, in the Year ended 31at December 1851. 



EXPENDITURE. 



Works. 



By Amount of expenditure on various works during the year 
1851, as follows : — 

Foynes Island - 

Shannon Harbour - 

Athlone - - 

Cloondrah Canal - - - - - 1 

Tarmonbarry (the river course) - - - J 

Jamestown Canal - 

Dredging-vessels, barges, implements, &c. - - 1 

Workshops, machinery, contingencies, &c. - - J 

Battlebridge - - - - - 

Lough Allen Canal - 

Knockvicar ------ 



Total expenditure for “ Shannon Works ” 



Rents and Tolls. 

By salaries and allowances : — 

Inspector and Pay Clerk - 
Collectors - 
Lock-keepers, Ferrymen, &c. - 

By Rents - - - - - 

Gauging and weighing boats 
Taxes ------ 

Maintenance and repairs of canals, trackways, &c. 
Miscellaneous expenses 

By repayment on account of Loans : — 

Interest account - 

Total expenditure for “ Shannon Rents and Tolls " 
Balance - 



£ s. d. 


£ s. d. 




1,023 18 11 


_ 


1 1 0 


- 


57 19 5 


- 


42 16 1 


. 


34 17 6 


. 


69 4 2 




26 11 1 


- 


3 10 0 


- ' - 


63 18 0 


217 19 3 




536 2 11 




354 15 8 


1,108 17 10 


38 12 0 


0 14 0 




5 0 5 




1,072 18 4 




35 16 0 






1,153 0 9 


. - - 


500 0 0 


- - - 





2,761 IS 7 
9,084 11 11 



13,170 6 S 



G. Adams, Accountant. 



M 2 
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(A 13.) — PARLIAMENTARY 



An Account showing the Receipt and I’.xpenditdre of the Commissioners 
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VOTES AND GRANTS. 



of Public Wouks, in the Year ended 31st December 1851. 



EXPENDITURE. 

1. Salaries and Incidents of Office: 

By Salaries of the Board for one year - 

Salaries of the establishment including engineers 
Amount of contribution to superannuation fund 
Salaries of the Supernumerary Staff - - - 

Law expenses - 

Postage ; " 

Travelling expenses of inspection, &c. - 

Incidents, including maps, coals, taxes, &c. 

Salaries of Commissariat officers doing duty with the 
Board - - - * “ . 

Travelling and contingent expenses of Commissariat 
officers - - - 

Amount paid for progress, inspections, Land Improve- 
ment Act, 10 Viet. c. 32. - - 

Amount of expenses incurred in investigating surveys 
of waterways crossed by railways, 8 & 9 Viet. c. 20. 
s. 25, 26. - “ " 

Salaries and Incidents of Fisheries : — _ 

By Salaries of two Inspecting Commissioners for one year - 
Travelling expenses of inspection or survey 
Advertisements - • 

Incidents - - “ 

Total expenditure “Salaries and Incidents of Office” 

, Public Buildings, &c. : — 

By Repairs of Building, Furniture, &c. : — 

Board of Health Office 
Charitable Bequests Office - 
Commissariat Office 
Custom House - - 

Dublin Castle 
Constabulary Office ■ 

Quarter Master General’s Office 
Metropolitan Police Barracks 
House, No. 68, Stephen Street 
Encumbered Estates Office - 

Four Courts - 

Incidents - 
Irishtown Church - 

Phcenix Park - 

Record Buildings - 
Additions to Record Buildings 
Royal Hibernian School * 

Royal Hospital - 
Stationery Office - 
Stores, City Quay * * 

Rents payable 
Maynootli College - 

Census Office - 

Tyrone Navigation : — 

By Payments for labour and materials 
Salaries of inspector, lock-keepers, &c. 

Incidents - 

Amount paid for lock-gate - 

Maig River Navigation : — 

By payments for labour and materials ■ - 



Salary of inspector 
Incidents 



Carried forward 



£ 


s. 


d. 


3,590 13 


0 


12,889 


6 


11 


806 


10 


7 


4,899 


16 


O 


331 


14 


0 


609 


14 


4 


1,162 


6 


11 


1,262 


7 


4 


3,518 


0 


5 


721 


14 


8 


2,296 


9 


10 


19 


12 


0 


800 


0 


0 


221 


12 


2 


72 


16 


6 


53 


8 


0 



96 15 2 
119 15 3 
151 2 10 
483 4 8 
3,281 14 5 
228 10 5 

72 3 8 
10 12 11 
25 10 5 

1,068 1 9 
1,900 2 5 
58 11 3 
6 17 11 
3,219 2 6 
260 15 1 
1,031 0 0 
944 19 ' 

1,192 

73 u « 
86 12 0 

115 II 6 
734 11 10 
389 10 2 



8 3 



114 2 9 
157 16 9 
23 4 5 
41 4 2 



23 4 0 
33 14 0 



1,147 16 8 



33,256 2 8 



56 19 9 



£\ 15,944 2 4 



33,256 2 8 



M 3 
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Dr. 



(A. 13.) — PARLIAMENTARY 



An Account showing the Receipt and Expenditure of the Commissioners 



R ECEIPT — continued. 



£ 



2. Public Buildings, &c. — continued. 

Brought forward 
Howth Harbour : — 

To Amount of rents received 



104' 



Dunmore Harbour : — 

To Amount of rents received 
Amount of dues received 

Donaghadee Harbour : — 

To Amount of rents received 



91 

12 



5 



7 2 

2 6 



£ s. d. 
4-5,046 0 8 



Total Receipt Public Buildings, &c” - 

3. Insolvent Court : — 

To Amount received from the Treasury on requisition 

4. Marshalsea : — 

To Amount received from the Treasury on requisition 

5 . Kingstown Harbour : — 

To Amount received from the Treasury on account of vote 
Amount received on account of Dues 
Amount received on account of Rents - - 



14,395 14 4 
300 0 0 
300 0 0 



12,788 0 0 
1,213 11 10 
55 5 9 



Total Receipt “ Kingstown Harbour ” 



14,056 17 7 



6. Convict DepOts and Constabulary Barracks 



Nil. 



7. Central Criminal Lunatic Asylum, Dundrum : — 

To Amount received from the Treasury on account of vote 
Amount received for Rent of Land, &c. 

Total Receipt " Central Criminal Lunatic 
Asylum ’’ 

8. Central Criminal Lunatic Asylum Maintenance : 

To Amount of sundry receipts - 

9. Mountjoy Prison : — 

To Amount received from the Treasury on account of vote 
Amount of sundry receipts - - . 

Total Receipt “ Mountjoy Prison ’’ 



500 0 0 
48 0 10 



548 0 10 



17 10 0 



2,000 0 0 

3 0 0 



2,003 0 0 



10. Maynooti-i College : — 



To Amount received from the Treasury on account of Grant 
Amount received from the Trustees of Maynooth College 
for extra works - - - _ 

Total Receipt “ Maynooth College ” 



530 10 0 
1,700 0 0 



Carried forward 



2,230 10 0 
78,897 13 6 
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VOTES AND GRANTS— continued. 



of Public Works in the Year ended 31st December 1851 — continued. 



EXPENDITURE — continued. 


£ s. d. 


£ s. d. 


2. Public Buildings, &c. — continued. 






Brought forward - 


. 


15,944 2 4 


Howth Harbour: — 






By Payments for labour and materials - - - 


34 18 0 




Salary of harbour-master - - 


35 0 0 




Incidents ------ 


40 2 9 








110 0 9 


Dunmore Harbour : — 






By Payments for incidents - - - - 


1 16 4 






- 


1 16 4 


Donaghadee Harbour : — 






By Payments for labour and materials - 


4 1 9 




S.iiary of harbour-master .... 






Incidents ----- 


0 17 4 








24 19 1 


Total Expenditure “ Public Buildings, &c.” 


' ' ' 










4. Marshalsea ..... 






5. Kingstown Harbour: — 






By stone materials, labour included, for New Traders Wharf 


- 


12,270 11 3 


Ballast supplied under contract ... 


- 


130 16 11 


Maintenance, repairs. Sec. - . 


- 




Salaries of harbour-master, engineer, Sec. 


- 




Boatmen, watchmen, &c. .... 


- 


854 13 4 


Incidents and contingencies - - - 


- . - 


298 12 9 


Rents and taxes .... 


... 




Total Expenditure “ Kingstown Harbour ” 


. 


— 


6. Convict Depots and Constabulary Barracks: — 






By Repairs of building, furniture, &c. : — 






Constabulary Depot Barracks, Phoenix Park 


- 


513 3 11 


Smithfield Convict Depot - ... 






Richmond Bridewell .... 


- 


in 1£> 9 


Grangegorman Convict Dep6t ... 


- 




Mountjoy Prison (maintenance) ... 


- 


104 13 6 


Total Expenditure “ Convict Dep6ts, &c. 


_ - - 




7. Central Criminal Lunatic Asylum, Dundrum : — 






By Payments for fittings, furniture, &c. - - 


. 


507 4 5 


Incidents - 


- 




Total Expenditure “ Central Criminal Lunatic 






Asylum 






8. Central Criminal Lunatic Asylum Maintenance 


- 




9. Mountjoy Prison : — 






By Payments on account of contract and extra works 


. 


1,000 0 0 


Fittings, furniture, &c. - 


- 




Incidents - 


- - - 




Total Expenditure “Mountjoy Prison” 


. 




10. Maynooth College: — 






By Payments on account of contract and extra works 


- . - 


705 18 8 


Architect’s commission on account - - 


- 




Superintendence ------- 


- 




Incidents, labour, &c. - - - - 


• 




Total Expenditure “ Maynooth College 






Carried forward 


- - 


. 



16,080 18 6 
25 12 11 



15,074 16 10 



514 19 7 
153 14 0 



1,537 13 9 



>9,116 2 0 



M 4 
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RECEIPT — continued. 




£ s. d. 


£ s. d. 


Brought forward - 


- - - 


- - - 


78,897 13 5 


11. Provincial Colleges : — 








To Amount received from the Treasury on account of vote 


- 


2,539 3 5 




Amount of sundry Receipts - - - 


- - - 


652 17 1 




Total Receipt “ Provincial Colleges” 






3,192 0 6 


12. Royal Hibernian Military School Room : 








To Amount received from the Secretary-at-War, being 








unclaimed Prize Money appropriated to this Service 


- 


- - - 


938 9 0 


13. Salaries and Incidents of Extraordinary Staff: 








To Amount of sundry Credits in adjustment 


- - - 


- - - 


804 12 10 


14. Expenses of the Queen’s Visit : 








To Amount received from the Treasury - 


- ' - 


- - ■ 


2,591 5 8 






£ 


86,424 1 5 



Office of Public fVorls, Dublin, 
30th April 1852. 
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IRELAND : — APPENDIX TO TWENTIETH REPORT 



(A 14.) — ON THE “ MAINTENANCE 



Ak Account showing the Receipt and Expenditure of the Commis. 



RECEIPTS. 

To Balance brought from the under-mentioned Accounts ; viz. 

Repairs' Grants ----- 
Post Roads - - - 

Roads and Bridges - ... 

1. Repairs’ Grants: — 

To Amount received from Treasury - 

To Upper Bunratty Barony Roads for transfer from 
“ Labouring Poor " - - - - 

To Road, Loughgraney and Loughrea, County Clare, for 
transfer of expenditure, chargeable to that road, 
County Galway ----- 

To road, Ennis and Woodford, County Clare, ditto 



1,401 IS 6 
794 13 G 
1,207 16 11 



3,200 0 0 
12 17 0 



4 16 5 
9 5 8 



*£ ». d. 



3,404 8 11 



Carried forward 



3,404 8 11 
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OF ROADS ” SERVICE. 



sioners of Public Works, in the Year ended 31st December 1851. 



EXPENDITURE. 



C ° unt y - Repairs’ Grants: — 

Antrim, By Larne and Ballycastle Road 

Clare Burren Road 

„ Ennis and Kilfenora 

„ Ennis and Woodford 

„ Killaloe and Tomgraney 

„ Loughgraney and Loughrea 

„ Tulla and Gort 

„ Tulla and Loughgraney 

„ Bellia Killaha and Loophead 

„ Dunahy and Reliy 

„ Kilkishen and Limerick 



Cork Kenmare and Glengarift'e 



Donegal Killeter and Pettigo 

„ Falcarra and Gwcedore 

,, Barness and Killeter 



Fermanagh Fivemiletown and Clones 



Kerr 



l 7 



Tahalla Bridge and Derriquin 
Ballinaliolly 
Ballinskelligs 
Blackwater and Tahilla 
Cahirciveen and Kenmare 
Kenmare and Castletown 
Killarney and Bantry 
Listowel and Liselton 
Meanus and Bealmenagh 
Sneem and Killarney 
Slianagolden and Listowel 
Tralee and Listowel Road 
Tralee and Castlemaine 
Water ville and Bally carnahan 
Kenmare and Glengariffe 



Galway ' Culfin Road - 
j> Goroman and Clonile 

» Loughgraney and Loughrea 

» Ballinlawless - 

» Barna and Cloniff - 

» Marblehill and Dalystown 

» Portumna or Mountshannon and Portumna 

» S piddle and Costelloe 

» Streamstoun, Cleggan, and Aughris 

» Tulla and Gort 

jj Ennis and Woodford 

» Ballinaboy and Bunowen 

» Screeb - 



Carried forward 



N 2 



37 11 6 
40 0 5 
85 11 7 
117 15 6 
94 0 7 
57 15 3 
89 8 7 
65 5 11 
75 7 11 
156 0 0 



2 7 6 
142 2 10 
21 19 6 



166 9 10 
49 9 0 





26 0 7 


_ 


81 15 2 


. 


54 14 11 


_ 


24 13 2 


. 


74 8 10 


. 


60 0 6 


. 


48 9 9 


_ 


123 13 10 


_ 


71 4 5 


_ 


83 12 2 


_ 


113 6 4 


- 


156 3 6 


_ 


83 19 7 


. 


58 12 1 


- 


46 9 11 




45 2 8 


- 


49 6 11 


. 


143 9 5 


_ 


33 2 7 


_ 


36 8 1 


_ 


49 4 6 


. 


177 1 9 


_ 


103 12 10 


_ 


70 17 4 


_ 


32 17 5 


_ 


64 11 6 


_ 


38 12 9 


- 


32 10 6 


_ 


- £ 



1,107 4 9 



876 18 3 
3,517 11 2 
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IRELAND APPENDIX TO TWENTIETH REPORT 



(A 14.)— ON THE “ MAINTENANCE 



An Account showing the Receipt and Expenditure of the 
Dr. 



RECEIPTS— continued. 


X s. d. 


X s. d. 


£ s. d. 


1. Repairs’ Grants— continued. 








Brought forward ... 




3,226 19 1 


3,4-04- 8 11 


Total Receipts, Repairs’ Grants 


- 




3,226 19 1 


2. Post Roads : — 








To Amount received from Treasury ... 


. 


3,500 0 0 




To Clare County, for over-credit to J. Hill in 184-6 


54- 13 4- 






To Brackbawn Bridge, for balance of contract certified and 








charged to Limerick and Tipperary, per contra 


100 0 0 






To Amount of Debit, raised to adjust current with arrear 








Audit Accounts ..... 


10 8 8 










165 2 0 




Total Receipts, Post Roads 






3,665 2 0 


3. Roads and Bridges : — 








To Amount received from Treasury ... 


. 


7,200 0 0 




To Clare County, for sale of old timber 


0 15 6 






To Amount of Thomas Gills’ salary, recovered and credited 








to this account in 184-6 ; County Cork, 26*'. Kerry, 








5s. 4-X, Limerick, Is. Id. - 


i iy 9 






To Cork County, for Amount recovered from G. Wood- 








house, on account of expenditure, 184-7 


0 16 8 










3 11 11 




Total Receipts, Roads and Bridges 


- 




7,203 11 11 






£ 


17,500 1 11 



Office of Public Works, Dublin, 
30 ill April 1852. 
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OF ROADS ” SERVICE — continued. 



Public Works, in the Year ended 31st December 1851— continued. 

Cr. 



EXPENDITURE — continued. 



( _5' 1. Repairs’ Grants— continued. 

Brought forward 

Limerick By Glenquin and Goulboum - 
Glenstael Hoad 



Tipperary Glenstael Road - 

Total Expenditure, Repairs’ Grants 



2. Post Roads : — 

By Clare County - 
Down - - 

Antrim - 

Donegal - 

Dublin County - 

Fermanagh - 

Kerry - 

Kilkenny - - - - 

Leitrim - - 

Limerick .... 
Mayo .... 

Roscommon ... 

Tyrone .... 

Tipperary 
Waterford 

Brackbaun Bridge - 

Total Expenditure, Post Roads 



3. Roads and Bridges : — 

By Clare County ... 

Cork ... - - 

Galway - - 

Kerry 

Leitrim - 

Limerick - - - 

Mayo - 

Roscommon - - - - 

Tipperary - - - - - 

Total Expenditure, Roads and Bridges 
By Balance carried to next Account 





£ s. d. 


£ 


s. 


i7. 


£ 


s. 


d. 




. 


3,517 


11 


Q ■ 








. 


68 14- 9 
















16 10 11 


















85 


5 


8 












S 


5 


9 










- - - 




— 


— 


3,611 

! 


2 


7 






23 


1 


9 












4.91 


6 


2 












647 


18 


3 












8 


2 


9 












432 


4 


4 












89 


13 


5 












140 


8 


9 












139 


12 


8 












21 


12 


0 










. 


295 


7 


0 










. 


117 


] 


10 












69 


2 


6 










. ' . 


76 


1 


0 










. • . 


23S 


4 


0 












50 


0 


0 










- 


200 


0 


0 














— ; 


— 


3,039 


16 


5 






1,928 


17 


5 










.... 


1,703 


14 11 








_ 


... 


1,243 


1 


6 










. 


79S 


6 


2 








. 


. 


28 


9 


8 


. 1 : 






. 


- i! - 


491 


10 


l 












929 15 


0 










. 


218 


6 


8 










- 


652 


14 


2 














— 


— 


7,994 


15 


7 




- - - 


- 


- 


- 


2,854 


7 


4 










£ 


17,500 


1 


11 



G. Adams, 

Accountant. 



N 3 
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IRELAND APPENDIX TO TWENTIETH REPORT 



(A. 15.) — EMPLOYMENT OF 



Dr. An Account showing the Receipt luul Expenditure of the Comns 



RECEIPT. 


.€ s. d. 


£ s. d. 


To Cash in hand 31st December 1850 ------ 


- 


9.84-3 15 2 


Sale of Plant - 


287 4 8 


Incidental Receipts, including Law Costs ..... 


354 5 9 




Relodgments from Pay Clerks in reduction ol balances 

Transfer from “Grant Loans” in part payment of sum advanced to that 


2,310 0 9 




service 


3,785 0 0 




Transfer from “Grant Loans, &c.” in adjustment of Pay Clerks Balances 


7,149 7 11 


13,915 19 1 


Cash Balance, overdrawn ....... 


- 


811 13 0 






24,571 7 3 



Office of Public Works, Dublin , 
3 Oth April 1852. 



(A. 16.)— MISCELLANEOUS 



Dr. 



An Account showing the Receipt and Expenditure of the Commis- 



RECEIPT. 



To Balance brought from last Account - - 

1. Boyne River Navigation. 

To amount of Tolls, &c., received - - - 

Received from the Marquis of Conyngham's moiety of the 
expense of reopening drain at Mill lock 

Total Receipt “ Boyne River Navigation ” - - 



2. Maintenance op certain Turnpike Roads. 
To Black Rock Road ... 



To Circular Road and Anneslcy Bridge : — 
Received on account of City Presentments 

To Howth Road : — 

Received Instalments as per Agreement 



To Navan Road : — 

Amount of Tolls received - ... 

Total Receipt “ Maintenance of certain Turnpike 
Roads ” - - - - 



Portumna Bridge: — 

To Amount of Tolls received 

Total Receipt “Portumna Bridge ’’ 



Carried forward 
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LABOURING POOR. 



si oners of Public Works in the Year ended 31st December 1851. Cr. 



£ s. d 



24,571 7 3 



24,571 7 3 



G. Adams, 

Accountant. 



EXPENDITURE. 

By remitted to Sub-accountants to pay outstanding Relief Claims, Store Rent, &c. 
Claims paid in Dublin, including transfers - 
Repaid to Her Majesty’s Exchequer - 
Transfer to “ Grant Loans ” in adjustment of Pay Clerks Balances 



29 10 10 
2,130 17 7 
8,785 0 0 
13,625 18 10 



SERVICES. 



sioners of Public Works in the Year ended 31st December 1851. 



EXPENDITURE. 



1. Boyne River Navigation : — 

By Labour and Materials - 
Salaries and incidents - 

Repayments on account of Loans, viz 

Principal 

Interest - - - - - - 

Total expenditure “ Boyne River Navigation ” 

2. Mantenance of certain Turnpike Roads. 

By Black Rock Road 

Amount paid the Finance Committee County of Dublin, 
balance unexpended - 

By Circular Road and Annesley Bridge : — 

Labour and Materials - 

By Howtk Road : — 

Labour and Materials - 

Salaries and Incidents - 



By Navan Road : — 

Manual Labour 

Materials for Surface Repairs 

Rents ... 

Salaries. — Superintendent 
Pay Clerk 
Overseer 

Tradesmen’s Bills 
Interest on account of Loans 



£ s. d. 
100 0 0 
30 0 0 
65 0 0 



Total Expenditure “ Maintenance of certain Turnpike Roads ” 
3. Portumna Bridge. 

By Repairs to Roadway - 

Collector’s Salary - 

Incidents - - 

Repayment on account of Loan, principal account 

Total expenditure “ Portumna Bridge ” - - 



Carried forward 



£ s. d. \ £ s. d 



146 16 1 | 
219 16 



81 11 
36 10 6 I 



375 7 2 
39 4 6 



232 5 11 | 
496 18 
110 6 



195 0 0 
2 17 6 
450 0 0 



N 4 
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IRELAND:— APPENDIX TO TWENTIETH REPORT 



(A 16.) — MISCELLANEOUS 



Dr. An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 


£ s. d. 


£ s. d. 


£ s. d 


Brought forward 


' - - 


- - - 


19,632 1 6 


4-. Limerick Floating Dock, Act 10 & 11 Viet. c. 198. 








To Amount received from the Paymaster of Civil Services - 


- 


8,500 0 0 




Proceeds of Plant, & c. - 


- 


11 5 9 










8,511 5 9 


5. Receivers Account for Loans, Act 1 & 2 W. 4. c. 33. 








To Drogheda Harbour : — 








Amount of Tolls received - 


3,847 7 6 










3,847 7 6 




To Galway Docks and Harbour: — 








Amount of Tolls received - 


2,348 18 10 










2,348 18 10 




To Limerick Bridge, Harbour, &c. : — 








Amount of Tolls received .... 


8,727 1 10 






Rents received - 


323 4 7 






Fees on Pilot Licences - 


1 8 0 










9,051 14 5 




Total Receipt “ Loans Receiver Account” 






15,248 0 9 


6. Agricultural Inquiry. 








To Amount received from the Paymaster of Civil Services - 




2,000 0 0 




Total Receipt “ Agricultural Inquiry ” 






2,000 0 0 


7. District Lunatic Asylums, Act S&9 Viet. c. 107. 








To Ballinasloe District Lunatic Asylum : — 








Received from the Paj'inaster of Civil Services 


2,000 0 0 






Received for Materials sold - - . 


69 18 G 








— 


2,069 18 6 




To Belfast District Lunatic Asylum - 


Nil. 








— 


Nil. 




To Cork District Lunatic Asylum : — 








Received from the Paymaster of Civil Services 


1,000 0 0 






Received from Contractor for use of Grounds 


35 0 0 


1,035 0 0 




Toi Kilkenny District Lunatic Asylum : — 






Received from the Paymaster of Civil Services 


12,500 0 0 








— 


12,500 0 0 




To Killarney District Lunatic Asylum: — 








Received from the Paymaster of Civil Services 


7,000 0 0 










7,000 0 0 




Tc Limerick District Lunatic Asylum - 


Nil. 










Nil. 




Carried forward ... 




22,604 18 6 


*5,381 To" 
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SERVICES— continued. 



of Public Works in the Year ended 31st December 1851— continued. Cr. 



EXPENDITURE. 


£ 




d. 


£ 


s. 


d. 


£ 


5. d. 


Brought forward - 


- - 




- 


- 




- 


2,831 


16 2 


4. Limerick Floating Dock, Act 10 & 11 Viet. c. 198. 


















By Labour - - 


. 




- 


7,764 


15 


3 






Plant and Materials - 


- 




- 


1,653 


4 


5 






Salaries - 


_ 




_ 


499 


4 


0 






Incidents - - 


. 




_ 


41 


1 


6 






Total Expenditure “Limerick Floating Dock" 


- 




- 




— 




9,958 


5 2 


5. Receiver’s Account for Loans, Act 1 &2 W.4. c. 33. 


















By Drogheda Harbour : — 


















Labour and Materials - - 


3,139 


3 


1 












Salaries and Incidents ... 


494 


12 


3 












Repayment on account of Loan — 


















Interest Account. - 


288 


4 


10 






















3,922 


0 


2 






By Galway Docks and Harbour : — 


















Labour and Materials - - - 


166 


5 


1 












Salaries and Incidents - ... 


490 


16 


5 












Repayment on account of Loan — 


















Interest Account - - - 


1,500 


0 


0 
















— 


— 


2,157 


1 


6 






By Limerick Bridge, Harbour, &c. : — 


















Labour and Materials - 


111 


14 


8 












Removing Shoals in River - - - 


128 


4 


1 












Salaries and Incidents ... 


1,868 


9 


8 












Repayment on account of Loan — 


















Interest Account - 


6,500 


0 


O 






















8,608 


8 


5 






Total Expenditure “Loans Receiver Account” 


" 








— 


— 


14,687 


10 1 


6. Agricultural Inquiry. 


















By Carriage of Parcels ----- 


- 






12 


0 


5 






Salaries and Incidents - - 


- 




- 


1,738 


13 


11 






Expenses incurred by the Constabulary in collecting Til- 


















Jage Returns - ... 


- 




- 


148 


8 


11 






Total Expenditure “Agricultural Inquiry” 


. 




' 




— 


— 


1,899 


3 3 


7. District Lunatic Asylums, Act 8 & 9 Viet. c. 107. 


















By Ballinasloe District Lunatic Asylum:— 


















Works under Contract - 


4,878 


13 


10 












Architect for Professional Services - 


100 


0 


0 












Salaries and Incidents - 


91 


15 


2 
















— 


— 


5,070 


9 


0 






By Belfast District Lunatic Asylum : — 


















Incidents - - . 


1 


0 


0 
















— 


— 


1 


0 


0 






By Cork District Lunatic Asylum 


















Works under Contract - 


4,000 


0 


0 












Labour ----- 


424 


16 


1 












Plant and Materials - 


173 


5 


1 












Salaries and Incidents - ■ - 


228 


3 


9 
















— 


— 


4,826 


4 


11 






By Kilkenny District Lunatic Asylum : — 




















11,170 


4 


3 












Salaries and Incidents - 


160 17 


4 














— 


— 


— 


11,331 


1 


7 






By Killamey District Lunatic Asylum:— 




















5,062 


0 


7 














300 


0 


O 












Salaries ----- 


156 


0 


O 














— 


— 


— 


5,518 


0 


7 






By Limerick District Lunatic Asylum : — 


















Works under Contract - 


20 


0 


0 












Materials - - 


4 


0 


0 












Incidents - - - - - 


2 


7 


6 














— 


— 


— 


26 


7 


6 






— Carried forward - 


- - - 




- 


26,773 


3 


7 


29,376 14 8 



o 
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IRELAND APPENDIX TO TWENTIETH REPORT 



(A 16.)— MISCELLANEOUS 



Dr. 



An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 

Brought forward - 

To Londonderry District Lunatic Asylum 

To Mullingar District Lunatic Asylum 
Received from the Paymaster of Civil Services - 

To Omagh District Lunatic Asylum 

Received from the Paymaster of Civil Services - 

Received for Hay sold - 

To Richmond Lunatic Asylum : — 

Received from the Paymaster of Civil Services - 

Proceeds of Sale of old Stores, arid other Receipts 

To Sligo District Lunatic Asylum 
Received from the Paymaster of Civil Services - 

Received for Grass Crop sold - 

Total Receipt “District Lunatic Asylums” 



£ s. d. 
Nil. 



7,000 


0 


0 


6,000 


0 


0 


12 


17 


0 


9,000 


0 


0 


68 


14 


2 


5,000 


0 


0 


5 


0 


0 



& d. £ s . rf. 

22,604 18 6 45,391 8 0 

Nil. 

7,000 0 0 
6,012 17 0 
9,068 14 2 



8. Sundry Accounts. 

To N. de la C. Crommelin, Amount received to keep up 
Policies of Insurance on his Life for 10,000A as Security 
for Loan advanced by late Loan Commissioners 

To Belfast and Antrim Road - 

To Works Advances transferred from “ Grant Loans 5 ' 1st and 
9th Viet. 

Ditto, transferred from “ Employment of the Labouring 
Poor,” 9 & 10 Viet. c. 107- 

Ditto, Amount recovered ... 

To Cork Wide Street Commissioners, Amount received, 
Purchase Money for Premises sold - 

Ditto, Amount received, Rent ... 

To Land Improvement Loans Repayments, Amount received 
from Proprietors, &c. ..... 

To Amount received from Treasurers of Counties and others 
in repayment of Loans under several Acts, which on being 
apportioned were transferred .... 

To Amount received from the Rev. James Barry on account 
of preliminary Inspection. Bantry Chapel 

To proceeds of 3£per Cent Stock sold out for Account of 
Contractors ------ 

Dividends on Investments in 3£ per Cent. Stock for 
Account of Contractors and Pay Clerks 

To Drainage Repayments, received from Defaulters 

To Fishery Surveys, received for preliminary Inspection of 
Fishery Weirs - 



.50 0 0 
3 0 0 



110 15 4 
33 4 6 



4,993 10 6 



495 0 0 
Nil. 



123 2 7 

143 19 10 
427 16 7 

12,316 7 10 
1 19 9 

5,343 6 3 
1,716 3 11 
13 8 0 



'o Fishery Weirs, received for Improvements 

'o Fishery Districts, Amount received under the Provisions 
of the Act 11 & 12 Viet. c. 92. for Sale of Licences, and 
Fines inflicted - 



573 17 6 
3 5 0 



Total Receipt “ Sundry Accounts. 



if Public Works, Dublin, 
SOlb April 1852. 



21,158 7 3 



116,241 4 11 
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SERVICES— continued. 



of Public Works in the Year ended 31st December 1851— continued. 



EXPENDITURE. 


£ 


s. 


d. 


£ 


s. 


d. 


Brought forward - 














By Londonderry District Lunatic Asylum : — 














Valuation ot Lands, &c. 


14 


6 


6 


















14 


6 


6 


By Mullingar District Lunatic Asylum : — 














Works under Contract ----- 


8,444 


10 


0 








Architect for Professional Services - - 


230 


0 


0 








Salaries and Incidents ----- 


157 


10 


11 












__ 





8,832 


0 


11 


By Omagh District Lunatic Asylum : — 














Works under Contract - 


4,070 


1 


0 








Architect for Professional Services - 


105 


17 


11 








Salaries and Incidents - 


185 


3 


10 


















4,361 


2 


9 


By Richmond Lunatic Asylum : — 














Purchase of Lands - 


890 


7 


4 








Law Expenses - 


19 


3 


2 








Works under Contract ----- 


3,451 


6 


10 








Labour ----- 


1,449 


9 


10 








Tradesmen’s Bills, Building Materials, Plant, &c. - 


1,964 


7 


8 








Architects for Professional Services 


697 


15 


0 








Salaries and Incidents ----- 


199 


17 


6 


8,672 




4 


By Sligo District Lunatic Asylum: — 










Works under Contract - 


3,139 


11 


2 








Salaries and Incidents ----- 


174 


15 


6 












_ _ 





3,314 


6 


8 


Total Expenditure “District Lunatic Asylums” 


- ' 




* 




— 


— 


8. Sundry Accounts. 














By Amount paid, being One Year’s Premium of Insurance 














on the Life of N. de la C. Crommelin - 


330 


0 


0 


















330 


0 


0 


By Belfast and Antrim Itoad, Allowance to Pay Clerk 


- 




- 


0 


5 


6 


By Works Advances, Expenditure on the Derrylahan Road 


1 


15 


6 












— 


— 


1 


15 


6 


Bv Cork Wide Street Commissioners, Transferred to the 














Paymaster of Civil Services in reduction of Interest on 














Loans - - 


143 


19 


10 


















143 


19 


10 


By Land Improvement Loans Repayments, transferred to 














the Paymaster of Civil Services - 


- 






30 


0 


0 


By Amount transferred to the Paymaster of Civil Services, 














&c. - - - - 


12,291 


8 


6 















— 


12,291 


8 


6 


By Amount expended on preliminary Inspection of Roman 














Catholic Chapel, Bantry, prior to Loan being sanctioned - 


- 




“ 


1 


19 


9 


By Payments to Contractors, Stock sold out 


4,500 


0 


0 








By Payments to Contractors and others, Dividends received 


349 


15 


9 












— 


— 


4,849 15 


9 


By Drainage Repayments, transferred to the Paymaster of 














Civil Services ----- 


- 




“ 


1,600 


0 


5 


By Fishery Surveys, expended in preliminary Inspections - 


- - 




- 


18 


8 


10 


By Fishery Weirs, expended in Improvements, &c. 


- - 




- 


551 


6 


0 


By Fishery Districts, Amount transferred to Conservators 














of Fisheries, as directed by the 27th Section of the Act 














I Ith and 12th Viet. Cap. 92. - 


- 




- 


4 


14 


6 


Total Expenditure “ Sundry Accounts ” - 


- - 




- 




— 


— 


Balance ------ 


- - 




- 


- - 




- 














£ 



£ s. d. 
29,376 14 8 



19,823 14 7 
15,073 7 11 



116,241 4 11 
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G. Adams, 

Accountant. 
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APPENDIX (B.) 

Abstract and Summary of Land Improvement Schedule. 



Antrim 

Londonderry 

Donegal 

Fermanagh 

Tyrone 

Armagh 

Down 



Midland and East. 

Cavan 

Monaghan 

Longford 

Louth 

Meath 

Westmeath 

Dublin 

Kildare 

King's 

Queen’s 

Wicklow 

Carlow 

Kilkenny 

Wexford 



Sligo 

Leitrim 

Mayo 

Roscommon 

Galway 

Clare 



Gross Amount 
applied for. 



£ S. d. 

226,779 6 3 
104s 025 16 2 
191,932 1 6 
86,472 12 9 
93,235 19 5 
41,672 19 6 
36,440 4 0 



Limerick 

Tipperary 

Waterford 

Cork 

Kerry 



£ s. d. 
83,250 0 0 
37,910 0 0 
109,550 0 0 
39,050 0 0 
60,300 0 0 
25.200 0 0 
22,100 0 0 



Amount 
cancelled or 
relinquished. 



£ s. d. 
7,500 0 0 
2,430 0 0 
5,600 0 0 
9,450 0 0 
6,900 0 0 
8,950 0 0 
S90 0 0 



£ 780,558 19 7 377,360 0 0 



41,720 0 0 



55,377 15 8 
71,586 15 2 
38,532 19 0 
59,025 15 7 
85,913 6 5 
43,140 13 11 
33,756 7 3 
39,261 18 0 
45,958 4 7 
118,712 10 8 
76,503 16 10 
84,106 15 9 
113,955 10 8 
139,705 6 10 



34,400 0 0 
38,250 0 0 
31,050 0 0 
24,850 0 0 
42,550 0 0 
22,650 0 0 
14,549 0 0 
20,540 0 0 
26,300 0 0 
59,750 
47,660 



49,350 0 0 
71,760 0 0 
74,300 0 0 I 



18,150 0 
6,560 0 
240 0 
1,880 0 
6,780 0 
3.040 0 0 
1,414 11 2 
1,910 0 0 
1,490 0 0 
7,880 0 0 
1,010 0 0 
2,300 0 0 
14,540 0 0 
5,550 0 0 



50.650 0 
29,110 0 
75,480 0 

15.650 0 
33,405 0 

7,760 0 
13,150 0 



225,205 0 0 



1,005,537 16 4 557,959 0 0 



107,942 16 11 
92,716 8 0 
302,441 9 11 
118,297 3 6 
295,517 12 1 
138,996 10 10 



1,055,912 1 3 



254,710 11 
135,661 7 
73,927 19 
302,950 2 
409,429 8 



72,744 11 2 



12,610 0 
19,190 0 
20,230 0 
15,340 0 
27,250 0 
13,440 0 
9,492 0 
10,480 0 
15,750 0 
34,990 0 
32,020 0 
26,510 0 
35,790 0 



52,430 0 0 



325,522 0 0 



51,250 0 0 

49.150 0 0 
175,160 0 0 

70,800 0 0 
161,800 0 0 

71.150 0 0 



579,310 0 0 



£ \ 1,176,679 8 11 



155,020 0 0 
83,350 0 0 
45,400 0 0 
156,573 0 0 
173,500 0 0 



3,500 0 
12,546 0 
38,650 0 
9,670 0 
32,360 0 
10,210 0 



106,936 0 0 



12,110 0 
2,780 0 
3,390 0 
18,250 0 
9,020 0 



613,843 0 0 



32,517 0 
31,184 0 
81,476 0 
49,480 0 
78,510 0 
33,350 0 



94,380 0 0 
57,360 0 0 
27,580 0 0 
90,808 0 0 
82,060 0 0 



352,188 0 0 



North - - 

Midland and East 
West - 

South - 

Total - £ 


780,558 19 7 
1,005,537 16 4 
1,055,912 1 3 
1,176,679 3 11 


377,360 0 0 
557,959 0 0 
579,310 0 0 
613,843 0 0 


41,720 0 0 
72,744 11 2 
106,936 0 0 
45,550 0 0 1 


225,205 0 0 
325,522 0 0 
306,517 0 0 
352,188 0 0 


4,018,688 6 1 


2,128 ,m 0 0 


266,940 11 2 


1,209,432 0 0 






0 3 
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IRELAND APPENDIX TO TWENTIETH REPORT 



(B.) LAND IMPROVEMENT ACTS, 10th Viet., Chap. 32, &c. 

SCHEDULE — Showing the Proprietors who have applied for and obtained Loans, the amount applied for eau ti 
and issued bv Instalments, with the Date of the last Issue, and also the Amount of Loans subseouentlw no*, ii°i ’ 
relinquished to 31st December 1851. 1 7 0£ ®celled or 



NORTHERN DISTRICT. 



Antrim, Lower - 
Antrim, Upper - 

Belfast, Lower - 
Belfast, Upper - 

Cary 



ICilconway 

Massarcene, Lower] 

Toome, Lower • 
Toome, Upper • 



Londonderry - 



William C. D. Johnston 
Clotwortliy Wnlkinshnw 
Alexander Montgomery 
George J. Clarke 
Alexander Arthur 
Alexander H. Holiday 
Alexander II. Haliday and ' 
William It. Haliday 
Thomas Greg 
John Wallace 
Robert Thomson 
John Thomson 
William Crawford 
Alexander H. Haliday 
Alexander Stewart 
Alexander G. Fullerton 
John M‘Gildowney - 
John M'Nenle, jun. - 
Earl of Antrim 
Alexander G. Fullerton 
Earl of Antrim 
Hugh Loeky - 
George A. Wray 
Ditto - 
Ditto - - 

Hugh M‘NciIe 
George Macartney 
William Trail 
Henry Murphy 
James S. Moore 
Thomas Hiticks 
John Montgomery 
James It. Phillott 
John Cromic 
Henry Anderson 
Earl of Antrim 
Sir Edmund W. Macnaghten 
Thomas Montgomery 
Henry Anderson 
John Montgomery 
Thomas G. Bntt 
Samuel Ferguson 
George Macartney 
John M'Neile 
Edmund M‘Donnoll 
Earl of Antrim 
Alexander Macaulay 
Edmund F. Cuppage 
James Agnew 
Earl of Antrim 
Edmund M'Donncll 
Ditto - 
William Anderson 
Hugh Montgomery 
Ditto 

Arthur Henry 
Alexander Montgomery 
Arthur Henry 

John M'Neile - . 

Sir Robert S. Adair 
John Thompson 

Gross Total - £ 



Mitchell Smyth 

Ditto 

— • Henry JL Bruce 
Benjamin B. Gough 
Thomas M'Clellati 
Hamill Smyth 
Henry Richardson 



Carried forward £ 



Amount 
applied for. 


Amount 


Amount 
cancelled or 
relinquished. 


Amount 


No. of 
issued. 


£ 


*. 


d 


£ 


s. 


d 


£ 


s. d 


£ 


f 






510 


Id 


2 


200 


0 


0 


200 


0 0 










866 


0 


0 


500 


0 


0 


500 


0 0 


_ 








1,382 


15 


0 


800 


0 


0 














3,521 


0 


0 


1,000 


0 


0 














765 


1 1 


0 


500 


0 


0 


- 




100 








5,684 


10 


2 


2,000 


0 


0 






2,000 


0 


0 


5 


4,657 


5 


9 


2,000 


0 


0 






2,000 


0 


0 


5 


9,000 


0 


0 


2,000 


0 


0 






2,000 


0 






2,837 


12 


8 


500 


0 


0 














2,061 


5 


0 


800 


0 


0 






320 








2,872 


0 


0 


800 


0 


0 






320 








2,600 


0 


0 


2,000 


0 


0 






800 








2,000 


0 


0 


2,000 


0 


0 


- 




1,200 








2,500 


0 


0 


1,500 


0 


0 














2,400 


0 


0 


1,500 


0 


0 






1,500 








3,734 


2 


8 


1,500 


0 


0 






1,500 








1,390 


10 


2 


500 


0 


0 






500 


0 




5 


3,667 




0 


2,500 


0 


0 


1,000 


0 0 


1,500 








1,824 


15 


10 


1,000 


0 


0 






1,000 


n 






1,500 


0 


0 


1,500 


0 


0 


- 




900 


n 






1,018 


8 


0 


1,000 


0 


0 




- 


600 


0 




3 


1,400 


0 


0 


1,250 


0 


0 






1,000 


0 


0 


4 


250 




0 


200 


0 








120 








100 


0 


0 


100 


0 


0 






20 


0 






3,959 


5 


11 


2,000 


0 


0 






800 


0 






4,388 


6 


10 


500 


0 


0 






100 


0 


o 


1 


827 


0 


0 


400 


0 


0 






240 


0 


0 




119 


4 


3 


100 


0 


0 






100 








1,489 


0 


0 


1,000 


0 


0 






800 






4 


154 


0 


0 


150 


0 


0 






30 


0 


0 


1 


5,215 


15 


4 


2,500 


0 


0 


r 450 
L 1,050 


0 0 


| 1,000 


0 


0 


2 


284 




5 


100 


0 


0 






80 






4 


2,389 


10 


9 


1,500 


0 


0 


- 




1,500 


0 


0 


5 


900 


0 


0 


900 


0 


0 


. 




720 


0 


o 


4 




0 


0 


4,000 


0 


0 




0 0 


2,000 


0 


0 




15,474 


8 


11 


5,000 


0 


0 






1,000 


0 


0 




1,000 


0 


0 


1,000 


0 


0 






600 


0 


0 


S 


680 


0 


0 


450 


0 


0 






360 








48 7 


16 


10 


450 


0 


o 














2,338 


15 


0 


1,500 


0 


0 






600 


0 


0 


2 






0 


150 


0 


0 






120 


0 


0 


4 


660 


0 


0 


650 


0 


0 






390 


0 


0 


9 


4,889 


0 


0 


2,000 


0 


0 






1,200 


0 


0 


3 


4,000 


0 


0 


4,000 


0 


0 




_ 


500 


0 


0 


1 


2,000 


0 


0 


2,000 


0 


0 






1,600 


0 


0 


4 




0 


0 


1,000 


0 








400 




0 


2 


3,458 


0 


0 


1,000 


0 








400 


0 


0 


2 


6,551 


3 


i 


2,000 


0 


0 






400 


0 


0 


1 


12,000 


0 


0 


2,500 


0 


0 






2,500 


0 


0 


5 


18,722 


0 


0 


2,500 


0 


0 






2,500 


0 


0 


5 




0 


0 


1,500 


0 


0 


. 




1,500 


0 


0 


5 




2 


3 


1,000 


0 


0 


800 




200 


0 


0 


1 




.2 


0 


1,500 


0 








1,500 


0 


0 


5 


700 


0 


0 


700 


0 




. 




420 


0 


0 


3 


1,000 


0 




500 


0 








500 


0 


0 


5 


2,803 


5 


7 


1,000 


0 


0 






200 


0 


0 


1 


1,100 


0 


0 


950 


0 


0 






570 


0 


0 


3 




3 


3 


6,000 


0 


0 


2,000 




4,000 


o 


0 


8 




3 


6 


600 


0 










0 


0 




9,285 


6 


0 


2,500 


0 


0 


- 




1,500 


0 


0 


3 


226,779 


6 


3 


83,250 


0 


0 


7,500 


0 0 


50,650 


0 


0 




1,613 


6 


4 


1,000 












0 


0 


4 


1,481 


8 


0 


1,000 






_ 






0 


o 


5 


9,530 


0 


0 


4,000 


0 


0 






4,000 


0 


0 


8 




0 


0 


COO 


0 


0 


120 


0 0 


480 


0 


0 










100 










100 




0 






2 


7 


750 


0 








750 


0 


0 






0 


0 


5,000 


0 


0 


- 


- 


3,500 


0 


0 




30,543 


7 


0 


12,450 


0 


0 


120 


0 0 


10,630 


0 


0 


- 



19 Feb. 18J0, 

17 July I8j|' 

6 Sept. 1850, 

19 No*. 1849. 
19 „ , 

15 June 18J0, 

9 Jan. 1851, 
9 „ „ 

25 June 
17 „ „ 

12 April „ 

8 Feb. „ 

25 July „ 
11 Jan. „ 

21 June 184!, 
11 Sept, 1851. 

23 Dec, 1851 

7 No*. 1851, 
7 March „ 

24 Dec. „ 

17 „ „ 

4 Jan. „ 

6 „ 1848, 

5 May 1851. 
11 July „ 

15 April „ 
23 Dec. „ 

16 Aug. 1849. 

17 Sept „ 

3 Aug. „ 

16 No*. » 

22 June 1850. 
28 Jan. 1881, 

23 June n 

26 Nor. „ 

SO Aug. 1851. 

24 June „ 

19 Aug. n 
28 Oct 18& 

6 Dec. „ 

6 Nor. 1851. 
6 „ ■■ 

14 June ii 

28 Nor. 1849. 
Oct. » 
June ■ 

17 „ RSft 
5 April 1815. 

29 Oct 1849. 
29 Jan. 1851. 
26 Aug. 1850. 



23 Aug. 1851. 



21 Aug. j8‘ 
4 March » 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



J Coleraine — cont. 



Brought forward 
Griffin C. Galt 
Aclieson Lyle 
Thomas M‘Ciellan 
Robert Alexander - 
John Lyle 

John Cromie - - 

William W. Sillito 
Alexander M'Lauglilin 
James B. Ball 
Thomas Scott 

William Osborne and 1 
Joseph Osborne - j 
Marcus M'Causland 
Richard Hunter 
Alexander Ross - 
Sir Henry H. Bruce 
George V. Sampson 
Benjamin Lane 
William Lane 
John Martin 
James M'Sparrow 
William Wilson 
George V. Sampson 
Richard Hunter 
William Graves 
Richard Hunter 
John V. Hewitt 
Earl Clnncarty and others - 
Richard Hunter 
James Courtenay 
John Litligow 
Anthony Bnhington - 

Achesnn Lyle 
John B. Beresford 
Acheson Lyle 

Peter B. Maxwell - - 

Thomas Scott 
Peter B. Maxwell 

Gross Tolal £ 



John Hamilton - 
Karl of Arran 
George C. G. Wray 
Thomas Brooke 
Arthur Walker 
Joseph Welsh 
Sophia Major 
Sarah Cassidy 
Claudius Hamilton and others 
Thomas Wark and Stephen 1 
Wark - - -J 

William Sinclair - 
George C. G. Wray 
Robert G. Montgomery 
George C. G. Wray 
Thomas Brooke 
William Sinclair 
John Hamilton 
Henry Hart 
Samuel Carmichael 
Peter B. Maxwell 
Michael Doherty - 
John Harvey 
Robert Witherow - 
Thomas Lynch - 
Thomas Witherow - 
George Canning 
James M'Monagle - 
Henry Lynch 
Lord Templemoro - 
John Cochran - 
William O'Donnell 
William Knox - 
George Young 
John Ferguson - 
James S. Dougherty 
Thomas Witherow 
George Young 
George Lynch - 
John Torrens and others 
Joseph Dysarl and Alex-1 
andcr Dysnrt ■ - J | 

Carried forward £ 



Amount 
applied for. 


— 


Amount 
cancelled or 
relinquished. 


£ 


s. 


d. 


£ 


.1. 


d. 


£ 


s. 


d. 


30,543 


7 




12,450 


0 


0 


120 


0 


0 


290 


0 




100 


0 


u 


- 






838 


6 


0 


500 




0 








1,000 


0 


0 


500 




0 


200 




0 


300 


0 


0 


300 


o 


0 








1,000 


0 


0 


750 


0 


0 








500 


0 


0 


500 


0 


0 








290 


5 


2 


250 


0 


0 








250 


0 


0 


200 


0 


0 








250 


0 


0 


250 


0 


0 


- 






2,500 


0 


0 


1,500 


0 


0 


600 


0 


0 


2,455 


0 


0 


1,500 


0 


0 


500 


0 


0 


16,028 


5 


0 


4,000 


0 


0 








3,357 


0 


0 


1,500 


0 


0 








448 


0 


0 


200 


0 


0 


- 






5,635 


0 


0 


2,500 


0 


0 


1,000 


0 


0 


683 


0 


0 


300 


0 


0 








363 


5 


0 


150 


0 


0 








365 


5 


0 


150 


o 


0 








342 


3 


4 


300 


0 


0 








1,113 


0 


4 


700 


0 


0 








673 






250 


0 


0 








400 




0 


400 


0 


0 








3,387 


9 


2 


1,000 


0 


0 








150 


0 


0 


100 


0 


0 








597 


0 


0 


400 


0 


0 








100 


0 


0 


100 


0 


0 


10 


0 


0 


3,000 


0 


0 


1,900 


0 


0 








250 


0 


0 


150 


0 


0 








312 


4 


0 


200 


0 


0 








100 


0 


0 


100 


0 


0 








6,600 


0 


0 


2,000 


0 


0 








424 


11 


s 


400 


0 


0 








1,500 


0 


0 


800 


0 


0 








504 


13 


2 


300 


0 


0 








800 


0 


0 


400 


0 


0 








600 


0 


0 


600 


0 


0 








200 


0 


0 


200 


0 


0 








104,025 


16 


2 


37,910 


0 


0 


2,430 


_2_ 


0 


7,000 


0 


0 


7,000 


0 


0 


1,000 


0 


0 


6.908 


0 


0 


6,000 


0 


0 






- 


129 


0 


0 


100 


0 


0 








1,278 


0 


0 


1,000 


0 


0 






- 


142 




10 


100 


0 


0 


- - 






380 


8 


2 


250 


0 


0 








566 




0 


200 




0 








371 


0 


7 


100 


0 


0 


— 






282 


0 


0 


250 


0 


0 








460 


0 


0 


350 


0 


0 


350 


0 


0 


2,376 


0 


0 


2,000 


0 


0 


- 






109 

700 


8 

0 


4 

0 


100 

700 


0 

0 


0 

0 






' 


100 


0 


0 


100 


0 


0 








4,661 


10 


0 


1,900 


0 


0 






- 


452 




0 


300 


0 


0 








2,600 


0 


0 


2,300 


0 


0 








800 


0 


0 


550 


0 


0 








350 


0 


0 


300 


0 


0 








1,000 


0 


0 


800 


0 


0 








1,000 


0 


0 


500 


0 


0 








330 


5 


0 


300 


0 


0 








130 


0 


0 


100 


0 










150 


0 


0 


100 


0 


0 










0 




100 


0 


0 










0 


0 


150 


0 


0 


150 












100 


0 


0 










0 


0 


150 


0 


0 








16,000 


0 


0 


6,000 


0 


0 








300 


0 


0 


200 


0 


0 








175 




0 


100 


0 










600 


0 


0 


400 


0 


0 


- 






5,000 


0 


0 


3,000 


0 


0 








760 


0 


0 


500 


0 








■ 


1,500 


0 


0 


500 


0 










108 


0 


0 


100 


0 


0 








2,000 


0 


0 


2,000 


0 


0 














150 


0 










5,035 


0 


0 


1,400 


0 


0 








330 


0 


0 


300 


0 


0 








107 


1411 

b 4 


40,550 


0 


0 


2,530 


0 


0 



10,030 0 0 



100 0 0 



1,000 

3.500 

1.500 



240 0 0 



29,110 0 0 



1,120 ( 

240 0 0 



| 21 Feb. 1851. 

5 April 1848. 
| 10 March 1851. 

5 Dec. „ 

I 29 July 
15 Aug. „ 

27 June „ 

8 Dee. „ 

28 July „ 

1 May 1850. 
1 12 Dec. 1851. 



14 Aug. 
1 2 May 



26 Aug. „ 

8 May „ 

14 Nov. „ 

| 23 June „ 

9 May 1850. 
16 Oct. „ 

I 23 July 1849. 
I 19 Dec. 1850. 

” 1851. 

| 18 May 1848. 
' “ „ 1850, 

„ 1849. 

j 24 Aug. 1850. 
lO March 1849. 
5 Oct. 

28 June 1851. 
9 Aug. 1850. 



1 May 1849. 
17 Feb. „ 
24 Oct. 1848. 
27 Aug. 1851. 
26 Jan. 1850. 
15 Dec. 1851. 
12 April i, 

3 Sept. 1849. 



31 Oct. 1851. 
29 Aug. „ 

1 1 „ „ 
26 Sept. 184S. 

2 Feb. 1850. 

3 April 1849. 
I 30 May 1850. 

29 July 1851. 
29 Jan. 1850. 
I 13 March „ 

1 Aug. 1851. 
I IO March 1849. 



| 10 Oct. 1851. 
8 Feb. 1850. 
„ 1849. 

I 17 July 1850 • 
24 „ 

3 June ' 1851. 
I 19 Nov. „ 

29 May „ 

4 Sept. „ 

I 25 Jan. 1849. 
j 13 April 1850. 
B Dec. 1851. 
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IRELAND APPENDIX TO TWENTIETH REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c .—continued. 



County. 


Barony. 


Applicant 


I applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


No. of 
Instal- 


Date of 
'last Issue. 








£ s. 


<1. 


£ 




<1. 


£ 


s. 


(l 




, 






' 






Brought forward 


05,107 14 


11 


40,550 


0 


0 


2,530 


0 


0 


29,470 


0 


0 










John Canning 


236 10 


0 


100 


0 


0 








80 


0 


0 


4 


9 Dec. 185L 




— cont. 


Anna E. Norman and Co- 1 
nolly Norman - -J 


5,550 0 


0 


1,750 


0 


0 


- - 






1,750 


0 


0 


5 
















0 


- 






60 


0 


0 










James Alexander - 








0 










2?0 


0 


0 








Kilmacrenan - 


William Marshall 




o 




o 










180 


0 


0 


3 


























0 


0 










Anthony Hastings 


274 0 


0 














200 


0 


0 


5 


13 Nor. ijj 9 






John R. Boyd 


















800 


0 


0 


5 






Mary S. Brooke 








0 


0 


- 






1,400 


0 


0 


5 


22 June 1850. 






John Trwin - — ■ 
















- 


40 


0 


0 


2 








7,000 0 
















3,000 


0 


0 




13 April 1850 








7,000 0 


0 




0 


0 








4,500 


0 


0 










200 0 






0 










80 


0 


0 


2 


23 Nov. 18c' 








400 0 


0 




0 










400 


0 


0 


5 






Henry Maturin 






150 




0 








150 


0 


0 


5 








William Atkins 




0 








120 


0 


0 


180 


0 


0 


3 








Charles F. Stewart - 


652 0 






0 










240 


0 


0 


4 








John Olphert - - - 


606 0 




300 


0 




60 


0 


0 


240 


0 


0 


4 




















240 


0 


0 


160 


0 


0 










Thomas Brooke 


4,000 0 


0 




0 


0 


- 




- 


2,000 


0 


0 


5 








Alexander Nixon - 








0 




- 




m 


160 


0 


0 


4 








John Irwin 


150 0 


0 














150 


0 


0 


5 








William Moore 


385 7 


4 


100 


0 


0 


- 






100 


0 


0 


5 


22 April . 








119 16 


8 


150 


0 


0 








30 


0 


0 


1 






Raphoe - 


James Irwin - 


106 12 


5 


100 


0 


0 


— 






— 






— 


_ 






316 0 










300 


0 


0 


— 















Thomas Blair 


157 0 


0 


150 


0 


0 


- 






150 


0 


0 










Sir Edmund S. Hayes 


7,128 0 


0 


5,300 


0 


0 






. 


2,500 


0 


0 




14 June 1841. 






Marquis of Abercorn 


10,297 0 


0 




0 


0 


- 






4,500 


0 


0 


9 


28 Aug. 1851. 






Sir Robert A. Ferguson 


534 0 


0 






0 








500 


0 


0 


5 








Hugh Rooney - - - 


100 0 


0 


100 


0 


0 


- 






100 


0 


0 


5 


27 Jan. ,, 






Andrew Ferguson - 


1,850 0 








0 


. 






1,500 


0 


0 


5 


13 Aug. 1830, 






Robert M'Clintoek - 


346 0 


0 


300 


0 


0 








180 


0 


0 




7 April 184?. 






Joseph Pratt 


463 0 


0 


300 


0 


0 








300 


0 


0 


5 


25 Aug , 






William Knox - 


194 9 


0 








150 


0 


0 
















Robert G. Montgomery 


2,086 0 


0 


1,500 


0 


0 


- 






1,200 


0 


0 




20 Feb. 1831. 






Sir Robert Bateson - 


1,138 10 


0 


1,000 


0 


0 








600 


0 


0 


3 


17 June „ 






Ditto - 


1,376 7 


0 


1,000 


0 


0 








400 


0 


0 


2 


7 April 1849. 






Earl of Wicklow 


4,930 0 


0 


4,000 




0 








3,000 


0 


0 




21 June 1831. 








4,000 0 


o 


4,000 


0 


0 






. 


2,500 


0 


0 


5 


27 „ , 






Robert Laird - 


200 0 


0 


200 


0 


0 








200 


0 


0 




10 „ „ 






Peter B. Maxwell - 


300 0 


0 


300 




0 








180 


0 


0 


3 


4 April 18511 








400 0 


0 


200 




0 
















1G Oct. 1S4S. 








207 10 


0 


100 




0 


_ 






100 


0 


0 




10 June 1851. 






William Fenwick 


227 0 


0 


200 


o 


0 








200 


0 


0 


5 


25 „ 1849. 






William Style 


490 0 


0 




0 


0 


150 


0 


0 


— 








— 






James M* Curdy 


304 2 


0 


300 


0 


0 


- 






300 


0 


0 


5 


10 Dec. 1850. 








276 18 


4 


200 


0 


o 


_ 






80 


0 


0 


2 


9 April „ 






John G. Sinyiy - « 


545 0 


0 


5lX> 


0 


0 


- 




. 


400 


0 


0 


4 


22 Dec. 1831. 






Joseph H. Singer - 


100 0 


0 


100 


0 


0 








100 


0 


0 


5 


1 1 Aug. „ 






Edward Bowen - 


200 0 


0 


200 


0 


0 








200 


o 


0 


5 


13 Dec. 






Francis C. Leslie - 


1,000 0 




500 


0 


0 






, 


300 


0 


0 


3 


29 Oct. , 






Joseph H. Singer - - j 


200 0 


0 


200 


0 


0 








80 


0 


0 


2 


9 Aug. „ 




Tirhugh - 


William 11. Foster - 


767 6 


8 


400 


0 


0 


- 






400 


0 


0 


5 








John Hamilton - 


2,600 0 


0 


2,600 


0 




1,100 






1,500 


0 


0 










John Leslie 


2,400 0 


0 


1,200 


0 


0 






720 


0 


0 




25 Nov. „ 








20,226 0 




5,000 












2,000 


0 


0 




15 Sept. 1845. 








940 0 




COO 


o 




_ 






600 


0 


0 




4 March 18.41 






William R. Tredennick 


776 6 


0 


300 


0 


0 








800 


0 


0 


5 


11 April * 








419 10 


0 


350 


n 


























5,000 0 


0 


2,000 


0 


0 


. 






2,000 


0 


0 


5 


1 1 July 1350. 






William H. Foster - 


1,000 0 


0 


1,000 


0 


0 


- 






1,000 


0 


0 


5 








James Johnston and Charles 1 


1,000 0 


0 


1,000 


0 


0 . 


- - 






1,000 


0 


0 


5 


5 Sept. 1851. 






Charles Maude - 


150 0 


0 


150 


0 


0 






* 


60 


0 


0 


2 


12 June v 






Gross Total 


191,932 1 


6 


109,550 


0 


0 1 


5,600 


0 


o 


75,480 


0 


0 


- 




Fermanagh - 


Clanawly 


Earl of Enniskillen 


1,091 15 


0 


750 


0 










750 


0 


0 


5 


25 Jan. 1851* 




Ditto 


2,755 0 




2,000 












1,200 


0 


0 


S 






Clankelly 


John Richardson - 


1,218 0 


0 


500 


0 










300 


0 


0 


3 






Conle - 


Edward E. Mayne 


220 0 




200 






. 






200 


0 


0 


5 


8 March 185U 
7 June 1351* 




Knockninny 


Gartside Tipping - 


253 1 


11 


250 


0 


0 


- 






250 


0 


0 


J , 






Earl of Erne 


4,545 0 




2,000 






600 




0 


1,200 


0 


0 j 








Ditto 


608 0 


0 


600 


0 
















— 








Ditto 


1,312 0 


n 


1,200 


o 






















Lurg - 


Edward Atthiil and Mar- 1 
garet Bricn - - J 


400 0 


0 


200 


0 


0 








120 


0 


0 




7 April 1849. 






James M‘Cullngh 


700 0 


0 


400 


0 


0 








400 


0 


0 




*4 Jan. I 8 * 






James Johnston 


500 0 


0 


500 












500 


0 


0 








John C. Bloomfield 


965 0 


0 


950 






950 


0 


0 








— 








Hugh W. Barton - 


3, COO 0 


0 


3,500 


0 


0 


2,500 


0 


0 


1,000 


0 


0 






1 I 


Carried forward £ 


18,167 ic : 


11 


13,050 


0 


0 


4,050 


0 


0 


5,920 


0 


0 


— 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Cloglier - Francis Gervais 
Samuel Vcsey 
Morgan W. Jellett 
Robert Maude 
Thomas 11. Browne 
Dungannon, Richard^ N. Ilorner 

Earl of Caledon 
James Cochran 
John W. Stokes 

Dungannon, Mortimer O'Sullivan 

Middle, Henry Greene 

William Falls 
Mortimer O’Sullivan 
James M. Maeruin 
Earl of Charlcmont 
John Y. Burges 

Dungannon, William L. Conynglmm 

Upper. James Scott 

Guardians of Viscount 
Powcrscourt 
Andrew Vance 
William L. Conynglmm 
Omagh, East - James Lendrum 

Johnston Mansfield 
Latham Blacker 
George Lendrum 

Omagh, West - Sir James M. Stronge 

Sir Robert A. Ferguson 
Ditto 

Henry C. Lighten 
Sir Robert A. Ferguson 
Ditto 
Ditto 

Henry Echlin - 
Strabaue, Lower James Sinclair 

Charles J. Gardiner 
Alexander S. Humphreys 
Marquis of Abercorn 
Andrew F. Knox 
John Baird 
John Humphrys 
Thomas Baird 
Robert Hume 
Peter B. Maxwell 
William Knox 
George Sinkhwiek 
James C. Ball 
John P. Kennedy, jun. 
James Sinclair 
Daniel Baird 
James Houston 
Thomas Graham 
Daniel Baird 

Strabane, Upper Arthur W. C. Hamilton 
William Ogilby 
David White 



Amount 
applied for. 


Amount 


Amount 

relinquished. 


Amount 


No. of 
nstnl- 

ssued. 


Date of 
last Issue. 


£ s. 


d. 


£ 


,v. ,1. 


£ 


,) 


£ 


*. (1. 








18,167 16 




13,050 


1 0 


4,050 0 


0 


5,920 


0 0 








.500 0 




300 


3 0 






300 


0 0 




1 Feb. 


1850. 


1,700 0 


0 


1,000 


) 0 






1,000 


0 0 


5 


17 July 


„ 


500 0 


3 


450 


3 0 






270 


0 0 


3 


27 May 




315 0 


3 


300 


3 0 






180 


0 0 


il 


1! Dee. 


1851. 


3,428 0 




1,000 


3 0 


1,000 0 














3,000 0 


0 


2,000 


3 0 






600 


0 0 


2 


18 July 


1850. 


7,200 0 


3 


1,000 


3 0 






800 


0 0 




30 Nov. 


1849. 


326 0 


0 


300 


3 0 


. 




. 180 


0 0 


3 


17 April 


1850. 


400 0 


0 


400 


0 0 






240 


O 0 


3 


20 Dec. 


1851. 


.510 0 


0 


400 






3 






— 







.518 17 


5 


300 


0 0 


- 




180 


0 0 


3 


10 May 


1851. 


500 0 




300 


0 0 








0 0 


4 


10 „ 




500 0 


0 


500 


0 0 






100 


0 0 


1 


25 June 




20,000 0 


0 


7,000 


0 0 


4,000 0 


) 


2,000 


0 0 


7 


20 Aug. 


1851. 


7,927 0 












1,200 


0 0 


3 


18 Nov. 


1850. 


1,126 7 


q 


1,100 


0 0 






440 


0 0 


2 


11 Dec. 


1851 . 


863 16 


8 


500 


0 0 






100 


0 0 


1 


26 May 




100 0 


0 


100 


0 0 










— 


— 




1,515 0 


0 


1,300 


0 0 






780 


0 0 


3 


2 July 


1849 


5,000 0 


0 


3,000 


0 0 






500 


0 0 


1 


24 Dec. 


1847. 


1,731 0 


0 




0 0 






680 


0 0 


2 


10 Jan. 


1850. 


300 0 


1) 


200 


0 0 






200 


0 0 


5 


24 Nov. 


1851. 


600 0 


0 


250 


0 0 


- 




— 




— 


“ 




| 86,472 12 9 


39,0.50 


0 0 


9,450 O' 


0 


15,650 0 0 


- 






1,000 0 


0 


1,000 


0 0 


400 0 


0 


600 


0 0 


3 


26 Sept. 


1848 




3 


700 


0 0 






700 


0 0 




18 July 


1 849. 


400 0 


0 


200 


0 0 






160 


0 0 


4 


1 May 


1850. 














160 


0 0 




11 Marcl 








700 


n n 






280 


0 0 


2 


9 Sept. 


1851. 






1,000 


0 0 






650 


0 0 


6 


18 Feb. 








500 


0 0 






5C0 


0 0 


$ 


30 Nov. 


1850. 


8,240 0 




7,800 


0 0 






1,500 


0 0 


3 


24 Sept. 


1851. 






200 


0 0 






160 


0 0 


4 


30 May 
















250 


0 o 


5 


24 Dec. 












_ 




100 


0 0 


5 


24 June 


1848. 


200 0 


0 


150 


0 0 






30 


0 0 


1 


12 Nov. 


1849. 






300 


0 0 






300 








1850. 










60 0 










26 July 


1849. 








0 0 


. 




40 


0 0 


1 


22 Jan. 


1851 






450 


0 0 






360 


0 0 




13 June 


„ 






400 


0 0 






80 


0 0 


1 










300 


0 0 






300 










215 0 


0 


200 


0 0 






200 


0 0 


5 






2,000 0 


0 


1,800 


0 0 


- - 




1,800 


0 0 


5 


26 Oct. 








200 


0 0 


. 




200 


0 0 


5 


29 Sept. 










0 0 






200 


0 0 


5 


5 Jnn. 








4,000 


0 0 


2,200 0 


0 


825 


0 0 


2 


26 Nov. 










0 0 








0 0 




13 Sep. 
















260 


0 0 


1 


















880 


0 0 


2 


12 Sept. 


1851. 














900 


0 0 


3 


8 Aug. 
















1,600 


0 0 




14 May 










0 0 


. 




500 


0 0 


3 


14 July 












600 0 


0 


400 


0 0 




3 April 


















0 0 




















250 


0 0 




3 Nov. 








500 


0 0 






300 


0 0 


3 


10 „ 














- 


150 














1,100 


0 0 




- 


1,100 


0 0 




8 April 
















750 


















- 


- 


300 


0 0 


5 












0 0 






5,000 






















250 


0 0 




















ICO 


0 0 


5 


















480 


0 0 


3 


31 May 








100 


0 0 




- 


ICO 


0 0 


5 














200 0 








— 


— 












- 




300 


0 0 




10 July 
















500 


0 0 












150 








90 


0 0 
















120 0 


0 


80 


0 0 




















210 


0 0 


3 


5 Apri 












. 




180 


0 0 


3 




1850. 






450 








90 


0 0 


l 


















120 


0 0 




1 July 








200 


0 0 


- 




120 


0 0 


3 














- 




















0 0 


2,000 C 


0 


2.00C 


0 0 


4 
















3, OCX 


0 0 








245 7 


0 


150 


0 0 






120 


0 0 


4 


19 Oct. 
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no IRELAND : — APPENDIX TO TWENTIETH REPORT 

(B ) Schedule showing the Proprietors who have applied for and obtained Loans, Scc.—continuet 


l 


County. Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


cancelled or 
relinquished. 


Amount 


No. of 
Instal- 


Date of 
last Issue. 






£ .v <1. 


£ 


S. 


d. 


£ .v. 


d. 


£ 


.V. 


d. 








Brought forward 


87,453 19 0 


47,800 


0 


0., 


6,620 0 


0 


1,270 


0 


0 








William M'Crea 


200 0 0 








- 






0 


0 


5 






James MTvor 




800 
















6 
















- 










3 


24 ,, 






150 0 0 














0 


0 


5 








522 0 0 








- 




280 


0 


0 


4 
























0 


5 








900 0 0 








- 






0 


0 








James Seott 


300 0 0 




0 










0 


0 


1 


27 Dee. " 




Gross Total - £ 


93,235 19 5 


60,300 


0 


0 


6,900 0 


0 


33,405 


0 


0 


- 






Lee M'Kinsitry - - 


2,830 0 0 


1,000 


0 


0 


600 0 


0 


400 


0 


0 


2 


12 July 1849. 




Cosliv S. Mangan 




200 






- 










3 


9 Feb. 1850. 




William J. Armstrong 




400 


o 














5 


3 May 1849. 




Samuel Simpson 




















2 


11 June 1851. 




Earl of Gosfurd 


4,000 0 0 








4,000 0 


















8,000 0 0 


4,000 


0 


0 


4,000 0 
















Ditto 


1,057 2 0 


1,000 


0 


0 


- 




1,000 


0 


0 


5 






Ditto ... 


1,000 0 0 


1,000 


0 


0 






400 


0 


0 


2 


16 July „ 




Jonathan Chomley - 


100 0 0 


1(H) 


0 


0 






— 






- 


— 




John J. Bigger 


400 0 0 


200 




0 






200 


0 


0 


5 


7 July 1849. 




Jonathan Chamley 


ICO 0 0 


100 


0 


0 






100 


0 


0 


5 


11 Dee. 1850. 






948 0 0 


400 


0 


0 














— 




Francis Fforde 


8(58 0 0 


400 


0 


0 






400 


0 


0 


5 


16 Mav 1850. 




Henry Caulfield 


800 0 0 


600 


0 


0 


- 




480 


0 


0 


4 


12 April „ 




Robert W. C. Cope - 


1,391 7 6 


800 


0 


0 




- 


800 


0 


0 


5 


27 Sept. 1849, 




Andrew M'Crcight - 


174 18 6 


150 


0 


0 


120 0 


0 


30 


0 


0 


1 


11 Oct. 1848. 




Robert W. C. Cope 


600 0 0 


550 


0 


0 






550 


0 


0 


5 


11 Dec. 1849. 




William II. Foster - 


174 0 0 


150 


0 


a 


- 




150 


0 


0 


5 


1 July 1848. 






4,0(10 0 0 


2,000 


0 




- 






0 


0 


1 


13 Dec. 1849. 




Mortimer O’Sullivan 


600 0 0 


250 


0 


0 


- 


- 


50 


0 


0 


1 


13 July 1850, 




Henry Alexander 


1,044 0 0 


(500 


0 


0 


- 




360 


0 


0 


3 


9 „ 1849. 




Powell Foxall 


606 0 0 


500 


0 


0 






200 




0 








James W. M“ Neale 


1,995 0 0 


100 


0 


0 


- 




80 


0 




4 


28 Juno 1851. 


Tiranny - - 


Sir James M. Stronge 


500 0 0 


500 


0 


0 


200 0 


0 


300 


0 


0 


3 


21 April 1849. 






150 0 0 


100 


0 


0 






100 


0 


0 




11 Aug. „ 






447 14 4 


150 


0 


0 


- 




30 


0 


0 


1 


14 Jan. 1848, 




Sir James M. Stronge 


501 0 0 


150 


0 


0 


30 0 


0 


120 


0 


0 


4 


19 Sept. 1849. 




Earl of Caledon 


2,550 0 0 


2,500 


() 


0 




. 


500 


0 


0 


1 


13 Aug. 1850. 






250 0 0 


150 




() 






150 


0 


0 


5 


24 Jan. 1851. 




William J. Armstrong 


400 0 0 


400 


0 


0 


- 




80 


0 


0 


1 


6 Nov. „ 




Sir James M. Stronge 


3,009 17 2 


2,501) 


0 


0 


- 




500 


0 


0 


1 






Gross Total - £ 


41,672 19 6 


25,200 


0 


0 


8,950 () 


0 


7,760 


0 


0 


" 




Down - - Ards 


Hugh Montgomery - 


7,159 7 0 


2,500 


() 


„ 






1,000 


0 


0 


2 


12 Jon. 1850. 




Catherine A. Knox and others 


1,187 0 0 


600 




0 


















Hugh Kennedy 


2,008 7 0 


1,000 




0 


800 0 


() 


200 


0 


0 


1 




Lower. 


George Allen ... 


1,000 0 0 


600 




() 






240 


o 


0 


2 


26 June 1851. 


Custleroagh, 


James Robinson 


200 0 0 


1(H) 


o 


0 






100 


0 


0 


5 


3 Jan. „ 






1,050 1() 0 


1,000 




() 






400 


0 


() 


2 


28 Nov. » 


Du florin 


Lord Dafforin 


4,014 0 0 


4, (M10 




f) 






500 


0 


0 


1 


16 June 1848. 




John T. Reilly 


300 0 0 


non 


() 




. 




300 


0 


0 


5 


9 Oct. 185(1 












If 










0 


5 


13 Nov. 1848. 




















0 


o 


4 


23 Aug. 1850. 












() 








n 


0 


2 






William B. Fordo 


5,831 13 8 




n 










0 


0 


10 


5 April 1850. 




Lady Harriet Forde 
















0 


0 


5 


30 Nov. 1842. 




David S. Ker 






(i 




. 






0 


0 


5 


5 June n 


Locale 


Arthur H. Montgomery 


1,441 18 10 


700 


o 




_ 




280 


0 


0 


2 


15 March » 


III o nine - 


Alexander Stewart 


500 0 0 


400 


0 


0 


- - 




400 


0 


0 


5 






Gross Total - £ 


36,440 4 0 


1 22,100 0 0 


| 890 0 0 


13,150 


0 


0 







MIDLAND AND EASTERN DISTRICT. 



Castlevahau - Samuel Winter - - 800 0 0 (500 0 0 • 

Thomas Gosselin - - 348 0 0 300 0 0 

Clonkee - - Sir John Young - - 1,600 0 0 1,500 0 0 - - 

Joseph Pratt - - 1,254 8 5 SCO 0 0- 

Frcderick FitzPatrick - 400 0 0 200 0 0- 

Guy P. L’Estrange - 400 0 0 300 0 0 - 

Clonranhon - John E. Vernon - - 267 6 0 200 0 0 200 0 0 

Mark Kerr - - 350 0 0 150 0 0 150 0 0 

John Nesbitt - - 600 0 0 300 0 0 - 

Lord John G. Beresford - 15,000 0 0 10,000 0 0 9,000 0 0 

John Beresford - - 4, (MX) 0 0 2,500 0 0 2,000 0 0 

Richard O’Reilly - - 800 0 0 250 0 0 - 

Loughtee, Lower John Baker - - 200 0 0 200 0 0 - 

Carried forward £ 26,020 2 5 17,300 0 0 I 1 1,350 0 0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c . — continued. 



Tullyhaw 

Tullyliunco 



Cremornc 

Dartrcc 



Farney - 
Monaghan 



Brought forward 
John Ingham 
Andrew M'Crcight 
John C. .Tones 
Robert Burroughs - 
Henry T. Kilbce 
Marian and Charles Waring 
Thomas Smith 
William Smith 
Matthew O’R. Dease 
Lord Farnham 
Ditto 

Marian and Charles Waring 
Arthur Knox 
Theopliilus Clements 
Robert Corscadden 
William H. Enery 
Arthur R. Slack 
William Betty 
Dawson R. Coote 
Marcus G. Beresford 
Robert Burroughs 
Henry T. Clements 
Marcus G. Beresford 
James Godley 
John Finlay 
Guy L’ Estrange 
Sir James W. King 
William II. Enery 
Richard Fox 
John M'Manus 
Mary Anne and Jane Young 
Earl of Gosford 
William Betty 

Gross Total - £ 



Thomas Rothwoll 
Lord Blayney 
James M'Cullagh 
Richard Moyne 
Lord Cremornc 
John L. Cole 
Thomas Brunkcr 
John Moorhead 
William Story 
William Forster 
John C. I’ounden 
John T. Whitstone 
William Forster 
Evelyn .T. Shirley and 1 
James Shirley - *J 
Richard Bolton 
Robert L. Tottenham 
Charles Atkinson 
Sir George Forster 

Edward Lucas 
Elizabeth J. Woodvvright - 
Ditto 

John C. Wright 
Lord Uossmore 
Elizabeth J. Woodwright - 
Sir George Forster 
John R. Young 
Elizabeth J. Woodwright - 
Charles P. Leslie 
Andre A. Murray 
Thomas L. B. Kennedy 
William Ankcteil 
Charles P. Leslie 
James Anketcll 
Francis Hurst - 
William Anketcll - 
John W. Johnstone 
David Ross 

Gross Total - £ 



I Samuel W. Blackall 
Ditto 
Ditto 

Hugh M. Tuite 
Richard M. Fox - 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


No. of 


£ 


s. d. 


£ s. 


d. 


£ s. 


d. 


£ 


S. (/. 




26,020 


2 S 


17,300 0 


0 


11,350 0 


0 


4,930 






100 


0 0 


100 0 


0 






100 


0 0 


5 


509 


0 0 


400 0 


0 


220 0 


0 


180 


0 0 




460 


0 0 


300 0 


O 






180 


0 0 


3 


950 


6 9 


750 0 


0 


300 0 


0 


450 


0 0 


3 


238 


6 6 


200 0 


0 






200 


0 0 




1,000 


0 0 


1,000 0 


0 


200 0 


() 


800 


0 0 




445 


0 7 


400 0 


0 


400 0 


0 


— 




— 


175 


0 0 


150 0 


0 






120 


0 0 


4 


500 


0 0 


300 0 








60 


0 0 


1 


2,000 


0 0 


1,500 0 


0 






900 


0 0 


3 


150 


0 0 


150 0 


0 


- 




60 


0 0 




200 


0 0 


200 0 


0 






200 


0 0 


5 


150 


0 0 


100 0 


0 






100 


0 0 


5 


750 


0 0 


750 0 


0 






150 


0 0 


1 


200 


0 0 


100 0 


0 






100 


0 0 


5 


500 


0 0 


250 0 


0 






250 


0 o 


5 


111 


5 9 


100 0 


0 


40 0 


' 


60 


0 0 


3 


150 


0 0 


100 0 


0 






ICO 


0 0 


5 


1,000 


0 0 


600 0 


0 






600 


0 0 




1,500 


0 0 


1,000 0 


0 


200 0 


0 


200 


0 0 


1 


1,600 


8 8 


1,000 0 


0 


800 0 


0 


200 


0 0 


1 


1,000 


0 0 


800 0 


0 






640 


0 0 




200 


0 0 


200 0 


0 






200 


0 0 


5 


100 


0 0 


100 0 


0 


- 




60 


0 o 


3 


318 


7 9 


200 0 


0 






200 


0 0 


5 


1,000 


0 0 


700 0 


0 


560 0 


0 


140 


0 0 




511 


7 8 


500 0 


0 


.. 




100 


0 0 


1 


500 


0 0 


500 0 








300 


0 0 




400 


0 0 


250 0 


0 






250 


0 0 


5 


123 


0 0 


100 0 


0 


80 0 


0 


20 


0 0 




312 


0 0 


200 0 


0 






160 


0 0 


4 


4,000 


0 0 


4,000 0 


0 


4,000 0 


0 


500 


0 0 


1 


100 


0 0 


100 0 


0 






100 


0 0 




55,377 15 8 


34,400 0 


0 


18,150 0 


0 


12,610 


0 0 




1,834 


2 0 


1,200 0 


0 






720 


0 0 


3 


6,000 


0 0 


5,000 0 


0 






' 1,000 


0 0 


2 


140 


0 0 


100 0 


0 






100 


0 0 




200 




150 0 


0 






150 






2,000 


n o 


1,500 0 


0 






300 


0 0 






0 0 


500 0 


0 








0 0 




1,000 


0 o 


600 0 


0 






240 


0 0 


2 


300 


0 0 


200 0 


0 


120 0 


0 


80 


0 0 




100 


0 0 


100 0 


0 






100 


0 0 








300 0 


0 










5 


400 


0 0 


400 0 


0 






160 


0 0 


2 


105 


0 0 


100 0 


0 






100 




5 


300 


0 0 


300 0 


0 






240 


0 0 


4 


5,000 


0 0 


3,500 0 


0 






3,500 


0 0 


7 






300 0 


0 






180 


0 0 


3 




0 0 


200 0 


o 






120 


0 0 


3 


1,000 


0 0 


500 0 


0 






100 








0 0 


700 0 


0 


700 0 














5,000 0 


0 


3,000 0 


0 


2,000 


0 0 








300 0 








300 


0 0 


5 






800 0 


0 


300 0 




500 


0 0 






0 0 


300 0 


0 




- 


120 


0 0 


2 


1,377 


0 0 


900 0 


0 






360 


0 0 


2 


300 


0 0 


300 0 


0 






300 


0 0 


5 






700 0 


0 


700 0 




— 










100 0 


0 






100 


0 0 


5 


300 


0 0 


300 0 


0 






60 


0 0 


1 






8,000 0 


0 


1,200 0 


0 


4,500 


0 0 








1,000 0 


0 


400 0 


0 


600 


0 0 


3 




0 0 


100 0 


0 






100 


0 0 


5 


740 


0 0 


400 0 


0 








0 0 


5 


1,200 


0 0 


1,200 0 


0 
















100 0 


0 


100 0 








— 


541 


15 0 


250 0 


0 






250 


0 0 


5 




0 0 


2,000 0 


0 








0 0 




639 


0 0 


450 0 


0 






90 


0 0 




1,248 


0 0 


400 0 


0 












71,586 


15 2 


38,250 0 


0 


6,560 0 


0 


19,190 


0 0 




1,531 


16 8 


1,500 0 


0 






1,500 


0 0 


5 






700 C 


0 






700 








0 0 


700 C 


0 






560 


0 0 








450 C 


0 








0 0 




2,288 


11 6 


1,500 0 


0 






1,200 


0 0 


4 


6,131 


8 2 


4,850 0 


0 


- ' ■ 


4,320 


0 0 


~ 
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112 IRELAND APPENDIX TO TWENTIETH REPORT 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanotioned. 


Amount 
cancelled or 
relinquished . 


•Amount 


No.mf 








£ 


.1. 


d 


£ 


*. 


,1. 


£ 




d. 


£ 


Jt, 


d. 




Longford — cant 


Ard.gh cont. 


Brought forward 


6,131 


8 


2 


4,850 


0 


0 


- 






4,320 


0 


0 






John Fleming 


296 




6 


150 


0 


0 


- 






90 


0 


0 








Frances Edgeworth 


137 


10 


0 


100 


o 


0 








100 


o 


0 








Earl of Longford 


1,450 


0 


0 


1,000 


0 


0 








1,000 


0 


0 








Samuel VV. Blackall 


' 150 


0 


0 


150 




0 








150 


0 










ltichard W. Bond - 


541 


0 


0 


500 


0 


o 








300 


0 










Earl of Longford 


1,250 


0 


0 


1,000 


0 


0 








600 


o 


0 








Thomas I-ofroy 


3,250 


0 


0 


2,450 


0 


0 








1,470 


0 


0 








Anthony Lcfroy 


509 


17 


7 


550 


0 


0 








220 


0 


0 








Samuel VV. Blackall 


100 


0 


0 


100 




o 








100 












Richard M. O’Ferrall and 1 
Elizabeth Cosby - f 


1,200 


0 


0 


1,000 


0 


0 


- - 






600 


0 


0 


3 






Samuel VV'. Blackall 


200 


0 


0 


200 


0 


0 








200 


0 


o 








Ditto - - 


400 

250 


0 


0 

0 


J- 650 


0 


0 


- - 






590 


0 


0 


3 






Charles S. Edgeworth 


100 


0 


0 


100 


0 


0 


- 






20 


0 


0 


1 






Thomas Lcfroy 


200 


0 




200 


0 


0 


- 






40 


0 


0 


1 




Granard 


Charles Fox 


904 


0 


0 


800 


0 


0 








640 


0 










William S. Ball 


300 


0 


0 


250 


0 


0 








150 


0 


0 


3 






Ditto 


300 


0 


0 


300 


0 


0 








300 


0 


0 


5 






John L. O'Ferrall 


98.3 


3 


4 


950 


0. 


0 








950 


0 


0 


5 






Henry M. Bond 


500 


0 


0 


400 


o 


0 








400 


0 


0 


s 






Thomas N. Edgeworth 


588 


18 


0 


500 


0 


0 








500 


0 


0 


5 






Wray l’alliser 




18 




500 


0 


0 


- 






500 


0 


0 


s 






James Auchmuty 


150 


0 


0 


150 


0 


0 


- 






150 


0 


0 


5 






William S. Ball 


200 


0 


0 


200 


0 


0 


- 






120 


0 


0 


3 






Mark W. Daly 


224 


0 


0 


200 


0 


0 








200 


0 


0 


5 






Edward M‘Evoy 


249 


9 


7 


200 


0 


0 








40 


0 


0 


1 






Wray Palliser - 


395 


19 


6 


350 


o 


0 








210 


0 


0 


3 




Longford 


1 homas Gregory, jun. 


200 


0 


0 


150 


0 


0 


120 




0 


30 


0 


o 


1 






'Willoughby Bund 


1,000 


0 


0 


500 


0 


0 








200 


o 


0 


2 






Sir Robert II. Gunning 


500 


0 


0 


250 


o 




- 








0 


0 








Thomas Marshall 


1,149 


0 


0 














160 












William Fleming 


676 


9 


0 


500 


0 




- 






100 


0 


0 


1 




Rathcline 


William Ledwith - 


884 


0 


0 




0 


(1 


- 






120 


0 


0 








William Lewis 


418 


0 


0 


250 












250 


0 


0 


5 






Catherine and L. L. B. Fox 


300 




0 














40 






1 




Slirule - 


Frederick T. Jessop 


1,780 


0 


0 


1,700 


0 










1,700 


o 


0 


5 






Lawrence II. IC. Harman - 


6,000 


0 


0 


6,000 






- 






2,500 


0 


0 


5 






Dilto 


1,088 


15 


10 


800 












640 


0 


0 


4 






James Tower 


218 


0 


0 


onn 




1) 


120 


0 


0 


80 


0 


0 


2 






Richard I\ O' Reilly 


8G6 


0 


0 


300 


0 










60 


0 


0 


1 






Ditto 


50(1 




















0 




2 




Moydow 


Henry M. Bond 


150 


0 


0 


150 






- 






90 


0 


0 


3 






Hugh Morrow 


272 






250 












250 


0 


0 


5 






James Twaddle 


100 


0 


0 


100 


0 


0 


~ 






- 






- 






Gross Total - £ 


38,532 


19 




31,050 


0 


0 


240 


0 


0 


20,230 


0 


0 


~ 


Louth 


Ardeo 


John Woolsey 


130 


0 


0 


100 


n 




100 


0 


0 














John M'Clintoek 


1,703 


0 








n 








550 


0 




5 






Sir Frederick G. Foster 


882 


0 




























John M'Clintoek 


1,398 


0 


o 








_ 




_ 






0 


5 






Alexander Henry 


1,380 


6 




son 












100 


0 


0 


1 




Drogheda 


Charles Miller 


























5 




Dundalk, Lower 


Thomas Fortescuc 


9,324 


0 


0 


3,000 


0 


0 


850 


0 


0 


1,500 


0 


0 


3 






Skelton - - j 










o 




- 




* 








5 






Edward Tipping 


884 


4 


-I 








. 






320 


0 


0 


4 






Ditto 




















80 


0 




2 






Charlotte Brush 


347 


9 


10 








. 






100 


0 


0 


5 






James Tipping 


507 


10 


3 








_ 






60 


0 


0 


1 




Dundalk, Upper 
















_ 








0 


0 


3 




Earl of Roden 


1,200 












_ 






400 


o 


0 


2 




Fernurd - 


1 homas Fortescuc 


















m 




0 


0 


1 




George H. Pent! and 


733 


15 










_ 






500 


0 


0 


5 






Allan 0 B. Bellingham 


2,600 


0 


0 


2,000 






800 


0 


0 


1,200 


0 


0 


3 






Ditto 






















0 


0 








Sir Allan E. Bellingham - 














_ 








0 


0 


6 






William D. Dclap 


1,024 


0 


0 


1,000 


0 










200 


0 


0 


1 






Viscount Massareene 


1,329 


7 




750 






. 






750 


0 


0 


























100 












to William M. Bcresford / 








100 


0 


0 


- 










5 






Joseph I' 1 . Lenthloy 


199 












100 






_ 












Viscount Massareene 


750 
















750 


0 


0 


A 






Allan, O’ 15. Bellingham 
Henry Smytho 


1,000 


0 










_ 






400 


0 


0 


2 




Louth - 


1,011 


10 


0 














400 


0 


0 






I homas Fortoscuo 


1,336 




o 








_ 






1,200 


0 


0 








Ditto 


700 


0 


o 












o 


370 


0 


0 


5 






Ditto 


850 


0 


0 


850 


0 


0 


- 






850 


0 


0 


5 






Gross Totul - £ 


59,025 


15 


7 


24,850 


0 




1,880 


0 


0 


15,340 


0 


0 


- 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



(B.) .Schedule showing the Proprietors who have applied for and obtained Loans, &c .—continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


cancelled or 
relinquished. 


Amount 


ments 








£ 


s. 


d. 


£ 


x 


J. 




r 




£ 




d. 




Meath 


Duleek, Lower - 


Frederick Hamilton 


600 


0 


0 


500 


0 


















Dunboync 


Charles Hamilton - 


400 


0 


0 


400 


0 


0 






_ 


320 


n 


0 






II) tunas .1. Hamilton 


200 


0 




























Thomas IX. Thompson 


1,559 


0 


0 


1,000 


o 


0 






_ 


1,000 






5 






Ditto 


1,367 


0 


0 


1,000 


o 


0 






_ 














Kobert Cl. Wade 


7,297 


9 




4,000 


0 


0 




















Thomas E. Battersby 


120 


0 


0 


100 


0 


0 


_ 






100 






5 






Patrick J. Kearney 


1,032 


19 


3 


500 
























James L. W. Napcr 


2,000 


0 


0 


2,000 


0 


0 








4no 












Robert C. Wade 


2,000 


0 


0 


1,000 


o 


0 






. 


GOO 


0 




<3 




Kells, Lower - 


Anthony S. Hussey 


2,065 


2 




1,500 




0 








1,200 












William J. A. Shaw 


400 


0 


0 


350 


0 


0 


. 










5 






Sir Ralph Howard 


4,466 


.6 


0 


2,000 




0 




















William J. A. Shaw 


270 


0 


o 


250 


0 


0 














5 






Anthony S. I-Iussey 


300 


0 


0 


300 


0 


0 








300 




0 








Sir Henry Morcdyth 


600 


0 


0 


400 


0 


0 





















Kells, Upper, - 


James L. W. Napcr 


3,360 


11 


6 


3,000 


0 


0 








3,000 










Edward A. Stopford 


300 


o 


o 


150 


0 


0 








90 


0 


0 


3 






llichard Rothwell 


300 


0 


0 


300 




0 




















Marquis of Headford 


7,300 


0 


0 


3,000 


0 


0 


3,000 


0 


















Tankcvville W. Chamberlain 


550 


0 


0 


500 

200 


0 


0 






100 

160 


0 


0 


1 








Thompson - - J 


100 






















100 






C. Wade - - - / 


















0 










William Martley 


200 


o 


0 


150 


0 


0 








150 


0 


0 


r, 






Alexander Montgomery 


790 




o 


750 


0 


0 


- 






450 


0 


0 


3 






Richard P. O’Reilly 


1,391 


12 




600 


0 


0 








120 


0 


0 


1 




Morgallion 


Edward Bligh 


582 


0 


0 


500 


0 


0 








200 




0 






Moyienratli, Lower 


Robert Fowler 


3,312 


0 


0 


3,000 


0 


0 


1,000 


0 


0 


2,000 


0 


0 


4 






Ditto 




0 


0 


1,000 


0 


0 








800 


0 


0 






Navan, Lower - 
Navan, Upper - 


Richard Rothwell 


200 


0 




200 




0 


200 


0 


0 




0 


0 






Charles I’. Leslie 


6,597 


0 


0 


5,700 


0 


0 








5,700 


0 


0 


12 






Robert Thompson 


1,000 


0 


0 


500 


0 










300 


U) 


0 






liatoath 


Richard Rothwell 


300 


0 


0 


300 


0 


0 


300 


0 


0 


60 


o 


0 


1 






Andrew Rorlce 


115 


4 


.0 


100 


0 


0 


SO 


0 


0 


20 


0 


0 


l 




Skrcen 


Lord Dunsaney 


3,850 


0 


0 


2,000 


0 


0 


1,600 


0 


0 


400 


0 


0 


1 






Earl of Mayo 


1,400 


0 




500 


0 


0 








100 


0 


0 


1 






Leonard Cornwall 


350 


0 


0 


300 


0 


0 








60 


0 


0 


1 




Slane, Lower - 


Edward M. Hamilton 


100 


0 


0 


100 


0 


0 








100 


0 


0 


5 






Matthew Brinkley - 


954 


0 


0 


400 




0 








400 


0 


0 


5 






John N. Blake 


2,214 


13 


7 


1,000 


0 


0 








1,000 




0 


5 






Thomas Rutherford 


760 


0 


0 


300 


0 


0 


- 




- 


300 


0 


0 


5 






Ditto 


352 


0 


0 


350 


0 


0 








210 


o 


0 


3 






Matthew Brinkley 


400 


0 


0 


400 


0 


0 








240 


0 


0 


3 






Thomas Rutherford 


250 


0 


0 


250 


0 










150 


0 


0 


3 




Slane, Upper - 


William IC. Granger 


312 


o 


0 


200 


0 


0 






- 


160 


0 


0 


4 








528 


0 




300 


0 


0 








180 




0 


3 






Sir St. Vincent K. II. Whit- \ 
shed - - J 


1,325 


0 


0 


900 


0 


0 








360 


0 


0 


2 






Gross Total - £ 


85,913 


6 


5 


42,550 


0 


0 


6,780 


0 


0 


27,250 


0 


0 


— 


Westmeath . 


Clonlonnn 




571 


17 


6 


300 


0 


0 








180 


0 


0 


3 






John Longwortli 


505 


1 


7 


500 


0 


0 


- 




- 


100 


0 


0 


1 




Brawny 


Francis Longwortli 


1,045 


12 


2 


300 


0 


0 


- 




- 








1 








3,000 




0 


1,000 




0 










0 


0 






Corkaree 


William J. Levinge 


1,494 


0 


0 


1,450 


0 


0 






0 


870 


0 


0 


3 








800 




0 


800 


0 


0 










0 


0 








James W. M. Berry 


800 


0 


0 


700 


0 


0 








420 


0 


0 








Edward Daly 


450 


0 


0 


300 


0 


0 


- 








0 




1 




Delvin 




2,000 


0 


0 


1,500 


0 


0 




















Hercules Robinson 


600 


0 


0 


200 


0 


0 








40 


0 




1 








766 


0 


0 


500 


0 


0 






















150 


0 


0 


150 


0 


0 










0 




2 




Farbill 




1,000 


0 


0 


400 


0 


0 


400 


0 


0 


— 






— 






Earl of Longford - 


650 


0 


0 


500 


0 


0 










0 




5 








1,800 


0 


0 




























1,100 


0 


0 


1,000 


0 


0 














3 




Fartullagh 


Henry Pilkington 


222 


17 


11 


200 


0 


0 


120 


0 


0 


80 


0 


0 


2 








































679 


0 


0 


650 


0 


0 


- 


















William P. Urquhart 


2,950 


0 


0 


1,000 


0 










400 




0 








Earl of Longford 


730 


0 


0 


400 


0 












o 












550 


0 


0 


500 






- 




- 














Samuel A. Roynell 


405 


0 


0 


400 


0 


c 


- 




- 












Kilkenny West - 


St. George Gray 


430 


15 


0 






o 


" 






1,200 














4,403 


0 


0 
























William H. Daniel 


600 


0 


0 


500 


0 
























657 


0 


0 


600 


0 












0 


o 


3 








150 


0 


0 


100 






















Moyasliel and 1 




365 


0 


0 


200 


0 












0 




4 




Magheradernon J 




226 


14 


7 


200 


















3 




Moycashel 


Sir Richard Levinge 


2,874 


0 


0 


1,500 






' 










0 






Carried forward £ 


34,174 


4 


3 


19,150 


0 


0 


2,360 


0 


0 


11,280 


5 


0 


- 



P 8 
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IRELAND APPENDIX TO TWENTIETH REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, fkc.— continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


No. of 
Instal- 
ments 
issued. 








■£ 


a. tl. 


£ 


s. tl. 


£ 


s. 


tl. 










Brought forward 


34,174 


4 3 


19,150 


0 0 


2,360 


0 


0 


1 1,280 5 0 






Moy cashel — amt. 


Godfrey Lcvingo 


411 


11 I 


400 


0 0 


HO 


0 


0 


320 0 0 


4 






Sir William E. Lecxon 




0 0 


1,000 


0 0 




0 


0 


400 0 0 


Cl 






Charles Vignoles 


250 


0 0 


100 


0 0 








40 0 0 


0 






John L. Cuppaidge 


200 


0 0 


200 


0 0 








80 0 0 


0 




Moygoish 


Joseph F. Lcathley 




4 3 












280 0 0 


2 






John Lcntnignc 








0 0 








200 0 0 








Ditto 




0 0 


300 


0 0 








300 0 0 








Charles Hamilton 


371 


6 0 


300 


0 0 








300 0 0 








Henry Pakenham 


300 


0 0 


300 


0 0 








240 0 0 


4 






Gross Total 


43,140 


13 11 


22,050 


0 0 


3,040 


0 


0 


13,440 0 0 


- 


Dublin 


Balrothery, East 


St. John Butler 


1,233 


0 0 


500 


0 0 








200 0 0 








George Macartney 


850 


0 0 


300 


0 0 








240 0 0 


4 






Thomas Deelcy 


150 


0 0 


100 


0 0 








100 0 0 








Sir Compton Domvilc 


C03 


5 1 


150 


0 0 








150 0 0 








Robert Maxwell 


450 


3 8 


200 










140 0 0 








Earl of Hoivtb 


1,000 


0 0 


1,000 


0 0 








1 ,000 0 0 








Sir Compton Domvilo 


377 


9 6 


200 


0 0 








200 0 0 


5 






George Farran 


150 


0 0 


150 


0 0 








120 0 0 








Robert It. Cruise 


230 


0 0 


200 


0 0 








40 0 0 








Sir Compton Domvile 


150 


0 0 


150 


0 0 








150 0 0 








Ditto 


230 


0 0 


200 


0 0 








120 0 0 








James M‘Owon 


200 


0 0 




0 0 


- 












Castleknock 


Henry White 


9,400 


0 0 


1,000 


0 0 








000 0 0 






Nethercross 


Sir Thomas Staples 


600 


0 0 


300 


0 0 
















John T. Armstrong 


200 


0 0 


100 


0 0 


- 






60 0 0 


3 






Edward Ennis 


170 


0 0 


100 


0 0 








100 0 0 








John T. Armstrong 


150 


0 0 


100 


0 0 








60 0 0 






Newcastle 


John L. Arabia 


3,200 


0 0 


1,000 


0 0 








200 0 0 








Miclmel Eyncli 


500 


0 0 


500 


0 0 








300 0 0 


5 






Andrew Reid 


1,440 


0 0 


800 


0 0 


480 


0 


0 


320 0 0 








George Farran 


200 


0 0 


100 


0 0 








100 0 0 


5 






John J. Vcrschoylu 


600 


0 0 


500 


0 0 


. 














Henry Purdon 


470 


0 0 


4.50 


0 0 


- 






180 0 0 


2 






Michael Konnv 


400 


0 0 


400 


0 0 


400 


0 


0 











John J. Versclioylc 


200 


0 0 


200 


0 0 








160 0 0 


4 






Sir Robert Shaw 


300 


0 0 


100 


0 0 








60 0 0 


3 






Emily Vesey 


517 


0 0 


500 


0 0 


234 


1 


q 


































Hospital - - j 










‘ 




' 








Rathdown 


Christopher Fitzsimon 


900 


0 0 


6'00 


0 0 


- 






600 0 0 


5 






Frederick Shaw 


78 6 


11 0 


450 


0 0 


- 






180 0 0 


2 






David C. T .a Touche 


201 


0 0 


900 


0 0 










5 






John H. Dunne 


2,050 


0 0 


500 










100 0 0 


1 






Christopher Fitzsimon 


750 


0 0 


550 


o n 








440 0 0 


4 




Uppcrcross 


John Lentaignc 


1,000 


0 0 


800 




300 


0 


0 


480 0 0 


3 






Ponsonhy Slmw 


514 


19 0 


300 










300 0 0 


5 






Ditto 


300 






0 \) 








































Whitshod - -J 








0 0 










4 






Ditto - 


163 


0 0 


150 


0 0 






- 


30 0 0 


1 






Gross Total - £ 


33,756 


7 3 


14,549 


0 0 


1,414 11 2 


9,492 8 10 


- 


Kildare 


Carbury 


K. A. Ruthven 














f) 










Viscount Harherton 


















4 






Earl of Mi 11 town 


5,143 










n 












Edward Wolstenholmc 


1,734 






















Eliot Warburton 


100 




















Ikeathy and 


Sir J. William Ilort 


















5 




Ougliteranny. 


lliomas W. Browne 


















1 




Kilkea and M oone 


Philip. Doyne 


857 
















1 






Matthew i). Thomas 




n 














1 






Thomas C. Wakefield, jun. - 








o 0 
















Naas, North 


Lady Geary and Nicholas'! 


729 


5 8 


500 


0 0 


. 






400 0 0 


4 






Ditto ... 


100 














20 0 0 


1 






Ditto - - 


400 














70 0 0 






Naas, South 


John La louche 


1,342 
















5 






John Hickey 


1,000 














320 0 0 


2 






William Buttv 


259 




O on 












2 






George Cockburn 


526 














300 0 0 


3 






John La Touclic 


622 














120 0 0 


1 






George W. West 


294 


13 3 












160 0 0 


4 






Richard Doyne 


301) 














60 0 0 






Narragh and 


John I.a Touoho - - 


877 
















5 




Reban, East. 


John Bonham 


450 














450 0 0 


S 






M. C. Cramer Roberts 


2,400 


0 0 












200 0 0 


1 






John Bonham 


432 


0 0 












1 60 0 0 








Ditto - - - 






















OITally, East 


Viscount XIarberton 


1,270 




800 


0 0 


160 


0 


0 


640 0 0 


4 . 






Carried forward £ 


28,983 


10 5 


16,500 


0 0 


1,410 


0 


0 


7,680 0 0 


-j 



Date of 
last Issue, 



14Ju' y 1849 ' 
II April 1851 
10 Dee, 

10 July * 

2 May 1840 
13 Nov, n 
HJan. 1851. 
1 Sept, n 



10 March 1848. 

16 May 1849, 
30 „ 1848. 

21 July „ 
16 April 1851. 
16 Nov. 1849. 
29 Jan, 1851, 
IS Nov. 1850. 
14 March „ 
14 April 1851. 
7 May _ 
13 Oct. „ 
12 April „ 
23 July 1849. 

1 1 May 1849. 

12 July 1848. 
1 May „ 

6 Feb. 1S49. 
20 May 1848, 



19 



1851 



29 April 1851. 
12 March „ 

7 Aug. „ 
24 Nov. „ 
IS March IS49. 



31 Oct. 1851. 
9 Aug. » 



1 May 1849. 
19 Jan. 1848. 

4 March 

11 Oct. 1849. 
23 May 1851- 
23 Aug. 1850. 

6 Sept. » 

26 Sept. 1850. 
29 Nov. ■> 
28 Oct, - 
23 July 
17 May - 
10 March n 
13 Oct 1" 
22 Aug. 1 

3 Sept 1 

4 July 
15 Dec. i 

2 Aug. 

1 2 April 18ol- 

3 Sept •' 



, 1849. 



. 1851. 
:. 1848. 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



1G,500 0 o 



Salt, North 
Salt, South 



Ditto 

I Marquis of Drogheda 
Ditto 

William Bellingham 
Ditto 
Ditto 

Villiam S. Brood 
George R. Keogh - 
Smyth W. Fox 
Rielmrd B. Falliser - 
| Arthur B. Cane 

Gross Total 



Cooles town 

Eglish 

Garrycastle 



- £ 



| William T. Briscoe - 
arry Fox - 
Robert S. Drought 
Elizabeth Morris 
Andrew \V. Gamble 
ncis H. M. Biddulpli 
I Thomas Bernard 
Henry White 
Ditto 

| Charles B. Baldwin 
William 1-1. Darby 
Thomas Sadleir 
Ralph Coote 
Barry Fox 

John O’Brien and Anna ^ 
Maria E. O’Brien - J 
Ditto 

Johnston Stoney 

Wiilinin Minchin 
Edward Synge 
Thomas Spunner 
Sandl'ord Calmer 
Michael Egan 
John Evans 
Jonathan T. Abbott - 
Joseph J. Walker 
Henry Smith 
Henry Brittle 
Win. P. H. Vaughan 
Sandford Palmer 
Joseph II. Wybrants 
Sir Thomas Esmonde 
William II. Carter - 
Robert Cassidy 
Charles Holmes 
William B. Fry - 
Francis E. Mooney 
James P. Holmes - 
Henry King 

Robert Lauder 
Ilarry P. L’Estrange 
Garrett O’ Moore 
Thomas Mulock 
James F. Armstrong 
Francis Longworth 
Earl of Digby 
Ditlo 

John W. Tavieton - 
Earl of Digby 
Ditto 
Ditto 

Thomas Seymour 
Robert R. Morgan - 



Frederick F. Trench 
Thomas Kelly 
Ditto 

Christopher St. George 
Sir Anthony Weldon 
Thomas Kelly 
George W. Grogan 
Thomas Kelly 
Ditto 

Thomas II. Pope 
Michael Dunne 

Carried forward £ I 



650 0 
100 0 
500 0 
2,600 0 



390 0 0 | 
200 0 



26,300 0 0 



S May 18-19. 
I IS Nov. 1850. 
28 April 1851. 
' 5 Sept. „ 

I 16 May 



24 



15,750 0 0 



300 0 O 



1850. 



30 Jan. 1850. 
I 16 May 
8 July 



20 June 1849. 

7 July 1848. 
3 April 1849. 

1 March „ 

6 June 1850. 
5 Aug. „ 

8 „ 1851. 

I 21 April 1849. 

I 10 Dec. 1850. 

2 Sept. 184S. 

9 Oet. 1851. 
:4 Aug. 1848. 

I 13 July 






1850. 



12 July 1848 
5 Nov. 1850. 
1 Julv 1849. 



1 March 
6 June 
19 Aug. II 



10 May 18-19. 
26 Oct. 1848. 
18 April 1849. 

| 10 Oet. „ 

7 March 1848. 

14 June 1850. 

14 Sept. „ 

15 Aug. 1849. 

14 April 1851. 

15 Aug. „ 

2 May „ 

I 17 June 1848. 
28 Aug. 1850. 
9 Nov. 1849. 
5 July „ 



11 Jan. 1850. 
17 April 1848. 

7 June 1849 . 
15 July 1850. 



1,910 0 0 — 
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IRELAND -.—APPENDIX 


TO TWENTIETH REPORT 










(B.) Schedule showing the Proprietors who have applied for and obtained Loans, 


&c. — continued. 






















t 










— 


County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 


cancelled or 
relinquished. 


Amount 

issued. 




Instal- 

issued. 


Date of 
last Issue. 








£ 


s. 


ll. 


£ 


i. 


ll. 


£ J. ll. 


£ 




d. 










Brought forward 


2,984 


7 


0 


2,250 


0 


0 


- 


1,910 


0 


0 






Queen’s — cont. 


Ballyadoim — coni. 


Michael Dunne 








400 


0 


0 




150 


0 


0 


1 




Clnndonagh 


Snrgcant Pratt 








100 
















I-Ionry White 










0 








0 










John W. Fite Patrick 








500 


0 


0 


. 


500 


0 


0 


5 








Hubert IT. Stnbber 










0 






2,500 


0 


0 


5 








Barker Thacker 




0 




500 




0 




100 


0 


0 


1 








Robert White 




5 






0 






400 


0 


0 










Joseph Thaelcer 


80!) 




9 




0 






500 


0 


0 




1 „ 






John W. FitzPatrick 








500 


0 






500 


0 


0 


3 






Ditto - - - 


250 


0 


0 


250 


0 


0 




250 


0 


0 


5 








Henry White 


.too 


0 


0 


300 


0 


0 




300 


0 


0 


5 








Robert II. Stnbber 


900 


3 


6 


800 


0 


0 




160 


0 


0 


1 








John W. Fite Patrick 








1,000 




0 




600 


0 




3 








Ladv II. E. W. Warncford - 


1,000 


0 


0 


500 


0 


0 




400 


0 


0 


4 








Ditto ... 


500 


0 


0 


400 


0 


0 


— 









— 


_ 






Robert R. I’islier 


221 


7 


6 


200 


0 


0 




40 


0 


0 


1 








Robert R. Palmer 


789 




6 


650 


0 


0 
















Clnrmallngh 


Robert Fite Gerald 


1,111 


14 


0 


1,000 


0 


0 


600 0 0 


160 


0 


0 


2 


25 Oct. 1848. 




Richard W. Fite Patrick - 


762 




0 


500 


0 


0 




500 


0 


0 


5 








John W. FitzPatrick 


789 


13 


4 


500 


0 


0 




500 


0 


0 


5 


25 April „ 








260 


0 


0 


200 


0 


0 




80 


0 












Richard W. FitzPatrick 


100 


0 


0 


100 


0 


0 




80 


0 


0. 


4 


26 Nov. 1849, 






John W. FitzPatrick 


2110 


13 


1 


200 


0 


0 




200 


0 


0 


s 


19 July 1851. 




Cullenagh 


Viscount De Vesci 


16,154 


17 


11 


6,000 


0 


0 




2,000 


0 


0 


4 


13 June 1850, 




Charles W. Doyne 


1,400 




0 


800 


0 


0 


- 


480 


0 


0 


3 


25 Jan. 1851. 






William C. Cooper 


1,200 


0 


0 


800 




0 




800 


0 


0 


5 


21 Aug. 1850. 






Lewis Moore - 


1,000 






500 




0 




500 






5 


1 Sept. 1849. 






William W. FitzGerald 


100 




0 


100 


0 


0 


40 0 0 


60 


0 


0 


3 


21 Nov. 1848. 






William Brvan 


500 


0 


0 


200 


0 


0 


- 


40 


0 


0 


1 


4 May „ 






Richard Trench 


986 


0 


0 


200 


0 


0 


... 


120 


0 


0 


3 


1 Aug. 1850. 






Lewis Moore 


200 


0 


0 


2(X) 


0 






200 


0 


0 


5 


5 Feb. „ 






John Watson 


2,179 


14 


s 


1 ,000 


0 


0 




600 


0 


0 


3 


26 July 1851. 






Lewis Moore 


200 




0 




0 


0 




200 


0 


0 


5 


12 Oct 185a 




Maryborough, E. 


Matthew S. Cnssan 


270 


0 


0 


200 


0 


0 




200 


0 


0 


5 


19 Nov. 1849. 




Ditto - 


1,200 


0 


0 


500 


0 


() 




300 


0 


0 


3 


13 Sept. 1851. 








769 


0 




500 


0 


0 




300 


0 


0 


3 


18 July „ 






Henry D. Carden 


1,493 


14 




1 ,000 


0 


0 


... 


200 


0 


0 


1 


27 Aug. „ 




Maryborough, VV. 


Sir Charles II. Coote 


10,105 


10 


2 


9,600 


0 


0 


5,500 0 0 


4,000 


0 


0 


8 


28 Sept. 1849. 




Sir George Parker and others 


200 


0 


0 


150 


0 


0 




120 


0 


0 


4 


20 June „ 






William Mullinll 


100 


0 


0 


100 


0 






100 






5 


20 „ „ 
14 April 1851. 




Portnahincli 


ITenrv Trench 


422 


0 




400 


0 


() 


- 


400 


0 


0 


5 






Robert M. AUoway 


200 


0 


0 


150 


0 


0 


90 0 0 


60 


0 


0 


2 








William Betty 


450 


0 




300 




0 


... 


180 




0 


3 








George Adair 


1,000 


0 


0 


900 








900 


0 


0 


5 


24 Nov. 1851. 






Ditto - 


566 


10 


0 


600 


0 


0 




200 


0 


0 




16 July „ 






Ditto - - - 


100 


0 


0 






(> 


















Slievemargy 


Henry Thomas 


400 


0 


0 


400 


0 


0 


- 


400 


0 


0 


5 








600 


0 


0 


600 














5 


19 July 1850. 






John H. Lecky and Martha! 


550 


0 


0 


300 


0 


0 




300 


0 


0 


5 


22 May 1849. 






William C. Cooper 


0 nnn 


0 








n 




1 Hurt 






6 


1 Feb. 1850. 






Samuel Edge 


792 


1 


















5 


16 March 1849. 






Michael I-Iackett 


780 


0 


0 
















5 














f) 
















5 


2 Aug. 1849. 






Charles Putlaml, jun. 


1,778 


10 
















0 


5 


13 Dec. „ 






Mary Stapleton, Sarah 1 


600 


0 


0 


300 


0 




. . . 


330 


0 


0 


5 


13 Aug. 1850. 






Peter Gale ... 




(t 


0 


600 














S 


25 April 1851. 






Thomas Hovenden 


047 


0 


















1 


1 June 1850. 






Charles Putland, jun. 


350 










0 










5 


19. Nov. „ 






Samuel Edge 


2,995 


10 


() 












0 


5 


4 „ * 851. 






William C. Cooper 


250 




0 






, 






0 


0 




23 June » 






John Edge ... 


1,000 


n 












80 


0 


0 


1 


5 April » 






Charles Putland, jun. 




















1 






Stradbally 


Sir Hunt J. Walsh 






















5 






John \V. FitzPatrick 


600 
















0 


0 


4 


30 April 1830. 






Richard S. Lendbeater 






















— 


6 July 1S«- 






Thomas P. Cosby 


862 


















0 


5 






John W. FitzPatrick 






















— 


— 






Sir Hunt J. Walsh 


1,000 














480 


0 


0 


4 


24 Oet. 1S51- 






Ditto ... 


355 


19 




350 












0 


5 




Tiunnhineh 


Marquis of Drogheda 


4,750 
















0 


2 








Susan Cronsdailc 
William S. Sandes 


942 

2,583 


17 


3 

10 


500 








600 


0 


0 


2 


IS June 1851. 






Lord Sidney G. Osborne 














150 0 0 














Upperwoods 


Thomas St. John 


















0 


5 








"William Hamilton 


1,439 


19 














0 


0 










Joseph Versehoyle 


4,075 


19 


p 








1,500 0 0 


















992 












600 






. 


16 June 1849' 






Hamilton FitzGerald - J 


1 






0 


0 








5 






William S. Trench 


2,848 


7 


t) 






n 






0 


0 


5 








William S. King 


599 


6 


0 






0 




300 


0 


0 




30 Oct 18W- 






Edward S. Pirn 


455 




ft 














0 








Samuel J. Morton 


1,035 


0 


0 


700 






. . - 


140 


0 


0 




l&pU 






Gross Total - £ 


118,712 


10 




59,750 




0. 




34,990 


0 


0 


— 












= 


== 






= 


= 


=7 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c continued. 



— 






' 












.... 








— 


— 






County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


cancelled or 
relinquished. 






s 


Date of 
last Issue. 








£ 




d. 


£ 




d. 






J. 




, 








■fticHOW 


Ark low - 




315 


10 


0 


200 


0 


0 






200 


0 


o 


5 






Robert Heath 


1!)1 




7 


150 




0 










c. 


o 










Joseph I’im ... 


325 




0 


200 
















o 


J 








Robert C. Wade and others - 


1,198 


0 


0 


100 


0 


0 








100 


0 


o 


5 








Ditto • . - 


2,392 


19 


4 


2,300 


0 


0 












0 


5 








Edward S. Baylv 




0 


0 




0 


0 


60 










0 


o 








Earl ol Wicklow 


1,128 


0 


0 


700 


0 


0 








700 


0 


0 


5 


17 April 1851. 










0 


0 


1,700 


0 


0 












0 




17 „ „ 






Ditto ... 








1,300 


0 


0 






















Robert <J. Wade and others - 


1,000 


0 


0 


1,000 


0 


o 




















Baliinacor, North 


David C. La Touclie 


5,000 


0 


0 




0 
























William Beresl'ord 


330 


0 


0 


150 


0 


o 






_ 
















William M. Patten 


511 


0 


0 


250 


0 


0 














5 








John Parnell ... 


523 


1 


3 


300 


0 


n 




















Ballinacor, South 


William Ileresford - 


2S0 

1,908 


0 


0 


200 


0 


0 








160 


0 


0 


4 


8 „ 1850. 














0 
















24 Aug. 1848. 






William Kirkpatrick } 

George Kirkpatrick -J 


320 


0 


0 


200 


0 


0 








80 


0 


0 


2 


20 Dec. 1850. 




Newcastle 


Henry C. Keogh 


792 


0 


0 


750 


0 


0 


300 


o 


0 


450 


0 


0 


3 










857 


0 


0 


500 


0 


0 






. 


500 


o 




5 








Henry T. Redmond 


200 


0 


0 


200 


0 


0 








200 


0 


0 


5 








John H. Dunne 


1,116 






500 




0 








100 














Arthur Jones 


1,073 


s 


6 


500 


0 


0 








200 


o 












Charles lottcnham - 


500 


0 


0 


500 


0 


0 








400 


0 


0 


4 








John l\ Nuttall 


500 


0 


0 


500 


0 


0 














9 








Henry C. Keogh 


300 


0 


0 


300 


0 


0 








120 


0 












Samuel I-enton 


400 


0 


0 


300 




0 






















Charles J. Tottenham 


108 


0 


0 


100 


0 


0 








20 


o 


o 










Ditto - 


200 


0 


0 


200 


0 


0 








40 


0 


0 




28 „• „ 










o 






0 


0 


— 


















Ratlulown 


Earl of Meath 


1,590 


0 


0 


1,500 


0 


!) 








1,500 




o 


5 








Earl of Hathdownc 


176 


0 


0 


150 


0 


0 








90 


0 


0 


3 








Peter D. La Touche 
Guardians of Viscount J 


732 


8 


0 


700 


0 


0 


150 






560 

1,350 


0 


° 


4 


12 April 1849. 






2,400 






),5oo 














5 


6 „ 1850. 






Viscount Munek 


350 


0 


0 


350 


0 


0 








280 


0 


0 


.{ 








Ditto - - 


220 


0 


0 


200 




0 








160 


0 


0 










Ditto - - 


328 


0 


0 


300 


0 


0 








60 








14 Nov. 1849. 








184 






























Powerscourt - - J 






130 
















0 


5 


9 April 1850. 






Ditto 


2,545 


0 


0 


2,000 


0 


0 








1,601 


0 


0 


4 








John K. Edwards - 


200 


0 


0 




0 


0 










n 












Viscount JVIonelc 




0 


0 


2,000 


0 


0 




















Talbotstmvn, 


Henry Smith 


1,200 


o 


0 


1,200 


0 


0 








1,200 


0 


0 


5 








John T. Armstrong 


500 


0 


0 


SCO 


0 


0 


- 






500 


0 


0 










Joseph P. Tvnte 


137 




9 






0 








100 


0 




5 












0 


0 


700 


0 


0 








240 


0 




2 








Peirce Mahony 


2,183 


19 


2 


1,500 


0 


0 


- 






600 


0 


0 


2 


7 Mor. 1849. 








2,762 


0 








<> 








300 


0 


0 


1 










1,281 


0 


0 




0 


0 


300 


0 


0 
















William J. Armstrong 


300 


0 


0 


150 


0 


0 








60 


0 


0 


2 








Ogle W. Moore 


3,295 


0 


0 


1,000 




0 








400 


0 


0 


2 


12 Aug. 1848. 






William J. Armstrong 


356 


0 
















100 


0 


0 










John T. Armstrong 


500 


0 


0 


500 












5C0 


0 


0 


5 


26 Aug. 1848. 






John M‘ Mahon 


350 


0 


0 














140 


0 


0 








Talbotstown, 


Robert F. Saunders 


600 


0 


0 


600 


0 


0 








600 


0 


0 










Thomas P. Greene 


200 


0 


0 


200 


0 


0 








200 


0 


0 


5 








William W. P. Hume 


2,200 


0 


0 














1,600 


0 


0 










James T. C. Satmders and! 
Augusta S. Saunders -J 


500 


0 


0 


300 


0 


0 








300 


0 


0 


5 


23 April 1850. 






William J. Westbv - 


820 


0 


0 














500 


0 


0 










Joseph P. Tynte 


705 


11 


0 


400 












400 


0 


0 


5 








William Grogan 


150 


0 


















0 


0 


2 








Alexander R. Kirkpatrick - 


800 


0 


0 














400 


0 


0 


4 








William J. Wcstby 


2,950 




0 














1,000 


0 


0 


5 








Benjamin G. Humphry 


508 


0 


0 














120 


0 


0 


2 


5 Nov. 1849 






William J. Westby 


200 




0 














160 


0 




4 








George Readc 


300 


0 


0 






o 






- 


80 


0 


0 


2 


8 Aug. 1850. 






Sir Robert J. Paul 


























3 








Sir Ralph Howard 


3,392 


15 


2 














900 


0 


0 


3 


2 May „ 








2,700 


0 


0 








— 




















Edward A. Dennis 


1,738 


0 


0 


500 


0 


0 








300 


0 


0 


3 








Robert F. Saunders 


720 


.4 


1 




0 


0 


- 






130 


0 


0 


1 


27 Jan. 1851. 






James T. C. Saunders and 1 
Augusta S. Saunders - J 


500 


0 


0 


500 


0 


0 








200 


0 


0 


2 


7 March „ 






Gross Total - £ 


76,503 


16 


0 


47,660 


0 


0 


1,010 


0 


0 


32,020 


0 


0 


- 




Cuiow . 


Carlow 


Earl of Bessborough - 


493 


12 


1 


450 


0 


0 








360 


0 


0 


4 








Henry Bnnbury 






0 
















0 


0 










William P. F. Tighe - 


2,193 


0 


0 














1,000 


0 




5 








Kane Bttnbury 


' 155 


L8 


1 


100 












100 


0 


0 


5 








Hugh Faulkuer 


416 




0 




0 










120 


0 


0 


2 


26 April 1850. 






Carried forward £ 


3,908 


10 


2 


2,250 


0 


0 




1,660 


0 


0 







Q 
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IRELAND:— APPENDIX TO TWENTIETH REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c .—continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 


No. of 


Date of 
last Issue. 








£ 


s. 


(/. 


£ 


s. 


<!. 


£ 


s. 


d. 


£ 




d. 




" ~ 






Brought forward 


3,908 


10 


2 


2,250 


0 


0 


- 






1,660 


0 


0 






Carlow — coni. 


Carlow — cont . 


Viscount Bereaford 


SCO 


0 


0 


2.50 


0 


0 








250 


0 


0 




8 Mar h in 






Robert Doyne - 






0 














300 








1 \T ' " ll 






Beauchamp Colulough 


105 


0 


0 


100 


0 


0 


- 






100 


0 












John Curran 




















300 


0 












Viscount Bercsford - 


700 


0 


0 






0 


- 






140 








19 ^ " 






Robert Dome 


‘2,000 


0 


0 


1,500 


0 


0 


- 






600 


0 












Somerset It. Maxwell 


2,000 


0 


0 












m 


1,200 


0 












Karl of Bcssborougli 


200 


0 


0 


200 


0 


0 


- 




- 


200 


0 


0 




97 A pfj| 






I-Iardv Eustace 








3(X) 






300 


0 


0 











13. 






John J. Lcckey 


7,000 


0 


0 


3,000 


0 


0 


- 




- 


900 


0 












Charles Elliott - 


230 




0 


200 






— 























1,140 


0 


0 


500 


0 


0 








100 


0 












Robert La Touche - 


7,850 


0 


0 


4,400 


0 


0 








2,000 


0 


o 










Walter Newion 


4,591 


14 


4 


4,400 


0 


0 








3,000 


0 


0 


6 




























2,500 


0 


0 












530 
















- 


350 


0 


0 


5 








John L. Watson 






6 






0 






. 
















Thomas H. Watson 


740 


13 


0 


250 


0 


0 








50 














Henry Newton 


2,353 


0 


0 


700 


0 


0 








700 


0 


0 


5 




















0 








120 














Philip Bagcnnl -• 


1,288 


4 


2 


300 


0 


0 























Beauchamp B. Newton 


1,635 


6 


9 


300 


0 


0 








300 


0 


0 


5 








Ditto - 




0 


0 




0 










200 


0 


0 


.5 








John Newton 


224 


8 


7 


200 


0 


0 


- 














91 lflq 






Mark Rudkin - 


400 


0 


0 


200 


0 


0 


- 




- 


1G0 


0 












Henry Bi tten 


334 


13 


6 


300 


0 


0 


- 






180 


0 


0 


3 








Henry Newton - 


COO 


0 


0 


500 


0 


0 


. 




_ 


300 


0 


0 


3 








Earl of Besshornugh 


2,000 


0 


0 


2, (XX) 


0 










400 






1 








Henry Bruen - 


3,333 


8 


9 


1,500 


0 


0 


- 






1,200 


0 


0 


4 








Philip Hagen, -il 


2(H) 






200 


0 


0 








40 


0 


0 


1 








1 he lvnight of Kerry 


579 


0 


0 


200 


0 


0 








40 


o 


0 


1 






Idrono, West - 


Horace Rochfort 


2,790 


0 


0 


2,700 


0 


0 


1,600 


0 




1,100 


0 


0 


3 








Joint Alexander 


2,594 


0 


0 


1,000 


0 


0 










0 










Rathvilly - 


Robert C. Browne 


2,900 


0 


0 


2,000 


0 


0 








2,000 


0 


o 


5 








Mary II. Hardy and others - 


390 


0 


0 




0 


0 








300 


o 


0 


5 








Robert Doyne - 


863 


0 


0 




0 


0 






. 


480 


0 


0 


4 








Sir Robert J. Paul - 


397 




7 


200 


0 


0 








200 


0 


0 


5 


26 Feb. 1351. 








900 






900 


0 










900 




0 










Robert S. Doyne - 


553 


0 


0 




0 


0 






















Kane Bunlniry - 


3,502 


0 


0 


1,500 


0 


0 






_ 


GOO 


0 


0 


2 


2 Bee. „ 






Wm. B. M. Bunlniry 




0 


0 


3.50 




0 








70 


o 


0 




18 Aug. „ 






Anna Hutchinson 


1,143 


19 




500 


0 


0 






















Sir Robert J. Paul 


OCX) 


0 


o 


500 


() 


o 




















St. Mullins, Lower 


William I*'. E. Tighc - 


1,923 


0 


o 


1,000 


o 


0 


400 


() 










3 


22 May 1850. 






Charles Doyne 


1,034 


13 


7 


1,000 


0 


0 


_ 












3 


11 July 1851. 






1 homas Kavanagh 


2,848 




0 


2,000 


0 








_ 








2 


2 „ 






Henry Bruen 


972 


15 


0 


900 


0 
















5 


21 „ 






Sir Thomas Butler - 


691 






600 




o 






















Thomas Kavanagh - 


221 


8 


4 


200 


0 


0 


— 














- 






Gross Total - £ 


84,106 15 9 


49,350 


JL 


0 


2,300 0 0 


26,510 


0 


0 


- 




Kilkenny 


Craunagh 


William F. Finn 


600 


0 


0 


450 


0 


n 














5 


6 Nov. 1851. 






John Browne 


500 


0 


0 


300 


o 


o 














5 


20 July 1850. 






Arthur St. George 


800 


0 
























27 June „ 






Joseph Hayden 


300 


0 


0 


300 






_ 












3 


14 Aug. 1851. 






Viscount Frankfort 


600 


























2G Sept. 1848- 






1 homas Kavanagh 


6,275 


0 


0 


1,000 


0 


0 


- 












1 


21 Nov. 1849. 






.Lord Vitux oi Harrowden - 


2,000 


0 


0 




















3 


15 Aug. 1851. 






Joseph P. Tynte 


181 


10 


0 


150 


























1 homas Kavanagh 


799 






























Galmoy 


Viscount Mountgarrett 


420 


o 


0 


350 


















5 


30 June 1849. 






i homas Neville 


200 


0 


1) 






















20 July » 






Nesbitt Lodge 


150 


0 


0 


100 


0 




. 












2 


26 Aug. 1843- 






Viscount Mountgarrett 


300 


0 






f) 
















5 


16 July 1850- 






Ueorge H. Houghton 


100 


0 






o 
















2 


17 June 1851. 








1,892 


























18 Nov. 185ft 






Viscount Mountgarrett 


500 


o 






















2 


21 Aug. 1851. 




Gowran 


Sir John Power 


































William H. Greene 


279 


0 






















1 


17 July l* 48. 






Thomas R. Barnes 


228 
































William F. F. Tigho 


1,516 




o 




f) 
















2 


S Jan. 185ft 






William II. Greene 


1,229 


0 






















2 


14 Aug. 1848. 






Robert H. Langrishe 


160 
























5 


25 Feb. 185ft 






Nicholas Murphy 


150 


o 


0 


150 


0 












0 


0 


2 








Lord Dunsany 


924 


12 






















1 








Michael Cahill 


























2 








William F. F. Tigho 


5,351 
























G 








Peter Cotinellan 


640 
























8 








Viscount Cltfden - 


13,300 


14 






























Hugh Grcone 


1,487 


3 






















4 








Sir Jo.siah C. Coghill 


2,500 


0 






q 














0 


5 








Godfrey Greene 


1,324- 


10 


0 


800 


0 


0 


- - 






800 


0 


0 


5 








Carried forward £ 


49,857 


9 


7 


31,600 


0 


0 


12,580 


0 


0 


13,530 


0 


0 


- 
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County. 



Kilkenny — cor , 



Wbxtord 



Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


No. of 
InstuI- 

issued. 


Date of 
last Issue. 






£ s. 


d. 


£ 


t 


d. 






















Brought forward 


49,857 9 


7 


31,600 


0 


0 


12,530 


0 


0 


13,530 


0 


o 








Gowran — cent. 


Alexander R. Pope 


45C 0 


0 


400 


0 


0 










0 


0 


4 








Peter Connellan 


G9G 0 




500 


p 














o 










James K. Aylward 


650 0 




Rio 


























Sir J. Wheeler Cufle 


500 0 


0 


4(10 












l net 


0 












Viscount Monck 


500 0 


0 


500 


0 


0 








500 


0 


0 


5 








300 0 


0 


250 


0 










250 


0 




5 








Godfrey Greene 


618 0 


0 


500 


0 


0 








300 


0 


o 


3 


8 Nov. 








1,186 4 


0 


600 












120 


o 


0 








Ida 


Clement Mil ward 


1,000 0 


0 


1,000 


0 


0 


. 






800 


o 


0 






1850. 




Eliot Warburton 


150 0 


0 


150 


0 










30 


0 












Clement Milward 


2,200 0 


0 


1,300 


0 


0 








1,300 


0 


() 


5 


30 May 


1851. 




John Greene 


971 15 


7 


600 


0 


0 








360 




0 


3 


20 July 


1849. 




Earl of Bessborougli 


1,800 0 


0 


1,000 


0 










SOO 




0 


4 








David Burtchacll 


2,822 0 


















o 


() 










William F. F. Tiglie 


454 8 


4 


450 


0 




360 


0 


0 


90 


0 


0 


1 






Iverk 


Earl of Bessborougli 


692 0 


0 


600 


0 


0 


- 






360 


0 


0 


3 


2 July 


1849. 




Ditto 


2,805 0 


0 


2,SOO 


0 


0 








2,500 




0 


5 


23 Sept. 


1850. 




Ditto 


1,841 0 


0 


1,000 


0 


0 








GOO 




0 


3 




1849. 




Ditto 


3,552 0 


0 


2,000 


o 


() 








800 


0 


0 




17 Oct. 






Ditto 


600 0 


0 


550 


0 


0 








220 


0 


0 


2 


19 July 






Ditto 




0 














110 




0 


1 






Cambro B. Ponsonby 


246 9 


6 


wm 


0 


o 








200 


o 


0 


5 


21 Oet. 






Anthony Cliffe 


1,300 0 


0 


1,000 


0 


0 








600 


0 


0 


3 


2 5 Sept. 


1851. 


Kells - 


Marquis of Ormonde 


12,000 0 


0 


12,000 


0 


0 


1,000 


o 


0 


4,500 


0 


0 


9 


I May 


1850. 




Earl of Bessborougli 


3,591 0 


0 


2,000 


0 


0 








800 


0 


0 


3 


18 July 


1849. 




Sir J. Wheeler Cutfe 


2,450 0 


0 


300 


0 


0 








— 














Lorenzo N. Izod 


300 0 


0 


300 


0 


0 


120 


0 




180 


0 


0 


3 


10 April 


1850. 




Sir Henry Marsh 


1,200 0 


0 


500 


0 


0 








200 


0 


0 


2 


1 8 Dec. 


1851. 


Knocktopher - 


Earl of Bessborougli 


165 0 


0 


150 


o 


0 








150 


0 


0 


5 


26 May 


1849- 




Arthur Dillon 


1,000 0 


0 






0 


- 






3.50 


0 


0 




6 Feb. 


1850. 




Harvey de Montmorency - 


300 0 


0 


300 


o 


o 


120 


0 


0 


ISO 


0 


0 


3 


29 June 


1848. 




Sir Richard Lnngrishc 


386 3 


4 


300 


0 


0 


. 






180 


0 


0 


3 


7 April 


1849. 




John Greene 


4,035 1 


1 


2,000 


0 


(1 








1,600 


0 


0 


4 


20 Oct. 


851. 




Ditto 


1,436 19 




700 


0 


0 








560 


0 


0 




26 June 


1850. 






1,002 16 


0 






0 








500 


0 


0 


5 


11 Nov. 






John Cronyn 


105 0 


0 


100 


0 


0 


- 






60 


0 


0 


3 


10 March 1851. 




Sir Richard Langvishe 


372 18 


0 


300 




0 








CO 


0 


0 




18 July 


1850. 




Wm. G. Burroughs 


142 0 


0 


100 


o 


0 








100 


0 


0 


5 


13 June 


1851. 


Shilleloglier 




596 19 


6 


550 


0 


0 


110 


0 


0 


330 


0 


0 


3 




1849. 




1,000 0 


0 


700 




o 








700 


0 


0 




14 March 1850. 




William L. Flood 


1,145 0 


0 


1,000 


0 


0 


300 


0 


0 


COO 


0 


0 


3 


24 Aug. 








428 13 


I 


300 


0 


0 










0 


0 


3 


11 July 






Ditto 


100 0 


0 


100 


0 


0 








GO 


0 


0 


3 


27 Aug. 






Gross Total - £ 


113,955 10 8 


71,760 


0 


0 


14,540 


0 


0 


35,790 


0 


0 








Balloglikeen 


Samuel Sparks 


300 0 


0 


300 


0 


0 








300 


0 


0 


5 


3 April 


1849. 




1,502 5 




1,500 


0 


0 
























4,000 0 


0 


2,000 


0 


0 


- 










0 




5 „ 

22 Aug. 






William J. Wallace 


1,591 0 


0 


300 




0 










0 


0 




1849. 




William Murphy 


100 0 


0 


100 


0 


0 


- 








0 


0 


2 


15 April 


1851. 






167 19 


8 


150 


0 


0 


— 












— 


— 








10,595 0 


0 


3,000 


o 


0 
























2,000 0 


0 


2,000 


0 


0 
















17 April 








250 0 


0 


250 


0 


0 












0 




16 








446 5 


6 


400 


0 


0 


- - 








o 


0 


5 




1850. 






9,550 0 


0 


1,000 


0 


0 






















510 0 


0 


300 














0 


0 












500 0 


0 


500 


0 


0 










0 


0 




15 Dec. 


1849. 




Abraham Bolton 


200 0 


0 


100 


0 


0 














5 


7 June 








210 3 


4 


200 


















— 










200 0 


0 


200 


0 


0 
















31 July 








350 0 


0 


350 


0 


0 
























1,001 0 


0 


500 


0 


0 


- 






















500 0 


0 


400 


0 


0 








SO 




0 


1 










300 0 


0 


300 


0 


0 
















13 Dec. 








1,500 0 


0 


1,000 


0 


0 


- 










0 


J 




















— 












— 


6 July 


1850. 


Bantry 




2,200 0 


0 


2,200 


0 


0 














4 




1,500 0 


0 


1,000 


0 


0 
















8 March „ 






730 0 


0 


500 


0 


0 








500 








28 Sept. 








300 0 


0 


250 


0 


0 
















7 May 








1,500 0 


0 


1,500 


0 


0 














4 




,, 






1,356 9 




1,000 


0 


0 






- 






0 












534 0 


0 


500 


0 


0 














2 


19 Juno 








900 0 




700 




o 










0 






9 Sept. 








4,646 3 




2,000 


0 


0 










0 






16 July 








500 0 


0 


500 


0 


0 










0 




1 








513 2 


0 


500 


0 


0 
























150 0 


0 


150 


0 


0 










0 


0 


5 


SO May 








100 0 


0 


100 


0 


0 


- 






















506 19 




500 






— 




















William J. Blacker 


550 0 


0 


500 


0 


0 








200 


t 


0 




SI Oct. 


1850. 


• 


Carried forward & 


52,502 7 1 


27,300 


0 


0 


800 


0 


0 


17,140 




0 


- 







Q 2 
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IRELAND APPENDIX TO TWENTIETH REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c .— continued 




Coolavin - 
Comm - 



Viscount Palmerston 
John Wynne 
William C. Wood - 
James Wood 

JamesWalkerand 11. Cham- 1 
hers Walker - -J 
Viscount Palmerston 
Lord lie Freyne 
Joseph A. Holmes 
Patrick Owen Cogan 
William Pliibbs 
Sir Alexander Crichton 
John TaafTe 
John Irwin - 

Carried forward ■£ 



2,000 0 0 
20, 145 0 0 
846 0 0 



14 June ISIS' 

24 „ 185a 

27 Oct 184S- 

16 March „ 

3 Sept 1851. 
30 June 18& 

15 Dec. 1848 
1 1 March 1H3H 
29 Aug. 185t 
10 Oct. 1849. 
23 Aug. 1851' 

4 Dec. 1850' 

17 July l* 48 ' 
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County. 


Barony. 


A P1 ,W 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancel led or 
relinquished. 


Amount 

issued. 


No. of 


Date of 
last Issue. 








£ 


s. d. 


& l. 


d. 


£ s. d. 
















Brought forward 


32,635 


1 8 


17,850 0 


0 














Suoo— cont. 


Leyncv — cont. 


Robert Young 


5,734 


0 0 


2,000 0 


0 




1,200 


0 


0 


3 


25 Jan. 1851. 




John M'llugh - 




8 5 


200 0 


0 




120 


0 


0 




11 Oct. 1848. 






Henry Cnuilicld 


5,618 


0 0 


5,000 0 


0 




2,000 




f) 




1 May 1850 
17 April „ 






Alexander Percival - 


1,070 


0 9 


800 0 


0 




480 


0 


0 


3 






Edward J. Cooper - 


254 


0 0 


250 0 


0 






0 






16 July 1851. 






( alherine Armslrong 


100 


0 0 


100 0 


0 


















Alexander Percival - 


250 


0 0 


250 0 


0 
















Tireragh - 


Henry Griffith 


879 


0 0 


700 0 


0 




OHO 


0 






23 April 1851. 








2,500 


0 0 


2,000 0 


0 








o 


5 










152 


.1 3 


150 0 


0 




no 


0 


0 


3 


29 May 1850. 








t nnn 




/ 500 0 


0 




500 


0 


0 


5 


16 June 1849. 
































James M‘ Pernan 


346 


9 9 


300 0 






120 




1 ) 




6 „ 






Thomas Howl v 




3 3 


300 0 






240 








22 Dec. 1849. 






William Ormsby - 


390 


0 0 


250 0 


0 




150 


0 


0 


3 


6 July „ 






John W. King ... - 


625 


0 0 


300 0 


0 




300 


0 


0 




12 March 1850. 






Thomas Jones 


2,500 


0 0 


300 0 


0 








0 




19 July 1849. 






Robert Jones - 




7 11 


1,000 0 


0 


















Sir W. IT. Roger Palmer - 


4,793 


3 9 


700 0 


0 


. 


657 


a 


0 


6 


5 Dec. 1851. 






Thomas Jones 


1,500 


0 0 


500 0 


0 






0 


0 


4 


24 Peb. 






Edward Wingfield - 


1,000 


0 0 


1,000 0 


0 


500 0 0 


500 


0 


0 


4 


31 Aug. 1850. 






Alex. H. L. Pophain and 1 
Anne G. L. Pophnm J 


538 


0 0 


500 0 


0 


. . . 


200 


0 


0 


2 


12 July 1851. 






Thomas Jones 


600 


0 0 


600 0 


0 




600 


0 


0 


5 


9 Oct. 1850. 






Robert W. Armstrong 


501 


.5 0 


300 0 


0 




300 


0 


0 




23 Juno 1851. 






Edward Ilowley 


1,500 


0 0 


600 0 


0 




240 


0 


0 




23 April „ 






Edward W ingficld 


500 


0 0 


500 0 


0 




500 




0 


5 


8 Feb. „ 






Charles lottenham 


1,000 




1,000 0 


0 




800 


0 


0 


4 


31 Dee. „ 






Robert Jones ... 


686 


0 0 


550 0 


0 











— 


— 






John W. King 


500 


0 0 


400 0 


0 




160 


0 


0 


2 


9 Oct. 1351. 






Arthur Ormsby 


650 


0 0 




0 




240 


0 


0 


3 








James Kirkwood - 


598 


2 3 


150 0 






30 




0 




25 Jan. 








150 


0 0 


100 0 


0 




20 


0 


0 


1 


14 Oct. „ 






Edward Wingfield - 


700 


0 0 


700 0 


0 




280 


0 


0 


2 


29 „ „ 




Tirerill 


John Ormsby ... 


1,000 


0 0 


1,000 0 


0 




200 


0 


0 


1 


23 Feb. 1848. 






Henry Griffith 


2,798 


0 0 


2,200 0 


0 






0 


0 




23 April 1851. 






Edward J Cooper 


4,262 


6 6 


3,000 0 


0 




3,000 


0 


0 


6 


16 „ 






Richard G. Brinkley 


5,016 


10 7 


1,200 0 


0 




1,200 


0 


0 




20 Aug. 1850. 






Nicholson 0. 1'urey 


487 


0 0 


200 0 


0 




200 


0 


0 


5 


23 April 1851. 






John Irwin 


280 


0 0 


250 0 


0 


















William Gardiner 


150 




150 0 


0 




150 


0 


0 




21 Aug. 1850. 






Richard G. Brinkley 


3,816 


0 0 


1,500 0 


0 




900 


0 


0 




12 April 1851- 






William Gardiner - 


100 


0 0 


100 0 


0 




100 


0 


0 




22 Dec. 






Richard G. Brinkley 


1,000 


0 0 


1,000 0 


0 




1,000 


0 


0 


5 


5 Sept. 






William Weir - 


300 


0 0 


250 0 


0 


— 


— 






~ 


- 






Gross Total - £ 


107,942 


16 11 


51,250 0 


0 


3,500 0 0 


32,517 


5 


0 


- 




Leitrim 


Carrigallon 


John Godley - - - 


1,000 


0 0 


1,000 0 


0 




1,000 


0 


0 




5 Jan. 1 850. 




Robert W. Story 


300 


0 0 


250 0 








0 






25 April „ 








900 


0 0 


800 0 


0 






0 












Matilda Slianly 


260 


0 0 


150 0 


0 


... 


30 


0 


0 


1 








William C. Percy 


1,000 


0 0 


1,000 0 


0 












18 July 1850. 








1,000 


0 0 


1,000 0 






1,000 


0 


0 








Richard S. ClilTord 


300 


0 0 


150 0 


0 




150 


0 


0 


5 


4 May 1849. 






John Uns worth and John 


2,500 


0 0 


1,400 0 


0 




560 


0 


0 


2 


24 „ „ 








350 


0 0 


200 0 


0 


- 


200 


0 


0 


5 


12 July „ 








450 


0 0 


400 0 


0 




















15,000 


0 0 


8,000 0 


0 


7,000 0 0 


1,000 


0 


0 


5 


3 Sept. „ 








700 


0 0 


500 0 


0 




500 


0 


0 


5 


24 May 1850. 








1,400 


0 0 


1,400 0 


0 




1,400 


0 


0 


5 


15 April 1851. 








130 


0 0 


100 0 


0 




100 


0 






11 Sept. 1850. 








200 


0 0 


200 0 














1 5 Nov. „ 








7,783 


15 0 


450 0 


0 




90 


0 






1 1 June „ 








1,400 


0 0 


1,200 0 


0 




















1,532 


0 0 


1,500 0 


0 




— 






— 


— 






Francis N. Cullen - - 


1,007 


0 0 
























1,270 


0 0 


1,100 0 


0 








0 




23 June „ 








1,000 


0 0 


650 0 


0 




650 


0 


0 


5 


20 April „ 






Hugh L. Montgomery 


630 


0 0 


500 0 


0 






0 














350 


0 0 










V 














5,093 


10 9 


2,000 0 


0 




— 








— 






Francis N. Cullen 


231 


0 0 


200 0 


0 


. 


200 


0 


0 


5 


23 Aug. 1849. 








822 


5 0 


800 0 


0 




480 


0 


0 




19 June 1851. 








121 


10 0 


100 0 


0 




















304 


0 0 


200 0 


0 












19 Feb. „ 






George D. Mansfield 


100 


0 0 


100 0 


0 




100 














685 


17 1 


650 0 


0 


- 


650 


0 


0 




24 Nov. „ 








472 


7 6 


400 0 


0 












3 April „ 








800 


0 0 


400 0 










0 












12C 


0 0 


100 0 














8 April „ 






Thomas Lannuze 


300 


0 0 


300 0 


0 


















Carried forward £ 


49,513 


5 4 


28,250 0 


0 


10,686 0 0 


14,924 


0 


3 


- 





Q 3 
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IRELAND -—APPENDIX TO TWENTIETH REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. continued. 



County. 



Leitrim — cont. 






Barony. 



Leitrim — amt. 



Rosclogher 



Burrishoole 



Clanmorris 



Applicant. 



Brought forward 
Earl of Bessborough 
William Lewis 
Arthur J. V. L. Birchall 
William Peyton 
Pierce Simpson 
George Vaugh 
John R. Peyton 
Arthur J. V. L. Birchall - 
Viscount Southwell 
William Hamilton 
Josias Rowley 
Theophilus B. Jones 
Earl of Leitrim 
Robert Blackall 
Guy Lloyd - 
Robert Blackall 
Joseph Gabbet 
John R. Dickson 
James Whyte and John "I 
J. Whyte - - J 

James Johnston 
Robert Johnston 
John Ffolliott 
Hugh W. Barton 
Robert H. Ellis 
John Parke ... 

James S. Ellis 

James Tate ... 

Gross Total - £ 



John M'Laughlin - - 

Dominick J. M'Laughlin - 
Marquis of Sligo 
Sir Richard A. O’Donnell - 
George R. Gildea 
Sir W. II. Roger Palmer - 
Sir Richard A. O'Donnell - 
Dominick J. Bourko 
Marquis of Sligo 
Earl of Lucan - 
Sir Ricliavd A. O’Donnell - 
Marquis of Sligo 
Earl of Lucan 
William Kearney 
Andrew C. Lynch - 
Dorothea J. Fitzgerald 
Isidore P. Blake 
Earl of Lucan 
John Browne 
John Pynn 
Peter Bourke 
Lord Kilmaine 
George Clendining 
Sir Robert L. Blossc 
Bridgetina Irwin 
George H. Moore 
Sir Robert L. Blosse 
Lord Avonmore 
The Bishop of Tuam 
Earl of Lucan 
Ditto 

Sir Robert Arbuthnot 
Lord Oranmore 
Isidore Bourke 
James S. Lambert 
Andrew C. Lynch 
Patrick C. Lynch 
Joseph Lambert 
George Clendining 
George Vesey 
Patrick C. Lynch 
Sir Robert L. Blosse 
George Clendining 
Jamas S. Lambert - 
Patrick Kirwan 
John Cathcr 
Joseph Lambert 
John Cather 
Richard Prcndergast 
James Browne . 
Isidore Bourke 

Carried forward £ 



Amount 




Amount 




Amoun 




Amount 




No. of 
Instal- 


applied for. 


sanctioned. 






issued. 


























issued. 


£ 


s. 


<!. 


£ 


s. 


ll. 


£ 




d. 


£ 


|f 






49,513 


5 


4 


28,250 


0 


0 


10,686 


0 












1,172 


O 


0 


1,100 


0 


0 


- 






440 


0 














0 


0 








300 










0 


0 


200 


0 


0 








200 


0 








17 


>1 


200 


0 


0 








200 








300 


0 


0 


300 


0 


0 








180 










0 


0 


150 


0 


0 


— 














1,416 


7 


6 


500 


0 


0 










n 




o 


250 


0 


0 


200 


0 


0 








200 






5 


300 


0 






0 


0 








240 






4 


100 


0 


0 


100 


0 


















400 


0 


0 


350 


0 


0 








350 








1,000 


0 


0 


1,000 


0 


0 








4,000 


0 






1,000 




0 


900 


0 


0 








900 








300 


0 


0 


300 


0 


0 








300 








341 


0 


0 


300 


0 


0 


- 






240 


o 






561 


10 


0 


4.50 


0 


0 








450 


0 


0 




1,400 


0 


0 


500 


0 


0 








100 


0 






5,191 


0 


0 


3,000 


0 


0 








2,500 


0 


0 


5 


9,190 


0 


0 


3,500 


0 


0 








2,600 


0 


0 


6 


8,885 


.5 


0 


3,700 


0 


0 


800 


0 


0 


2,900 


o 






200 


0 


0 


150 


0 


0 


90 


0 


0 




0 






1,500 


0 


0 


800 


0 


0 


- 






800 


0 


0 


5 


3,775 




0 


1,000 


0 


0 


1,000 




0 










911 


2 


0 


900 


0 


0 


- 






900 






5 


400 


0 


0 


400 


0 


0 








320 




0 




300 


0 


0 


200 


0 


0 








160 


0 


0 


4 


100 


0 


0 


100 


0 


0 


- 






80 


0 


0 


4 


92,716 


8 


0 


49,150 


0 


0 


12,546 


0 


0 


31,184 


0 


0 


- 


2,500 






500 




0 








100 




0 


1 


1,836 


0 


0 


.500 


0 


0 








500 


o 


0 


5 


20,000 


0 


0 


20,000 


0 


0 


6,0.50 




0 








7 


20,000 


0 


0 


11,900 


0 


0 


3,000 




0 


7,500 




0 


15 


207 


0 


0 


200 


0 


0 








200 


0 


n 


5 


.5,019 


1 


0 


5,000 


0 


0 


- 






1,000 


0 


0 


2 


1,500 


0 


0 


1,500 


0 


0 














2 


422 


7 


0 


200 


0 


o 








45 


1 


6 


2 


2,500 


0 


0 


2,500 


0 


0 


- 






o. 400 




0 


5 


3,072 


0 


0 


3,000 


0 


0 


1,000 




0 


1,000 


0 


n 




1,500 


0 




1,500 


() 


0 


. 












1 


4,016 


0 


0 


6.50 


0 


0 


6.50 


o 


n 











700 




0 


700 


() 
















4 


1,761 


17 


6 


1,100 


0 


0 








880 






4 


1,685 


3 


8 


1,500 


0 


0 








1,200 


0 


0 


4 


400 


0 


0 


300 


0 


0 
















300 


0 


0 


200 


0 


o 








120 


0 


o 


3 


8,000 


0 


0 


8,000 


0 


o 


3,400 


0 




4,500 


0 




9 


1,106 


0 


0 


700 




0 






280 


0 




2 


270 


0 


0 


250 


0 


0 


. 






200 


o 


0 


4 


312 


0 


0 


100 


0 


0 












0 


2 


854 


0 


0 


.500 


0 


(> 










0 


0 


2 


500 






500 


0 


o 














4 


912 


4 


6 


500 


0 


() 








400 


0 


0 


4 




0 


0 


400 


0 


C) 








400 


o 


0 


5 


3,995 


0 




1,200 


0 


0 








240 


0 


0 


1 


587 


17 


8 


300 


0 


0 








180 


0 


0 


3 


500 


0 


0 


500 


0 


0 








300 


0 


0 


3 


300 


0 


0 


300 


0 


0 






. 


120 


0 


0 


2 


1,000 


0 


0 


1,000 


0 


0 


. 






1,000 


0 


0 


5 




0 


0 


1,000 




0 








200 


0 


0 


1 


1,254 


18 


9 


1,200 


0 


0 


520 


0 


0 


680 


0 


0 


3 


16,143 


0 


0 


11,500 


0 


0 


5,000 


0 


0 


1.300 


0 


0 


4 




0 


t 


1,000 


0 












0 


0 


5 


700 


0 


0 


700 


0 


(1 








700 


0 


0 


5 


402 


8 


0 


400 


o 


o 


. 






240 


0 


0 


3 


200 


0 




150 














0 


0 


4 


528 


6 


0 


400 














0 


0 


5 


1,886 


0 


0 


500 




o 








400 


0 


0 


4 


739 


0 


0 


700 




o 








560 


0 


0 


4 


309 


7 


6 


200 














0 




5 


1,100 


0 


0 




o 


() 










0 


0 


5 


1,500 


0 


0 


500 














0 


0 


2 


300 


0 


0 


300 












300 


0 


0 


5 




0 


0 


1,500 


o 


0 








600 


0 


0 


2 




0 


0 


100 
















0 




157 


17 




150 












1.50 


0 


0 


5 


118 


16 


4 


100 












100 


0 


0 




160 


0 


0 


100 


o 




. 






100 


0 


0 




100 


0 


0 


100 




















500 


0 


0 


450 


0 


0 








90 


0 


0 


1 


117,851 


4 


11 


87,550 


0 


0 


19,620 


0 


0 


36,705 


1 


6 


~ t 
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OF THE COMMISSIONERS OF PUBLIC WORKS. m 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c .—continued. 



Amount 
cancelled or 
relinquished. 



4,100 

300 

2,850 



Brought forward 
,'S Browne 
Hugh Burlce 
Edmund P. M‘ Donnell 
Viscount Dillon 
Hugh Burke 
Patrick Waldron 
William I-I. Carter 
Samuel Bourns 
John Richards 
James O’ Donel 
William Bourns 
John Walshe 
David Thompson 
Bernard M‘ Manus 
Ilarloe P. Baker 
Matthew Gallagher 
Patrick Tuohy 
Charles B. Jordan 
John Tuohy 
William Molly 
John Bolingbroke 
Jane E. Roberts 
a Elwood 
Ormsby Elwood 
Thomas S. Lindsey 
Francis C. M‘ Donnell 
Thomas S. Lindsey 
Ditto 

Robert Bowen 
Patrick Kirwan 
Earl of Lucan 

Henry Blake and Anne Blake I 
Charles M‘DonncU 
George S. Lynch 
George Ormsby 
Thomas Elwood 
Courtney Kenny 
Earl of Lucan 
George Ruttledge 
John Fynn 
James K. Gildea 
Lord Kilmaine 
John Fynn 
George S. Lynch 
Joseph Lambert 
John C. L. Bucknall 
Thomas Elwood 
Earl of Lucan 
Lord Kilmaine 
Earl of Lucan 
John C. Garvey 
Robert Buchanan 
li C. Garvey 
Henry Hildebrand 
James W. Garvey 
Sir W. H. Roger Palmer - | 

Prancis Garvey 
Marquis of Sligo 
William Orme 
Thomas Palmer, jun. 

William H. Knox 
is A. IC. Gore 
Walter Bourke 
William K. Orme 
Thomas Pagit 
Roger Palmer 

Matthew Atkinson and 1 
Thomas Atkinson -J 
Walter J. Bourke 
Andrew Browne 
Lewis G. Jones 
Charles O'Donel 
Richard J. C. Green 
John Gardiner 
Sir W. H. Roger Palmer 
Henry W. Knox 
John Walsho 
William Orme 
Mervyn Pratt 
Earl of Arran 
Thomas Jones 
John Walsh 

Gross Total - £ | 302,441 9 11 | 175,160 0 o| 

Q 4 



500 0 0 



1,500 

748 

2,000 



3,136 0 0 



4,500 O 
400 0 



2,000 0 0 



360 O 0 
2,700 0 0 

1,490 0 0 
160 0 0 
300 0 0 



160 0 0 
4,000 0 0 



4,850 0 0 



240 0 0 



200 0 0 



320 0 0 



400 0 0 



25 Aug. 1849. 
15 Nov. 1850. 
| 25 April 1851. 
„ 1848. 

27 Nov. 1851. 
15 May 1849. 

25 Sept. 1851. 
29 Nov. „ 

17 Feb. „ 

28 Feb. 1850. 

26 Jan. 1848. 
7 Aug. 1850. 

I 11 May „ 

10 Oct. 1849. 
I 10 Dec. 1851. 
15 Aug. „ 

9 Dec. „ 

15 Oct. 1849. 

16 Dec. 1847. 
16 July 1849. 
14 April „ 

21 Sept. 1848. 
14 April 1849. 
14 „ „ 



8 „ 1849. 

0 Feb. 1848. 

6 Aug. „ 

7 May „ 

6 „ „ 

5 Oct. 1849. 

6 Feb. 1850. 

4 „ 1849. 

1 May „ 

7 Jan. 

6 Aug. 1851. 

3 Jan. 1849. 

4 May „ 

9 Oct. 1850. 

8 Dec. 1849. 
1 July 1850. 
:5 March 1851. 
4 Nov. „ 

:1 Dec. „ 

!2 Jan. 1848. 
1 Dee. 1847. 

7 Feb. 1851. 

4 July 1849. 
6 April 1848. 

5 Dee. 1851. 
!5 April „ 

3 May 1850. 



1 May „ 

8 Aug. 1851. 
0 April 1849. 
I 22 Nov. 1851. 



5 Dec. 1851. 

13 May „ 

11 June „ 

13 Jan. „ 

25 June „ 

14 Sept „ 

30 Oct „ 

14 Nov. „ 
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IRELAND:— APPENDIX TO TWENTIETH REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Burton Pcrsse 
Stephen Rocha 
Harriett C. Daly 
Andrew W. Blake 
Ditto 

Stephen Roclie 
Peter D. Smyth 
Ditto 

Peter Blake 
George Vosey - 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


No. oi 

moms 

issued 


£ 


S. (/. 


£ 


4 


4 


£ s. rl 


,e 








2, (WO 


0 0 


1,500 


( 


0 


- 


600 


0 






2 46 




20C 


( 


0 




2(x: 








:ii)7 


0 0 


30(1 




0 




300 








.Sit) 


0 0 


500 




0 












024 


0 0 


500 




0 












500 


0 0 


150 






- 


1.40 








511 




400 


0 


0 




320 






4 


224 


11 0 


200 


0 


0 




160 












400 


0 


0 




160 








1,230 


14 8 


800 


0 


0 




800 


0 












0 


0 




300 








1,180 


0 0 


500 


0 


0 




300 


0 






800 


0 0 


500 


0 


0 




100 








500 


0 0 


500 


o 


0 












021 


0 0 


500 


0 


0 




300 


0 






438 


0 0 


400 


0 


0 












1,000 


0 0 


1,000 


0 


0 




1,000 


0 






550 


0 0 


300 


0 


0 




240 


o 






500 


0 0 


300 


0 


0 












300 


0 0 


300 


0 


0 


. 


.‘ton 








260 


0 0 


200 


0 


0 


- 


40 


0 


0 


1 


1,500 


0 0 


1,000 


0 


0 




200 


0 


0 


J 


1,104 


17 3 


800 


0 


0 




640 


o 


0 


4 


■120 


0 0 


400 


0 


0 




400 


0 


0 


5 


2,300 


0 0 


2,000 


0 






1,600 




0 




487 


0 0 


200 


0 


0 




40 


0 


n 


1 


650 


0 0 


650 


0 


0 




550 








6,000 


0 0 


6,000 


0 


0 


500 0 0 


5,000 


o 


0 


10 


471 


5 0 


250 


0 


0 


250 0 0 


— 








500 


0 0 




0 


0 




240 


0 






300 




150 


0 






150 


0 




5 


8,000 


0 0 


8,000 


0 


0 


6,500 0 0 


1,500 


0 


0 


3 




0 0 


200 


() 


() 




120 






3 


150 


0 0 


150 


0 


0 




ISO 


0 


0 


5 


150 


0 0 


150 


0 


() 


- 


150 




0 




8:10 


0 0 


5'K) 


0 


0 


- 


500 


0 


0 


5 


1,300 


0 0 


1 ,300 


0 




- - 


1,04!) 


o 


0 




1,200 


0 0 


1,000 


0 


0 




800 


0 


0 


4 


300 


0 0 


300 


0 


0 






o 




3 


357 


0 0 


300 


0 


o 




(j 10 


0 




1 


500 


0 0 


300 


0 


0 




60 


0 




1 


200 


0 0 


200 


o 








0 


o 


1 


300 


0 0 


200 


0 


0 


... 


80 


() 


0 


3 


7,766 


0 0 


5,000 


0 


0 


1,000 0 0 


4,51)0 


0 


0 


9 


900 


0 0 


700 


0 


0 




700 


0 


0 


5 


231 


0 0 




o 


1) 


. 


200 


0 


0 


5 


2,084 


0 0 


1 ,30!) 


0 


() 




1,040 


0 


0 


4 




19 10 


300 


o 






180 


0 


0 


3 


2,050 


0 0 


1,000 


o 


0 




800 


o 


0 


4 


2,090 


0 0 


1,300 


0 


I) 




1,300 


0 


0 


5 


170 


0 0 


150 




o 




150 








1,000 


0 0 


1,000 


0 


0 




600 


o 


0 


3 


221 


19 7 


200 


() 


0 


- 


80 


0 


0 


2 


3,620 


0 0 


2,000 


0 


() 




400 


0 


0 


1 


2,393 


0 0 


l,o:io 


0 


0 




800 


0 


0 




1,500 


0 0 


800 


0 






SCO 


0 


0 


5 


1,815 


!7 1 


1,000 


0 


o 


. 


400 


0 


0 




2,1.50 


0 0 


1,000 


o 


0 


... 


l.ooo 


0 


0 


5 


2,000 


0 0 


1,000 








600 


0 


0 


3 


508 


0 0 


450 


0 


0 




270 


0 


0 


3 




8 9 


200 








40 


0 


0 




7,000 


0 0 


7,000 








7,000 


0 


0 


14 


7,G90 


9 0 


7,000 


0 


0 




5,000 


0 


0 


10 




0 0 


1,000 








800 


0 


0 




936 


0 0 


8! 10 








800 


0 


0 


5 


1,550 


0 0 


800 


o 




... 


800 


0 


0 


5 


1,000 


0 0 


1,000 


0 


0 


- - 


800 


0 


0 


4 


1 IS, 297 


3 6 


70,800 


0 


') 


9,670 0 0 


49,480 


0 


0 




1,183 


0 0 


900 


0 






540 


0 


0 


3 




1 10 


300 








300 


0 


0 


5 


500 


0 0 


500 


o 






500 


0 


0 


5 


1,112 


3 9 


200 








120 


0 


0 


3 


912 


0 0 






p 






0 


0 




1,300 


0 0 


«nn 








/Mr) 


0 


0 


4 


669 


0 0 










CO 


0 


0 


1 


200 


0 0 




o 






40 


0 


0 


1 


300 


0 0 






0 






0 






6,275 


0 0 


2,200 


0 


o 




1,500 


0 


0 








2,800 


() 








0 


0 




1,124 


6 9 


700 


o 


0 




280 


0 


3 


2 


1,649 


0 0 


500 


0 


0 


- - - 


400 


0 


0 




15,590 


2 4 


10,550 0 -0 


700 0 0 


6,760 


0 


0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

(B.)— Schedule showing the Proprietors who have applied for and obtained Loans, &c .—continued. 



125 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 


Amount 
cancelled or 
relinquished. 


Amount 


issued. 


Date of 
last Issue. 








£ 




d. 


£ 


. 1 . 


d. 


£ 


s. d. 


£ 




d. 












Brought forward 


15,590 


2 


4 


10,550 


o 


0 




0 0 














GitWAY — cont. 


Ballymoe — cont. 


John Cheevcrs 


128 


16 


9 


100 


0 


0 


- 




60 


0 




3 


18 July 


1849. 




John L. Bagot 








300 


0 


0 


- 




300 


0 


0 


5 


26 May 


1851 








3,162 




0 


1,000 


0 


0 






















Gregory Browne 




0 


0 




n 


0 






















Thomas N. Bauot 


643 


9 


0 


500 


0 


0 


. 




















George Clendining 


530 


0 


0 


500 


0 


0 


. 


. 


300 


0 


n 


:1 


13 June 








Sir Joseph Burke 


549 


6 




400 




0 




















Ballinahinch 


John Lambert 


1,215 


0 


0 


1,100 


0 


0 






















Thomas C. Butler 


1,000 


0 


0 


1,000 


0 


0 












5 










Gnrtside Shea 


500 


0 


0 


0 


0 






SO 


0 














Alexander Thomson 


4,000 


0 


0 


2,500 


0 


0 










0 












William H. G. Collis 


324 


0 


0 


0 


0 






40 


0 


0 


2 


11 Dec. 








John A. O'Neill 


6,269 


0 


0 


6,000 


0 




5,500 


0 0 


503 






1 


5 Nov. 








William Andrews 


1,800 


0 


0 


500 


0 


0 






200 


0 


0 


3 




1850. 






Andrew Geraghty 


1,475 


5 


0 


600 


0 


0 


360 


0 0 


*>4n 


0 






4 „ 








Christopher St. George 




0 


0 


300 


0 


0 


- 




180 


0 


0 


3 


8 June 


1850. 






James Beresford 


199 


0 


0 


150 


0 


0 


- 




120 


0 


0 


4 


6 Sept. 


1851. 








1,600 


0 


0 


803 

5,000 


0 


0 


640 


0 0 


160 


0 


0 


1 


12 April 


1848. 






Mary Bell Martin - / 






J 






5,000 










— 


— 








Robert Graham 


600 


0 


0 


300 


0 


0 


240 


0 0 


60 


0 


0 


1 




1850. 






Henry Blake - 


4,398 






1,500 


0 


0 






900 


0 


0 




24 Dec. 






Clare 


John A. Kirwan 


3,271 


G 


7 


1,600 


0 


0 






320 


0 


0 


1 


27 March 1848. 






Pierce Joyce 


300 


0 


0 


300 


0 


0 






300 


0 


0 


5 


6 Sept 


1849. 






Denis Kirwan 


3,400 


0 


0 


3,403 


0 


0 


900 


0 0 


1,000 


0 


0 




27 May 


850. 






Pierce J. Blake 


1,398 


0 


0 


900 




0 






180 


o 




1 


13 Nov. 








Giles E. Lambert 


720 


0 


0 


700 


0 


0 






700 


0 


0 


5 


10 Oct. 


849. 






Francis Blake 


1,000 


0 


0 


700 


0 


0 






700 


0 


0 


5 


19 April 


1850. 






John J. Gunning - 


1,157 


0 


0 


1,000 


0 


0 






800 


0 


0 


4 


1 Sept 


1851. 








327 


16 


0 


300 


0 


o 






240 


0 


0 


4 


1 March 


1850. 






John J. D’Arey 


603 


3 


0 


300 


0 


0 






180 


0 


0 


3 


8 May 


1S49. 






Christopher St. George 


1,003 


0 


0 


500 


0 


0 






100 




0 




9 Aug. 


1848. 






Walter Lambert and Thomas 1 


4,317 


0 


0 


1,030 


0 


0 


- - 




1,000 


0 


0 


5 


18 July 


1849. 








150 






150 


0 


0 


. 




150 


0 


0 


5 


18 Atig. 


























SOO 






4 


13 March 1851. 






Robert Bodkin 


7nr> 


0 


0 


700 


0 


0 






700 


0 


0 


5 










Catherine Coneys 


233 


0 


o 


200 


0 


0 






120 


0 


0 


3 


8 March 








David Rult ledge 


1,000 


0 


0 


500 


0 








200 


0 


0 






1850. 






Robert Bodkin and Eliza- 1 


1,100 


0 


0 


600 


0 


0 






360 


0 


0 


3 


24 Jan. 


1851. 








300 


0 


0 


200 


0 


o 


- 




200 


o 


0 


5 


17 April 


1350. 






John Mariya - 


1,165 


13 


0 


850 




0 






— 
















Michael Kelly 


100 


0 


0 


100 


0 


0 


- 




100 


0 


0 


5 




1851. 








4,248 


0 


0 


1,000 


0 


0 










0 














6,025 






6,000 


0 


0 






4,500 


0 


0 




6 June 








Michael B. Kelly 


604 


0 


0 


600 


0 


0 






600 


0 


0 


n 




1850. 
















0 


0 


300 


0 0 




















1,272 


0 


o 


1,C03 


0 


0 






200 


0 


0 


1 


6 March 1848. 








i non 






1,003 


0 


0 








0 














Sir Thomas E. Blake 


404 


0 


0 


250 


0 


0 






250 


0 


0 


5 


13 Sept. 


1849. 






Christopher St. George 


406 


0 




1 


















6 Marol 










516 


10 


0 


y 2,000 


0 


0 






















893 






J 


















19 Nov. 


















0 


o 
























0 


o 


100 


0 


0 






100 


0 


0 


o 


5 March „ 








3,204 15 


0 


1,200 


0 


0 


350 


0 0 


240 


0 








1848. 








518 


16 


0 




0 


0 














27 July 












0 


0 


600 


o 


0 






120 
















3,141 


0 


0 


2,000 


0 


0 
















1850. 








153 


13 


s 


100 


0 


0 
























200 


0 


0 


200 




0 
























100 


o 


3 


100 


0 


0 








0 






4 April 


1850. 








500 


0 


0 


500 


0 


0 
























500 


0 


0 


403 


0 


0 












1 












250 




0 


203 


0 


0 
























200 


0 


0 


2C0 


0 


0 






200 








2 Fell. 








Owen E. Blake and Edward | 


200 


0 


0 


200 


0 


0 






40 


0 


0 


1 


22 Sept 


1851. 




Dunmore 




541 


S 


0 


400 


0 


0 






400 


0 


0 


5 


24 Dec. 


1849. 








158 






150 


0 


0 














26 Apri 










500 


0 


0 


300 


0 


0 






















1,439 


0 


0 


GOO 


0 


0 








o 


0 






„ 








300 


0 


0 


300 


0 


0 












5 












653 






(ISO 


0 


0 














2 „ 


1851. 








537 


15 


6 


300 


0 


0 






60 






1 


10 March 1848. 








468 


0 


0 


400 


0 


0 


160 


0 0 
















Town of Galway. 


Charles Blake - 


1,776 


18 


9 


500 


0 


0 


400 


0 0 










1 June 


1848. 




Governors ot Erasmus ^ 


500 
















70 


0 


0 


1 












































3SC 




0 


35C 


0 


0 












4 








Galway 




2,256 


0 


0 


2,00C 


c 


0 




















Kilconnoll 




428 


0 




4o: 


c 


0 






















James S. Lambert 


600 


0 


0 


coo 


0 


0 


- 










5 








Carried forward £ 


119,487 


14 


1 


75,950 




0 


16,250 


0 0 


37,450 






- 


1 





R 
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IRELAND:— APPENDIX TO TWENTIETH REPORT 

(B.)— Schedule showing the Proprietors who have applied for and obtained Loans, he. —continued. 

































County. 


Barony. 


Applicant. 


applied for. 




nt 

ted 




cancelled or 
relinquished. 


Amount 




Instal- 

issued. 








£ 


d. 


£ 


s. 


d. 


£ 


s _ 


d. 


£ 


t 


„ 








Brought forward 


119,-187 14 




75,950 


0 


0 


16,250 


0 


0 


37,450 


0 


0 








Richard D. Ireland 


SOI 0 


0 


300 


0 


0 








60 












Frederick F. Trench 


ISO 0 


0 


150 


0 


0 


60 


0 


0 


90 












Arthur Donelnn 


400 0 


0 


200 


0 


0 


_ 


















George J. Crowe 


330 0 


0 


300 


0 


0 








60 


0 


0 








Lord Clonbrock 


1,500 0 


0 


1,500 




0 








1,500 












Frederick F. Trench 


280 0 


0 


250 




0 








100 












John R. Hodson 


834 0 




500 


0 


0 








100 












Lord Clonbrock 


1,888 0 


0 


1,500 




0 








900 












Lord Ashtown 


1,182 8 


4 


1,000 


0 


0 








800 












John Usshcr - 


539 11 


6 


300 


0 


0 






















Francis Long worth 


3,518 19 


2 


1,000 


0 


0 








200 


o 




» j 






James M. Bourehier 


1,211 0 


0 


700 


0 


0 








120 












Ditto ... 


250 0 


0 


100 


0 


0 


. 






20 












Denis H. Kcllv 


1,866 10 


G 


950 


0 


0 








950 






5 






John Cheovors 


1,097 15 


8 


800 


0 


0 








640 












Sir Michael D. Bellow 


1,991 17 


c 


800 


0 


0 








800 


0 




5 






Sir James F. R. Mahon 


653 0 


0 


300 


0 


0 








300 












George Kelly 


584 0 


0 


500 


0 


0 








200 


0 


0 


2 






Sir James F. R. Mahon 


566 0 




500 


0 


0 








300 












Denis H. Kelly 


988 0 


0 


950 


0 


o 


_ 




_ 


950 












Robert It. Smyth 


258 5 


7 


200 


0 


0 


_ 






40 


0 










Sir Michael D. Bellow 


112 0 




100 


0 


0 


















Kiltartan 


Dudley Perssc 


1,641 6 


0 


300 


0 


0 


. 






180 






3 






Viscount Gort 


4,168 IS 


9 


3,000 


0 


0 


2,000 


0 


0 


514 


19 


7 


2 








4,500 0 


0 


3,000 


0 


0 








1,500 


0 


0 


3 






James Daly ... 


701 14 


0 


600 


0 


0 








600 






5 






Anna G. Bagot and John 1 
L. Bagot - -J 


336 18 


1 


2(H) 


0 


0 








40 


0 


0 


1 






William H. Gregory 


650 0 


o 


600 


0 


o 


_ 






360 


0 


0 


3 






William Butler 


200 0 


0 




0 










160 




0 


4 






Edward Blaquire 


500 0 


0 


350 


0 


0 


_ 






70 


0 


0 


1 






Philip ltendo 


600 0 


0 


500 


o 


o 








300 


0 


0 


3 






Edward Burke 


400 0 








o 


. 






60 


0 










Philip lleade 


1,500 0 


o 


1,200 


o 


0 


»40 






960 


0 


0 


4 






Ditto 


350 0 


n 


300 


o 


0 








60 


0 


0 








Francis C. Sampson 


300 0 


0 


200 


o 


n 








160 


0 


0 


4 






rhomas N. Redington 


4,433 0 


0 


4, 0(H) 


0 


0 


3,500 




0 


50!) 


0 


0 


1 






Juhn Lopdcll 


1,000 0 


0 


800 




0 








320 


0 


0 


2 






Abraham A. Freer 


100 0 




100 




0 








100 


0 


0 


5 






Marquis of Clanricarde 


1,741 0 




1,500 


0 


0 








1,100 


0 




4 






Lord Wallscourt 


565 16 
















70 


0 


0 








Abraham A. Freer 


100 0 


o 


irv) 












40 


0 


0 


2 






Francis C. Sampson 


150 0 


0 




0 










30 


0 


0 


1 




Longford 


1 homos Seymour 


944 0 
















900 






5 




Pierce Jovce 


500 0 






o 










150 


n 




5 






Walter Lawrence 
























5 






Ambrose O’Kelly - 
























4 






Richard G. Daly 


350 0 


















0 




5 






Christopher St. George 


1,176 5 


6 


1,000 


o 




. 




. 


400 


0 


0 


2 
















o 














3 








500 0 




























Mary Dolphin - 








o 














3 






James Galbraith 
























2 






John Reynolds 


1,670 0 


0 


1,000 


0 


0 


— 












— 






John Eyre - 


600 0 


0 


400 


0 








_ 


400 


0 


0 


5 






rhomas S. Evrc 










n 












0 


4 






Marquis of Clanricarde 
























6 






William Trench 
























— 






Robert B. Sevmour 
























4 






Walter Lawrence 


267 14 


10 








. 






200 


0 


0 


5 






John Eyre - 






400 


















5 






Pierce Joyce ... 






















1 






Richard Eyre 
























2 






Marquis of Clanricarde 






















0 


4 






Thomas Haekett 




























Loughrea 


Dudley Persse 


7,408 10 


6 


4,000 


0 


0 


3,500 


0 


0 


500 


0 


0 


1 






Countess of Huntingdon f 






500 


0 


0 






- 














Thomas Welsh 


950 0 


















o 




3 






Patrick H. Burke 


354 16 


















0 


0 


2 






Thomas Seymour 






200 






















Moycullen 


James S. Lambert 


















0 


0 


5 






Ditto - - 


500 0 




















0 


5 






Patrick Blake 


1,323 0 


0 








. 






700 


0 


0 


5 






Francis Comyn 


3,490 0 


















0 


0 








Andrew W. Blake 


1,038 2 


0 








200 






800 


0 


0 








Anthony O’I'Iaherty 


1,000 0 
















0 


0 


3 






George 13. Burke 


2,891 8 


















0 


0 


2 






Christopher St. George 


2,155 0 






















1 






Michael P. Browne 


169 5 




















n 


2 






George F. O’Ffiuhertie 


1,022 0 


















o 


0 


4 






James Martin 


698 0 


















0 


0 


3 






Christopher St. George 


851 13 


















0 


0 


1 






James Martin 


407 11 


0 


400 


0 










80 


0 


0 








Carried forward £ 


208,261 1 


10 


136,850 


0 


0 


27,920 


0 


0 


67,724 


19 


7 


- 
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(B.) — Schedule showing the Proprietors who have applied for and obtained Loans, &c.— continued. 



Martin Morris 
Patrick Blake 
Edmond O’ Flaherty 
George F. O’Fflabertie 
James S. Lambert 
Earl of Leitrim and Earl of 
Charlemont 
James Kilkelly 
Alexander C. Lambert 
Charles J. Lynch 
Alexander C. Lambert 
John B. Blake 
James D’Arcy 
Richard D’Arcy 
Andrew Browne 
John C. Evans 
Myles W. O’Reilly 
Edward Browne 
Peter Blake 

Richard H. M. Eyre and \ I 
Somers Payne - -J 
Thomas J. Blake 
Sir Michael D. Bellew 
James D’Arcy 
Alexander Beytngh 
Charles Kelly 
James Blake 
Robert French 
John II. Blakeney 
Sir Michael D. Bellew 
William J. Digby 
Sir Michael D. Bellew 

Gross Total • £ 



Crosdailc Molony 
Henry Butler 
Stafford O’Brien 
Stephen O’Hnlloran 
Edward S. Ferriter . 
Hamilton L. Jackson 
William Monsell 
John Gabliett 
Thomas Studdcrt 
Christopher Dehnoge 
Mary O’ Grady 
John C. Dclmege 
Sir Colmnn M. O’Loghlcn - 
Michael Butler 
Sir Colman M. O’Loghlen - 
Cornelius Creagli 
Michael Butler 
Cornelius O’Brien 
Francis O’Brien 
Margaret B. Stapleton and! 

William Stapleton - J 
John Singleton 
Michael Kerin 
Pierce Creagh 
Cornelius Creagh - 
John Maonamara 
George Macnavnara 
Henry White 
Marianne O’Brien 
Charles FitzGerald 
Thomas E. Davenport 
William H. Ball 
George Studdert 
Letitia J. Hickman 
Theobald Butler 
Charles FitzGerald 
George Barclay 
Crofton M. Vandeleur 
Nicholas Westby 
Cornelius O’Brien 
John O’Brien 
John W. Stratford • 
Cornelius O’Brien 
John W. Stratford 
John Whitty 
Andrew Lysaght 
Francis G. Morony 



Carried forward £ 



Amount 


Amount 


Amount 
cancelled or 
relinquished. 




No. of 
Instal- 


applied for. 


sanctioned. 


is ued. 


issued. 


£ s. d. 


£ s. d. 


,-e *. d. 


£ s. d. 




208,261 1 10 


136,850 0 0 


27,920 0 0 


67,724 19 7 




452 0 0 


400 0 0 




80 0 0 


1 


450 0 0 


350 0 0 




70 0 0 


] 


623 5 0 


600 0 0 








125 13 0 


100 0 0 




20 0 0 


1 


687 0 0 


300 0 0 




60 0 0 


1 


275 0 0 


250 0 0 




100 0 0 


2 


6,790 8 4 


6,000 0 0 




6,000 0 0 


12 


1,100 0 0 


1,100 0 0 


880 0 0 


220 0 0 


I 


297 0 0 


250 0 0 




250 0 0 




3,630 0 0 


500 0 0 


100 0 0 


400 0 0 


4 


267 0 0 


150 0 0 


. 


120 0 0 


4 


300 0 0 


300 0 0 








600 0 0 


600 0 0 




600 0 6 




700 0 9 


700 0 0 




420 0 0 


3 


600 0 0 


550 0 0 




210 0 0 


2 


252 0 0 


200 0 0 




160 0 0 


4 


5,526 7 3 


5,000 0 0 


2,500 0 0 


1,000 0 0 


3 


826 11 0 


600 0 0 




240 0 0 




226 10 0 


200 0 0 


- 


200 0 0 


5 


495 16 0 


450 0 0 


360 0 0 


90 0 0 


1 


1,400 0 0 


500 0 0 




100 0 0 


1 




150 0 0 




150 0 0 


5 




600 0 0 




120 0 0 


1 


300 0 0 


250 0 0 


- 


150 0 0 


3 




500 0 0 








700 0 0 


500 0 0 




100 0 0 


1 


770 IS 10 


' 400 0 0 










200 0 0 




200 0 0 


5 


766 0 0 


650 0 0 


- - - 


260 0 0 


2 




1,000 0 0 




200 0 0 




170 10 0 


150 0 0 




30 0 0 


1 


295,517 12 1 


161,800 0 0 


32,360 0 0 


78,510 0 0 


- 




400 0 0 


400 0 0 








300 0 0 






$ 


2,264 15 8 


1,650 0 0 




330 0 0 


l 


351 0 0 


300 0 0 




— 


■ — 




300 0 0 










1,000 0 0 






5 




200 0 0 










200 0 0 










200 0 0 






4 




600 0 0 








250 0 0 


250 0 0 










200 0 0 










500 0 0 
















fi 






150 0 0 








1,700 0 0 


- 


680 0 0 


2 






















640 0 0 


500 0 0 




300 0 0 




800 0 0 


500 0 0 




100 0 0 


1 




100 0 0 


. 


60 0 0 


3 






- 








2,300 0 0 


. 








3,000 0 0 


... 








400 0 0 






J 




300 0 0 




— 






2,000 0 0 






9 




400 0 0 


. 








1,000 0 0 
















5 






ISO 0 0 






180 0 0 


150 0 0 


... 










— 




— 




200 0 0 
















4 














800 0 0 










7,000 0 0 


1,150 0 0 








2,000 0 0 






8 


2,151 0 0 


2,000 0 0 




300 0 0 


5 














350 0 0 










200 0 C 






5 




300 0 C 


■ 






3,653 17 8 


1 2,000 0 0 


1 - ' ' 




1 


61,159 19 


1 37,900 - 0 0 


I 2,370 0 


19,520 0 


— 



Nov. 1849. 
27 Aug. „ 

16 Jan. 

9 Oct. 1850. 
15 Nov. 1 847. 
1 July 1848. 
7 Feb. 1850. 
20 Nov. 1851. 

4 Jan. 1850 
3 Aug. 1849 
14 May 1851. 



23 Aug. 185: 
22 Nov. 1841 

3 May 1849. 

24 Sept. 18.50 
9 July 1849, 



18 Nov. 1851. 
Oct. 

April 
10 Oct. 



Oct. 1849. 

14 Aug. 1850. 

26 Feb. „ 
March 1851. 

22 Feb. „ 

13 Dee. „ 

29 Oct. „ 

2 Dec. „ 

15 Oct. 1847. 

18 Dec. 1848. 

19 Oct. 1849. 

30 Aug. „ 

17 Oct. „ 

23 Aug. 1850. 

27 Jan. 1851 

| 31 July 1850. 

6 Aug. 1851. 

I 15 Dee. „ 

21 May „ 

] 22 Aug. 1850. 
2 Feb. 1849. 

25 Nov. 1851. 

1850. 
25 Oct. 1849. 
8 Aug. 1850. 

29 June 1849. 

30 Aug. 1850. 

29 Nov. 1850. 
6 June „ 

8 July 1851. 
25 Sept. „ 

6 Jan. „ 

21 May „ 

13 „ 1848. 

24 Sept. 1849. 

22 Oct. 1850. 
24 Sept. 1849. 

7 July 1850. 
2 May 1851. 

13 April 1848. 



R 2 
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IRELAND APPENDIX TO TWENTIETH REPORT 

(B.)— Schedule showing the Proprietors who have applied for and obtained Loans, &c. continued 






Moyarta - 
Tulla, Lower 



Applicant 


Amount 
applied for. 


sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 


No. of 
Instal- 
ments 




£ 


•v. 


, 1. 


£ 


.V. 


ll. 


£ 


It. 


ll. 










Brought forward 


61,159 


19 


4 


37,900 




0 


2,370 


0 


0 










Thomas II. Morony - 


1,524 


0 


0 


1,000 


0 


0 














, 


Joseph Roughen 


863 


0 


0 


500 


0 


0 
















Charles Si nge 


5,000 


0 




4,550 




0 


3,550 






i non 








Edward Synge 


14,000 


0 


0 


2,500 


0 


0 
















Edward W. Burton 


278 


5 


7 


250 




0 
















Sir Colman M. O'Loghlcn - 


500 


0 


0 


500 


0 


0 












n 




James Jtoughan 


608 


0 


0 


5<X) 


0 


0 














5 


Elizabeth Synge 






0 


500 


0 


0 














j 


James Rouglnui 


300 


0 


0 


300 


0 


0 
















Marcus Keane 


507 


0 


0 


300 


0 


0 
















Aline Dodd - 


273 




0 




0 


















Sir David Ruche - 


1,000 


0 


0 


500 


() 


0 












n 


„ 


Cornelius O’Brien 


406 


0 


0 


400 


0 


0 












n 


s 


Sir David Kochc 


1,000 


0 


0 


1,000 


0 


o 














p 


Charles FitzGerald 


1,155 


11 


0 


400 


0 


0 














4 




400 


0 


1) 


200 


0 




. 












„ 


William Armstrong 


1,400 


0 


0 


900 


o 


o 












n 




Henry S. Burton 


3,268 


0 


0 


2,500 


0 


0 
















Arthur O’KcelFe 


200 


0 


0 


150 


0 














A 


0 


Nicholas Westby 


1,500 


0 


0 


1,150 


0 


0 












n 


p 


Hugh P. Hickman 


1,000 


0 


0 


1,000 


0 














Q 


j 


Marcus Paterson 


1,700 


0 


0 


1,500 


0 


n 


600 




o 










David J. Wilson 


1,000 


0 


0 


950 


0 


o 


190 














Patrick Quaid 


172 


16 


4 


150 


0 


0 
















John Brown ... 


736 


0 


0 


500 


0 


















David J. Wilson 


200 


0 


0 


200 


0 


















Edward Bernard 


480 


0 


0 


300 


0 


o 
















Sir Hugh D. Massy 


560 


























William Cannon 


1.00 


3 


■i 


150 


() 


o 
















Thomas Arthur 


1,427 


0 


0 


1,000 


0 


0 














j 


Edward T. Cluster 


200 


1) 


0 




() 


o 
















Timothy O’Brien - 


1,475 


0 


0 






















Hamilton L. Jackson 


1,500 


0 


0 


1,000 


o 


















Charles W. Smith 


466 


16 


6 


450' 


o 


















Patrick C. Law and others - 


400 


0 


o 






















John Flanagan 


451 


0 


0 


150 


0 


0 
















Charles W. Smith 


308 


0 


0 


300 


0 


0 
















.Tames Molony 


500 


0 


0 


500 




















lliomas Studdert 


488 


0 


0 


400 


o 




- 












4 


Ditto - 


804 




0 










(y 












Maurice O’Connell 


535 




() 






















James O’Hara 


2,500 


0 


0 






















James Molony 


596 


0 


0 


500 




















Ditto - . 


335 


18 


9 


900 


0 


0 


- 














Gross Total - £ 


138,996 


10 


0 


71,150 


0 


0 


10,210 0 0 


33,350 


0 


0 





24 Aug. 1849, 
7 Feb. 1850. 
31 Dec. 1847. 
6 July 1849. 
6 June 1850. 



1849, 



IS April 1 850* 
26 July 1849, 



24 Feb. 1851. 
24 Oct. 1850. 
19 June 
24 Oct „ 



27 Peb. 1851. 

28 July % 
25 Oct. 1850. 
13 Aug. 1849. 

27 April 1850. 
3 Sept 1851. 
3 June 1849. 

28 July „ 
15 Sept. 

29 March 1848. 
3 July 1849. 

17 May 1848. 
24 Oct 1849. 



5 June 1849. 
12 March 1850. 
11 July 1849. 
5 Sept. 1850. 



8 April 1850. 
6 Feb. 1851. 
12 July 1849. 



14 July " 
22 Marchim 



SOUTHERN DISTRICT. 



Connelloc, Lower 



Eyre Lloyd 
Sir liicliard Bourkc 
| John Crokor 
Viscount Gort 
Samuel Maunsell 
Karl of Clare 
Sir David Roche 
John Croker 
Earl of Clare - 
Sir Matthew Barrington 
George Gough - 
John Croker 
Joseph Gabhett 
John Croker 
rgc C. Frend 
William F. Holland 
John Croker 
Richard Maunsell 
Earl of Clare 
Wyndbam Goold 
William C. Frend - 
John Croker 
John S. Browne 
Robert Hunt. 

Terence Murray 
Carrol Naish 
George Hcwson 
Thomas Lloyd - 
Thomas E. Davenport 
William Ilcwson 
Francis Hcwson 
Michael J. Keating 



22 Feb. 1850. 
10 Oct 1849. 
13 Dec. 1848. 
21 Oct. 1850. 
24 Feb. 1849. 
19 June H 



12 



27 Oct „ 
25 Feb. 1851. 
1 5 July 
SI Oct, „ 
27 Nov. „ 

8 March 1850. 
31 Oct. „ 
21 Nov. „ 
lJuly 1851. 



24 Feb. 1852. 



900 0 0 



545 0 
1,139 3 
513 18 



24 Oct 1851. 
21 Aug. 

23 Sept „ 

4 June 1850. 

19 Oct. 1849. 

25 June » 

29 Dec. 1848. 
23 May „ 
12 Oct. I 843, 

20 Sept. 1848. 

30 June 1849. 
27 Aug. I 8 ® 

1851. 



Carried forward £ 



9,800 0 O 11,179 15 
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(B.)— Schedule showing the Proprietors who have applied for and obtained Loans, &c .—continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


No. of 


Date of 
last Issue. 


— 






£ s. d. 


£ s. d. 


£ s. d. 


£ *. d. 










Brought forward 


20,869 13 6 


17,200 0 0 


980 0 0 


11,179 15 2 






LlJURICK — cont. 


Connolloe, Lower 


William Archer 


100 0 0 


100 0 0 




100 0 0 


S 


28 Jan. 1850. 




George M. Maunsell 


150 0 0 


150 0 0 




150 0 0 


s 


3 May „ 






Charles I.. Sarnies 


650 0 0 


600 0 0 




240 0 0 










Ilichard D. Massy - 


200 0 0 


200 0 0 


... 


500 0 0 


5 


1 Aug. 1851. 






Robert Hunt ... 


558 0 0 


500 0 0 




100 0 0 


1 


16 April 1850. 






Julius Delmege 


1,000 0 0 


1,000 0 0 




400 0 0 




20 Sept. 






Viscount Southwell - 


250 8 5 


250 0 0 




150 0 0 


5 


27 May 1851 






William Hogan 


300 0 0 


300 0 0 




180 0 0 


3 


27 „ 






Alexander Elliott 


201 17 0 


200 0 0 




40 0 0 


1 


22 Nov. 1850. 






John S. Peppard - 


200 0 0 


200 0 0 




40 0 0 


1 


7 Dec. „ 






Robert S. Peppard 


350 0 0 


350 0 0 




140 0 0 


2 


9 » .. 

28 May 1851. 






Walter Nugent 


1,386 11 11 


1,000 0 0 


. 


200 0 0 


1 






Richard Bateson 


1,038 10 11 


1,000 0 0 


- 


240 0 0 


1 


4 July „ 




Connelloe, Upper 


Charles L. Sandes - 


1,000 0 0 


250 0 0 




250 0 0 


5 


34 „ 1849. 




Patrick Q.. Hanuigan 


200 0 0 


200 0 0 


- 


200 0 0 


5 


30 Nov. 1850. 






John Cox - 




300 0 0 




240 0 0 




20 „ 1849. 






Andrew Vance and Anne "1 


600 0 0 


400 0 0 




320 0 0 


4 


19 Feb. 1850. 






Richard Ellis - 


3,000 0 0 


2,000 0 0 


1,400 0 0 


600 0 0 


2 


SO Juno 1849. 






John Mason 


492 16 10 


350 0 0 




140 0 0 


2 


3 April „ 








490 8 0 


400 0 0 




80 0 0 


1 


13 „ 1848. 

26 May 1849. 






Francis S. Walker - 


396 0 0 


350 0 0 


... 


350 0 0 


5 






William Monsell 


500 0 0 


500 0 0 




200 0 0 


2 


23 July 1850. 








700 0 0 


500 0 0 




400 0 0 


4 


21 Nov. „ 






Roger K. Slioehy and others 


1,300 0 0 


800 0 0 




160 0 0 


1 


11 Aug. 1848. 






Charles H. B. C. S.Wandes- j 


300 0 0 


200 0 0 




80 0 0 


2 


15 Jan. 1849. 








582 0 0 


300 0 0 


- 


300 0 0 


5 


3 July „ 






William H. Do Massy 


100 0 0 


100 0 0 


100 0 0 






— 






Wellington A. Rose 




500 0 0 




500 0 0 


5 


29 Jan. 1850. 






William U. Sanders - 


600 0 0 


300 0 0 




300 0 0 


5 


21 Feb. „ 






Miles J. Mason 


301 0 0 


300 0 0 




60 0 0 












3-14 0 0 


300 0 0 




300 0 0 


5 












5 00 0 0 




100 0 0 




14 Sept. 1849. 










2,000 0 0 




400 0 0 




15 Dec. 






Francis S. Walker - 


458 0 0 


450 0 0 




180 0 0 




21 June 1850. 








237 0 0 


200 0 0 




200 0 0 


5 


23 Sept. „ 






George M. Massy - 


150 0 0 


150 0 0 




• 150 0 0 




27 April „ 








583 4 4 










21 Aug. „ 










600 0 0 


















400 0 0 




160 0 0 


2 


28 July „ 










100 0 0 






1 










450 0 0 


400 0 0 




160 0 0 


2 












300 0 0 


















400 0 0 






2 


9 Aug. „ 






Richard Dickson 


724 0 0 


600 0 0 




240 0 0 




31 Dec. „ 




Coonagh 


The Governors of Erasmus \ 
Smith's Schools - J 


2,500 0 0 


1,000 0 0 


- - - 


1,000 0 0 


5 


12 Sept. 1849. 








400 0 C 




400 0 0 


5 


24 Oct. „ 








200 0 0 


200 0 0 




200 0 0 










Edmund W. Shuldham 


1,553 4 0 


1,200 0 0 








18 Jan. „ 






James M‘ Mahon - 


300 0 0 






— 


— 


— 






The Governors of Erasmus "1 


193 10 10 






150 0 0 


5 


1 March 1851 






























— 












253 0 0 


250 0 0 
















500 0 0 


300 0 0 






1 


12 April „ 






Sir Richard Bonrko 


466 12 10 


450 0 0 








5 Sept. „ 




Cosh lea - 


Mary J. 0. Gascoigne and 1 
Elizabeth 0. Gascoigne / 


24,173 0 0 


8,000 0 0 


1,900 0 0 


5,500 0 0 


11 


2 Aug. „ 








4,700 0 0 




3,500 0 0 


7 


21 May 1850. 








5,642 0 0 


3,000 0 0 




3,000 0 0 


6 


16 April 1851. 








200 0 0 




- - - 












Charles J. Coote and others 


765 17 6 


600 0 0 


- 




3 


20 Sept. 1851. 






Charles H. B. C. S. Wandes- j 


500 0 0 


400 0 0 




400 0 0 


5 


11 Aug. 1849. 






Earl of Kingston - 


8,642 0 0 
200 0 0 


2,000 0 0 
150 0 0 


2,000 0 0 


150 0 0 


5 


10 Aug. 1850. 








1,000 0 0 


1,000 0 0 
















500 0 0 


250 0 0 


- - - 
















300 0 0 






2 












600 0 0 




600 0 0 




1 July „ 






Hugh Massy 


200 0 0 
200 0 0 


200 0 0 
200 0 0 


■ ■ ; 


40 0 0 




31 Dee. 1851. 
29 Oct. „ 








1,000 0 0 


1,000 0 0 








3 June „ 








300 0 0 
















Kilner Brasicr 


301 5 0 


300 0 0 














Trench, and Elizabeth O. 


2,400 0 0 






— 


— 


— 






Gascoigne - - J 


800 0 0 


650 0 0 


. . - 


650 0 0 


5 


8 June 1849. 








100 0 0 


100 0 0 








10 Jan. 1850. 






William Monsell 


500 0 0 


500 0 0 














Carried forward £ 


109,929 15 4 


69,000 0 0 


6,930 0 0 


40,429 15 2 


— 





R 3 
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IRELAND APPENDIX TO TWENTIETH REPORT 

(B.)— Schedule showing the Proprietors who have applied for and obtained Loans, ftc. — continued. 



County. 



Barony. 



Limerick — cont . 



Glenquin 






O wrey beg 



Pubblebrian 



Sbanid 






109,929 15 
3,000 O 



1,500 

10,000 



Brought forward 

Karl of Buckiiigliamshin 
and others 
Frederick F. Trench 
Gertrude B. Fitzgerald 
Antony F. 15. St. Lager 
Sir David Roche 
Hamilton L. Jackson 
John Croker 
F-arl of Dunravon 
Robert levers 
William H. Mason 
Antony F. B. St. Leger 
William Monsell 
Hamilton L. Jackson 
John Croker 
Antony F. B. St. Leger 
Conyngltam Ellis 
Trustees under the will ofl 
the late Karl of Devon - f 
Robert Fetlierston 
Lord Muskerry 
Richard Fitzgihbon 
William Stephenson 
William Leake 
George M. Maunse.ll 
John J. Sullivan 
Daniel Clanchy 
Wyndham Gould 
William I.eake 
Godfrey Massy 
Thomas 1). Evans 
Robert M. llotl well 
Wellington A. Rose 
Trustees of the late General ^ 

William Waller 

Ditto - - - 

Sir Vere K. P. do Vere 
Thomas E. Davenport 
George Posbery 
James Caullicld 
George Foslierry 
Sir Vere 14. P. de Vere 
Ditto - 
Darby O'Grady 
George Foshrey 
Jane Westropp 
Sir St. George Gore 
Sir Vere 14. P. de Vere 
Rickard Lloyd 
Stafford O'Brien 
Thomas Lloyd - 
Caleb Powell ... 
Thomas P. Evans 
Lord Cloneurry 
Ditto - 
George Tutliill 
William Monsell 
John W. O’ Grady 
William Barker 
William Monsell 
Wyndham Goold 
William N. Lee 
Thomas Lloyd - 
Sir David Roche 
George Tuthiil 
William R. Yeilding 
Richard Q.. Slecman 
Samuel A. Dickon 
The Knight of Glin 
Thomas Bateson 
Kail of Clare 
Lord Monteagle 
Earl of Clare 
Lord Monteagle 
Richard Bateson 
Lord Monteagle 
Patrick M'Donnoll 
Eyre Massy 
Richard M. Yeilding 
Wyndlmm Goold 
Lord Monteagle 
P.ichard Bateson 



Carried forward £ 208,518 



1,000 0 
8,760 15 
200 O 



223 0 0 I 
3,500 0 
2 , 6,)0 0 
2,036 2 



750 0 
500 0 
2,500 0 
301 15 

3.000 0 
641 10 

5.000 0 
1,377 10 

500 0 



2,01)0 

300 

2,500 



cancelled o 
relinquished. 



40,429 15 

2,000 0 



No. of 
ments 



1,600 

300 

2,000 



5 s =Pk 1850, 
9 May 1849. 
23 July 
12 April 1850. 



17 July 1851. 
1 May 
9 Oct „ 

9 Aug. 

I 31 Dec. 

4 Nor. „ 

27 July 1849, 
29 April 1851. 
24 Jan. 1850. 
6 July 1849. 
26 May „ 

6 July „ 

5 Nor. „ 

8 Sept „ 

8 May 1851. 

23 Sept 1850. 

24 Oct 1851, 
17 Mav 1850, 

10 July „ 

16 June 1851. 
12 » 

6 May „ 

1 July 1850. 
6 Feb. 1849. 

3 April „ 
23 Nov. „ 

9 May 1850. 
12 April 1849. 
31 May . „ 

29 June „ 
15 April 1850. 
12 Oct „ 

23 April 1851. 

6 Sept 1850. 

7 Aug. 1851. 

22 „ 1850. 

. 5 Sept 1849. 

25 July ,, 
20 Nor. 1850. 

4 Aug. 1849. 

30 July 1850. 

7 Aug. „ 

, 28 Nov. 1851. 

8 May 1850. 

1 Dec. 1847. 

1 Oct 1849. 

2 Jan. 1850. 

. .3 Dec. 1849. 

24 Jan. 1850. 
IS Sept. „ 

17 Oct 

22 July 1851. 

5 ,, l8tt 
,9 Dec. 1850- 

26 Nor. 1847. 

. 25 Oct 185°- 

29 Jan. 1849. 
14 March 1850 



19 



6 May 

1 19 June n 
10 July .* 

12 Dec. 1849. 
14 Jan. 1851. 
’ April » 

| 15 Aug. I® 49 - 
11 July Mg- 



SS Sept- 
15 June 



1850. 



144,800 O 0 



91,069 15 2 
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(B.) — Schedule showing the Proprietors who have applied for and obtained Loans, See . — continued. 



Amount 
applied for. 


Amount 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 


No. of 
Instal- 
ments 


Hate of 
lost Issue. 


£ s. 


d. 


£ s. 


d. 


£ s. 


rf. 


£ 


s. 


d. 








208,612 8 




144,800 0 


0 


1 1,990 0 


4 


91,069 


5 


a 








2*10 11 


5 


200 0 


0 


120 0 


0 


80 


0 


0 


2 


17 April 


1850. 


95 3 0 11 


800 0 


0 






640 


0 


0 


4 


7 „ 


1851. 


409 14 


5 


400 0 


0 


















2,128 6 


3 


2,000 0 


0 






400 


0 


0 


1 


*1 June 


1850. 


750 0 


0 


700 0 


0 






420 


0 


t) 


3 


SO CLt. 


1851. 


127 11 


0 


100 0 


0 






20 




0 




26 Feb. 




300 0 


0 


300 0 


0 






240 


0 


0 




13 June 




4,150 0 


0 


1,000 0 


0 






200 


0 






16 Oct. 




200 0 


0 


200 0 


0 


















100 0 


0 


100 0 


0 



















105 0 


0 


100 0 


0 


















2,823 0 


0 


2,000 0 


0 






800 


0 


0 


2 


26 June 


1851. 


614 0 


0 


500 0 


0 


— 




~ 








- 




254,710 11 


4 


155,020 0 


0 


12,110 0 


0 


94,380 


0 


0 


- 






1,200 0 


0 


1,100 0 


0 






1,100 


0 


0 


5 


27 April 


1850. 


300 0 


0 


300 0 


0 


. 




300 


0 


0 


5 


3) Aug. 


1849. 


100 0 


0 


100 0 


0 






100 


0 


0 




1 Match 1850. 


3,450 0 


0 


1,000 0 


(1 


- 




800 


0 


0 


4 


16 July 


1851. 


931 0 


0 


600 0 


0 
















— 




4,671 0 


0 


1,000 0 


0 






1,000 


0 


0 


5 


10 April 


1851. 


1,332 13 


4 


1,200 0 


o 






480 


0 


0 


2 


8 Marct 




350 0 


0 


200 0 


0 


200 0 




— 














0 


200 0 


0 






200 


0 


o 


5 


20 Sept. 


1851. 


146 0 


0 


100 0 


0 


. 




100 


0 


0 


5 


17 April 


18*18. 


200 0 


0 


200 0 


0 






200 


0 


0 


5 


31 May 


1849. 


148 16 


7 


100 0 


0 






80 


0 


0 


4 


22 „ 




1,484 0 


0 


1,000 0 


0 






1,000 


0 




s 


2 Nor. 




309 0 


0 


200 0 


0 


120 0 


0 


80 


0 






5 July 




531 0 


0 


500 0 


0 






400 


0 






19 April 




100 0 


o 


100 0 


o 






40 


0 




2 


19 Feb. 


1850. 


1,764 0 


0 


1,000 0 


0 






800 


0 


0 


4 


17 April 


1851. 


510 12 


s 


400 0 


0 






400 


0 


0 


5 


11 „ 




780 1 


0 


700 0 


0 






280 


0 


0 


2 


29 n 






6 


700 0 


0 






450 


0 


0 


3 










900 0 








900 




0 


5 


11 Oct. 


1848. 


5,066 0 


0 


2,000 0 


0 


- 




1,780 


0 


0 


5 


29 Jan. 


1850. 


182 0 




150 0 


0 






















2,000 0 


0 






1,200 


0 


0 


.3 


16 April 








1,500 0 


0 






1,500 


0 


0 


5 


2 March „ 














100 




0 


5 


<> „ 


1850. 






500 0 


0 


200 0 




300 


0 


0 


3 


1 1 April 


1849. 








0 




. 


100 


0 


0 


5 


12 Feb. 








100 0 


0 


- 




100 


0 


0 


5 


5 Dec. 


1849. 






1(10 o 


0 






100 


0 


0 


5 


29 April 




241 7 


6 


200 0 


0 




- 


120 


0 


0 


3 


1 Feb. 


1850. 


300 0 


0 


200 0 


0 


- 


- 


160 


0 


0 


4 


10 March 1849. 






900 0 


o 


- 




900 


0 


0 


5 


28 May 


1850. 






100 0 


0 


- 




100 


0 


0 


5 


21 April 


1849 








0 






100 


0 




5 


26 Aug. 


1851 








0 






200 


0 


0 


5 


22 July 


185C 


600 0 


0 


200 0 


0 






160 


0 


0 


4 


4 „ 


1849 


1,000 0 


0 


1,000 0 


0 






400 


0 


0 


2 


20 Dec. 


1850 


2,000 0 


0 


2,000 0 


0 


- 


- 


800 


0 


0 


2 


12 June 


1851 




2 


600 0 


0 


















200 0 


0 


200 0 


0 


- 




80 


0 


0 


2 


20 July 


1850 




0 


900 0 


0 






360 


0 


0 




9 Dec. 




300 0 


0 


250 0 


0 






250 


0 


0 


5 


14 Aug. 








100 0 


0 
























0 






1,000 


0 


0 


5 


IS Sept. 


1851 


243 0 


0 


200 0 


0 






200 


0 


0 


5 


15 April 


” 


1,000 0 


0 


1,000 0 


0 


400 0 


0 


600 


0 


0 


3 


17 Feb. 


1849 


2,500 0 


0 


1,000 0 


0 






1,000 


0 


0 


5 


1 July 


1850 


600 0 


0 


200 0 


0 


- 




40 


0 


0 


1 


20 Nov. 


1851 






400 0 


0 


400 0 




— 








— 








800 0 


0 


- 


- 


320 


0 


0 


2 


6 July 


1849 














1,500 




0 


5 












0 


- 




120 


0 


0 


1 


29 Apri 


184! 








0 






120 


0 


0 


2 


17 Oct. 


I84S 














120 


0 


o 




7 June 


185; 








0 


120 0 


0 


180 


c 


0 


3 


12 Sept. 


1849 






3, COO 0 


0 


400 0 


0 


2,000 


c 


0 


4 


7 Aug. 


1851 






500 0 


0 






200 


c 


0 


2 


9 Oct. 








350 0 


0 


- 




350 


c 


0 


5 


27 Nov. 


1849. 






800 0 


0 






800 


c 


0 


5 








n 


400 0 


0 






400 


c 


0 




19 July 




1,636 0 


0 


1,500 0 


0 






1,500 


0 


0 


5 


24 June 


" 



Brought forward 
John D. Evans 
las Bateson 
Anselm E. Taylor 
Samuel A. Dickson 
Thomas Bateson 
Ditto - 
Lord Montcnglc 
I-Ienry II. Kitchener 
Lord Montvagle 
Ditto 

Thomas Bateson - 
Samuel A. Dickson 
E. J. and J. Lynan 



Smith’s Schools - 
John B. Massy 
Richard M. S. Mansergh 
James II. S. Barry - 
George C. L. Roc • 

John M. Dawson 
Simon Low 
Lynn Cnrew 
Nathaniel E. Robbins 
Henry Cotton 
Sir John C. Carden 
Patrick Maher 
John Trunt 
Richard M. Carden 
Sir John C. Carden 
Henry Cotton 
Sir John C. Carden 
John Trant 
Henry Goold 
John Trant 
Viscount Lismore - 
Earl of Kingston 
Henry C. Bowen 
John J. Willington 
John Carden 
Robert I.loyd 
Dudley Byrne 
James Butler 
Gilbert Egan 
Thomas Pound 
John J. Willington 
William B. Fry and Hcnr 
Fry - - 

John D. Hutchinson 
John Carroll 
Nicholas Pound 
Robert White 
Frederick Lidwill 
The Commissioners of Edu-1 
cation in Ireland 
John Carden 
Robert White - 
Dudley Byrne 
Peter I). La Touche 
Vizer Bridge and others 
Michael Gavin 
John Carden 
John Greene 

Richard S. Hammersley - | 
The Governors of Erasm 
Smith’s Schools - 
John Prior 
Francis L. Gore 
Wray Palliser 
Earl of Clare •- 
Matthew Millett 
Thomas P. Lloyd . 

Annn Mansergh 
John Bayly - - 

Earl of Clare 
William Latlmm 
Francis II. Toone - 
Henry Dwyer 
Edward Waller 
Thomas G. Stoney - 

Carried forward £ I 



8 5 28,900 0 0 | 

A 4 



0 0 27,940 0 0 
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(B.) — Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Barony. 



Ormond, Lower — 



Applicant. 



Brought forward 
George Kinalian and Robert 1 
II. Kinalian - -J 
Thomas G. Stouey 
Denis Leonard 
Charles Cambio 
John Going 
Countess of Karnliam 
Augustus Robinson 
Joseph I'alkner 
George Smith 
Edward Waller 
George S. Waller 
Ralph S. Smith 
James J. Poe 
Thomas Smith 
William Smith 
Francis Synge 
Robert Lcoson 
Ralph Smith 
Richard R. W. Sadlier 
Richard Gason 
Robert Nisbelt 
George Cornwall and others 
James J. Poe 
Thomas E. Gonld 
Marquis of Ormonde 
Augustus Robinson 
George Kinalian and Robert 1 
H. Kinalian - -J 
Edward Waller 
James Willington 
Edward W. Newcnlmm 
Thomas K. Gould - 
Joshua R. Mi mutt 
Richard Gason 
Matthew Canny 
James Willington 
John Ijtnigmi 
John Bayly 
James Dalton 
Mnnnscll Andrews 
William Miiicliin 
Thomas Cleary 
StalTord O’Brien 
Caleb Going 
John Bayly 
Sophia O. Cave 
Richard Kennedy - 
George Cornwall and others 
John Bayly 

John Head ... 
William II. Carrol 
’ John Lanigan 
Arthur II. Read 
Ditto 

William II. Carrol 
William Ryan 
Richard E. Phillips 
Ditto 
Ditto 
Ditto 
Ditto 

Margaret Ormsbv 
Lady Elizabeth Waller 
Stafford O’Brien 
Wellington A. Rose 
Ditto 

Lady E. Waller 
William llynn 
Richard U. Bayly 
Francis Spaight 
Earl of Orkney 
William S. Philips 
Edward Parker - 
William Parker 
Wellington A. Rose 
George Kinahun 
William U. Smitliwiek 
Lady Elizabeth Waller 



Francis Spaight 
William Tuthill and olh... 
John Gobbet aud Margurot 
Parker 



tret] 



Amount 




Amount 




Amount 
cancelled • 
relinquish!. 








applied for. 


sanctioned. 


1. 






£ 


•s. 


</. 


£ 


s 


,1. 


£ s. 


d. 


£ 


g 


d. 


.58 ,538 


8 


5 


28,900 


0 


0 


1,840 0 


0 


27,940 


0 


0 


1,545 


12 


10 


81K) 


0 


0 


. 




800 


0 


0 


8.50 


0 


0 


800 


0 


0 


. 




G40 


o 




1 !)4 




9 


ISO 


0 


0 


30 0 


0 


120 


0 




1,077 


18 




7<X> 




o 






420 






400 


0 


0 


2.50 


0 


0 


100 0 


() 


1.50 


0 




1,100 


0 


0 


9.50 


0 


0 




. 


950 


o 




G43 


G 


8 


250 


0 


0 


. 




20l> 


0 


1) 


1,0.58 


7 


0 


800 




0 






800 






880 


0 


0 


,5(X) 


0 


0 






300 


0 




.545 


0 


0 


.5(H) 


0 


0 


. 




100 


0 






0 




100 




0 






100 


0 




949 


G 


0 


200 


0 


0 






40 


n 




i gg 


10 


9 


150 


0 


0 






150 


0 


0 


200 




0 


200 


0 


0 


40 0 


0 


160 


0 


0 


100 


0 


0 


1(X) 




0 






100 


n 


0 


1,984 


0 


0 


1,500 


0 


0 


- 




300 


0 


0 


300 


0 


0 


200 


0 


0 






200 


0 


0 


100 


11 


7 


100 


0 


0 






GO 


0 


0 


1(K) 


0 


0 


100 


0 


0 






GO 


o 


0 


100 


0 


0 


100 


0 


0 






GO 


0 


0 


3.50 


0 




200 




0 






84 


2 


5 


200 


0 


o 


200 


0 


0 






200 


0 


0 


200 


0 


0 


200 




0 






120 


0 


0 


200 


0 


0 


150 


0 


0 






1.50 


0 


0 


1,100 


0 


0 


1,000 


0 


0 






400 


0 


0 


340 


0 


0 


100 


0 


0 




- 


20 


0 


0 


53!l 


0 


0 


400 


0 


0 


- 


- 


400 


0 


0 


43.5 


0 


o 


400 


o 


<) 


. 


. 


1G0 


0 


0 


(10:1 


0 


0 


350 


0 


0 






210 


0 


0 


2,fi!),5 


17 




1,500 


0 


() 






900 


0 


0 


200 


0 




200 


0 






- 


40 


0 


0 


324 


o 




250 


0 








250 


o 


0 




0 




300 


0 


() 












939 


0 




71K> 


0 


0 








0 


0 


83.5 


.5 




.500 


0 


0 






500 


0 


0 


1,100 


0 




800 


0 


0 


- 




800 


0 


0 


1,37.5 


4 


7 


1,000 


0 


0 




- 


1,000 


0 


0 


100 


0 


0 


100 


0 


0 


1 00 0 


0 








33.5 




G 


200 




() 






200 


0 


0 


100 




() 


100 






100 0 


0 


— 






1.50 


0 




100 






- 






0 


0 


1.50 


0 


0 


100 










GO 


0 


0 


1,696 


0 


o 


1,000 










1 ,000 


0 


0 


31(1 


0 




200 




0 






200 




0 


2,(188 


0 




1,000 
















200 


0 




200 


0 


0 








0 


0 


200 


0 




200 


0 


o 






— 






(100 


o 














480 


0 


0 


500 


0 


() 


400 


o 


o 






400 


0 


0 


2.50 


0 


0 


200 


0 


() 






200 


0 


0 


1,100 


0 


0 


8.50 


0 


() 














0 


o 


3.50 


0 


o 






70 


0 


0 


■1 1 1 


0 


0 


400 


0 


0 






— 






300 


0 


















0 


.58.5 


13 


10 


.550 


0 








550 


0 


0 


3(19 


1.5 


10 


3.50 


0 








350 


0 


0 


498 


14 




450 










4.50 


0 




102 


10 


0 


100 


0 








100 


0 


0 


3.57 


17 


9 


250 


0 


o 






50 


0 


0 


189 


4 


0 


1.50 


0 








150 


0 


0 


1,000 


0 


0 


1,000 


0 


o 






400 


0 


0 


1.58 


12 


0 


150 


0 


o 






120 


0 


0 


564 






.5.50 


0 








330 


0 




589 


0 


0 


400 


o 






- 


400 


0 


0 


173 




o 


100 


o 








100 


0 


0 


897 




8 












700 


0 


0 


30G 


8 


8 


300 




p 






300 


0 


0 


750 


0 


0 


500 


o 


0 






500 


0 


0 


1,442 


10 


10 


1,100 


n 








1,100 


0 




77G 


0 


o 


500 


0 








500 


0 


0 


200 


12 


8 








1.50 0 










300 


0 


0 


300 


0 








240 


0 


0 


700 


0 


0 




0 








500 


0 


0 


300 


0 


0 


100 


() 


n 






100 


0 


0 


1,51 1 


0 


0 


500 


0 


0 






500 


0 


0 


700 


0 


0 


.500 


0 


n 


100 0 


0 


400 


0 


0 


725 


11 


2 


GOO 


o 














184 


9 


1 


100 










— 






1,116 


0 


0 


4.50 


o 








450 


0 




500 


0 


0 


400 


0 


0 






400 


0 




1,000 


0 


0 


800 


0 


0 






800 


0 


0 


107,732 


11 


3 


43,450 


0 


0 


2,4G0 0 0 


52,424 


2 


.5 



No. of 
Instal- 
lments 
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(B.) — Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 

Amount 

cancelled or 

relinquished. 



Brought forward 
Wellington A. Rose 
SirMatthew Barringion and 1 
Thomas Williams -j 
George Kinah&n 
Sir Matthew Barrington and "I 
Thomas Williams ' 

William B. Smithwick 
John Hayes 
Richard U. Bayly 
Thomas Parker 
William Ryan 
Richard E. Phillips 
John Stephens 
Thomas H. Ponsonby 
Ambrose Going 
John Lane 
William Dcspard 
Godfrey Levinge 
William Barker 
'Sir Vere E. P. de Vere 

Gross Total 



43,450 0 0 



300 0 
400 0 
400 0 



52,424 2 5 



| 16 June 1851. 

4 Nov. 1850. 
I 26 Aug. 1851. 

I 29 „ „ 

7 Nov. „ 

10 May „ 

15 Sept. „ 

15 July „ 

9 Oct. „ 

14 Nov. 

21 Oct. 

12 Jan. 

11 Pel). 1851. 

8 Nov. 1849. 
I 23 Sept 1848. 

7 Feb. 1850. 
3 July „ 

6 June 1851. 



1347. 



Sir Richard Musgrave 
John Kelly - 

Barry Drew ... 

Ditto - 

Duke of Devonshire 
Richard Smyth 
Lord Stuart de Decies 
Ditto - 

Ditto 

Ditto - - 

Earl of Huntingdon and 1 
Countess of Huntingdon j 
I Robert W. Dower 
| Lord Stuart de Docies 
Ditto - 

Ditto 

Sir Henry W. Barron 
Lord Stuart lie Decies 
Edward Odell 

Earl of Huntingdon and 1 
Countess of Huntingdon j I 
Ditto - 1 

I George P. Poor 
William 11. Crawford and 1 



Thomas Garde 
Thomas P. Sherlock 
Richard Musgrave 
Ditto - 
Catherine I. Osborne 
Wray Palliser 
Catherine I. Osborne 
Richard Chearnley 
Catherine I. Osborne 
Ditto 
Ditto 
Ditto 

Lord Cremorne 
Richard Ussber 
Lord Stuart de Decies 
Robert Uniake 
Richard T. Barron 
Sir John N. Humble 
John O'Keefe 
Sir I-Ienry W. Barron 
Lord Carew 
William Marchant 
Earl Porteseue 
Catherine I. Osborne 
Philip Fleming 
Thomas Gamble 
Henry Langley 
Viscount Doncraile - 
Sir Henry W. Barron 
Alexander Sherlock 

Viscount Doncraile 



■> 



4,000 0 
1,450 0 
1,350 0 



7 May „ 

5 March „ 

I 15 April 1848. 

1849. 

9 Feb. „ 

16 Nov. „ 

20 Sept 1850. 
12 Aug. „ 

-- „ 1851. 

22 June 1850: 
20 May 1 848. 
2G Jan. 1850. 
25 April 1849. 
9 Feb. „ 
j 9 May 1S50. 
27 June „ 

2 Aug. 1849. 
24 July 1850. 
4 May 1848. 
. 8 April 1850. 
16 Aug. 1849. 
18 Feb. 1850. 
20 April „ 

16 ,, 



20 Sept. 1850. 

1 May „ 

3 June „ 

| 23 Dec. „ 

9 June 1851. 
| 20 Feb. „ 

2 Aug. „ 



Carried forward £ 50,788 10 
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(B.)— Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 









! 










1 , 














■ 


County. 


Barony. 


Applicant. 


Amount 
applied fur. 




^d. 


cancelled or 
relinquished. 


Amount 

issued. 




Inslal- 


Date of 
last Issue. 






























issued. 








£ #. 


</. 


£ 


j. 


d. 


£ 


H. 


d. 


£ 




i\ 











Brought forward 


50,788 10 




41,900 


0 


0 


1,490 


0 




25,592 


9 








Waterford — 


Uppcrthird 


Marquis of Waterford - ' 


1,914 0 


0 ' 


1,900 


0 


0 


1,900 


0 


0 


— 















Catherine 1. Osborne - . 


779 0 


0 


550 


0 


0 


- 






.550 


0 


0 


5 


1 Sept 1849. 
1 June 1850. 






Ditto - - 


958 0 


o 


600 


0 


0 








480 


0 


0 








William N. Barron - 




0 




0 


0 








300 




0 


s 






Ditto 


158 0 


0 


150 


0 


0 








60 


0 


0 j 


2 


17 May 18*51. 






Cross Total ' £ 


73,927 19 


4 


45,400 


0 


0 


3,390 


0 


0 


27,580 


0 


o 


- 




Cork 


Bantry 


Earl of Bantry 


5,900 0 


0 


5,300 


0 


0 


1,850 


0 


0 


1,500 


0 


0 










Daniel O’Sullivan 


503 18 


0 




0 


0 








300 


0 




5 








William O’Sullivan 


G31 12 


6 


400 


0 


0 


- 






320 


0 


0 


4 








Earl of Bantry 


300 0 


0 


250 


0 


0 








250 




0 


5 


17 Feb. „ 






Jeremiah O’Connell - 


mo o 


0 


100 


0 


0 








60 


0 


0 


3 








Earl ol Bantry 


517 0 


0 


500 


0 


0 


- 






300 


0 


0 


3 


23 Sept. 1848. 






Ditto 


823 8 


7 


{ S 


0 


0 

0 


150 


ft 


■ft 


70 


0 


0 


1 








Earl of Kenmarc 


8,966 0 


0 


2,500 


0 


0 









— 









__ 






John Murphy 




0 


100 


0 


0 








60 


0 


0 




14 April 1851. 




Barretts 


Thomas Punch 


175 0 


0 


1.50 


0 


0 








150 


0 


0 


5 


14 Nov. 1849. 






George Stawcll 


1 80 0 


0 


150 


0 


0 








150 


0 


0 


5 


4 Sept 1848, 

5 „ 






William G. Brown 


2,150 0 


0 


600 


0 


0 








120 




0 


1 






Philip Cross 


845 0 


0 


300 


0 


0 


- 






240 


0 


0 


4 


1.5 Oet. 1851. 






Charlotte Symes 


1,000 0 


0 


400 


0 


0 


160 






240 


0 


0 




1 May 1849. 






George Stawcll 


150 0 


() 


150 


0 


0 








ISO 


0 


0 


5 


17 Oot. 1850. 






Thomas Punch 


ICO 0 


0 


100 


0 


0 








100 


0 


0 


5 


4 July 1851. 








313 16 


8 


200 


0 


0 








200 


0 


0 


5 


24 Sept. „ 




Barrymore 




a, loo o 


0 


1,500 


0 


o 








1,200 


o 


0 


4 


3 Jan, 1850. 






Henry M. Smith 


5,562 0 


() 


2,000 


0 


0 








1,500 


0 


0 


3 


27 Feb. 1849. 






Amelia Creed 


511 2 


6 


300 


0 


0 








180 


0 


0 


3 


14 „ „ 






Edward Roche 


3,591 10 


0 


1,500 


0 


o 


1,200 




0 


300 


0 


0 


1 


5 Sept. 1848. 






Henry B. Mitchell 


737 3 




300 




0 








120 


0 


0 




8 June 1849. 






John Turpin 


1 50 0 




1.50 


0 


0 








— 






— 


— 






Richard Barter 


1,200 0 




5(H) 


0 


0 








500 


0 


0 


5 










2,250 0 




2.0(H) 

1,250 


0 
























Ditto 


1,250 0 




0 


0 


. 






500 


0 


0 


2 








Tlmmas Power 


310 16 




2(H) 


0 


() 








40 


0 


0 


1 








Richard Barter 


GOO 5 


7 


500 


0 


0 








100 


0 


0 


1 






Bear 


Viscount Bcrelmven 


955 0 


0 


8.50 


0 


0 


680 


0 


o 


170 


0 


0 


1 














2,000 

3.50 


0 


() 








800 


0 




2 








Patrick O’Sullivan 


15H 14 


0 I 


0 


0 








210 


0 


0 


3 












0 


350 


0 










— 












Bait Carberry, 


William 11. Jones 


1,858 O 


o I 


7(H) 


o 


0 








700 


0 


0 


5 






East Division. 


Cornelius O'Callaghan 


1,000 0 


0 


1.0(H) 


0 


0 


- - 






800 

450 


0 






30 Aug. 1850. 
25 Jan. 1849. 






Daniel Conner 


751 13 


9 














0 


0 


5 


26 Nov. „ 
























510 


0 


0 


3 


19 July 1848. 






John Ilowen 


















1.50 


0 


0 


3 








William J. O’N. Daunt - 


578 2 
















240 


0 


0 


3 








Thomas Hungcrford 


300 0 


0 


200 


0 


() 








200 


0 


0 


5 








Sampson T. W. French 


610 0 




600 


o 


o 








480 


0 


0 










William Merrick 






100 












100 


0 


0 










Earl of Shannon 






r mo 




n 






ft 


4,800 


0 


0 


11 












n 






ft 








100 




0 


5 








Eliza Sealy 


350 0 




200 




0 








200 


0 


0 


5 


28 Jan. 1851. 
























350 


0 




5 






William B. Jones 








n 


ft 


_ 






70 


0 


0 


1 








Thomas Hungcrford 


600 0 


0 


500 


0 


0 








100 


0 


0 


1 








George C. Kingston 


120 0 




100 












60 


0 


0 




15 Nov. 18«. 




East Carberry, 


Edmund W. Shuldham 


950 0 




700 












700 


0 


0 






West Division. 


William Morris, jun. 


















200 


0 


0 










James Gillman 


158 0 




400 










0 


320 


0 


0 


4 


26 Nov. 1849. 
29 Oct d 
11 Jan. » 
10 July » 
10 Oct » 
17 Jan. 1850. 

23 April » 

3 July l 849 - 
16 Sept 1851. 
21 June 1849. 
14 Aug. « 
21 Dec. n 

3 April » 

24 Dec. 185ft 






James Lysaght 


611 0 


0 


400 


0 


0 








400 


0 


0 








Edward J. Alcoek 






1.50 




ft 








150 


0 


0 








Godfrey C. Smith 


141 14 










_ 






100 


0 


0 








Herbert Gillman 


4,397 6 












ft 




800 


0 


0 








James R. Barry 


1,174 1 


0 


800 


0 


0 








800 


0 


0 








James Gillman 


















100 


0 










Ditto 


419 5 




300 




0 








240 


0 


0 ; 








William Morris, jun. 


600 0 


0 


200 


0 


0 








80 


0 


0 








John S. Jagoe 


207 1 


8 


100 


0 


0 


- 






100 


0 










John Williamson - 


266 18 


q 














100 












William Norwood 


230 0 








0 


_ 






200 


0 


0 








Dennis O'Leary 


140 0 


0 


100 


0 


0 


. 






100 


0 


0 


5 






John I’owell 


274 0 




100 












100 












Henry Gillman - - ' 


612 0 


0 


300 


0 


0 


. 






180 


0 










Martha D. Cox and Kathe-1 
rine A. Cox - - / 


246 0 


0 


200 


0 


0 


- - 






200 


0 


0 


5 


15 July 18SL 






Thomas Gillman - - | 


663 16 






o 




300 


0 


0 
















William M. Alcoek 


300 0 






















— 


18 May j 8 ^ 






Godfrey C. Smith 


177 10 






0 










20 


0 










Thomas Hungerford 


835 0 


0 


300 


0 


0 


- 






300 


0 












Carried forward £ 


82,762 3 


7 


48,950 


0 


0 


9,020 


0 


0 


24,830 


0 


0 


"" 
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(B.) — Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 
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IRELAND APPENDIX TO TWENTIETH REPORT 

(B.)— Schedule showing the Proprietors who have applied for and obtained Loans, be.— continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


cancelled or 
relinquished. 


Amount 


No. of 
Distal- 
















issued. 








£ .v. </. 


£ *. </. 


£ </. 










Brought forward 


46,5:17 15 5 


30,200 0 0 








Cork — emit. 


Dull, il Imv — cmit.l 


Sir George C. Coltburst 


4,54 9 6 0 


2,900 0 0 






, 






Nicholas P. Leader 


5,001) 0 O 


4,350 0 0 














1,900 0 O 


1,000 0 0 












James Carmichael 


400 O O 


200 0 0 












John O'Callaghan - 


243 12 7 


100 0 0 














100 O O 


100 0 0 












Denis M'Carthy 


450 13 4 


300 0 0 












Daniel ami Jolm L. Cronin - 


4,023 0 O 


3,000 0 0 


- 










Denis S. I.awlor 


2,348 O 0 


1,200 0 0 


_ 










Samuel P. lownscnd 


1,300 O 0 


800 0 0 












1- ranees J. 1 1 cwson 


1,159 13 4 


SOO 0 0 












James L. O’Keeffe - 


110 13 9 


100 0 0 












John Sullivan 


262 14 0 


200 0 0 












Sir William W. Beclicr 


400 O O 


400 0 0 












John Power 


225 13 4 


150 0 0 














710 O O 


400 0 0 


- 


320 0 0 








^ i-connt Lismorc 


1,950 0 0 


1,500 0 0 


. 










William Saukey 


200 0 0 


150 0 0 


. 










Lord Lisle - 


4,981 0 0 


2,000 0 0 













M chacl Cagney 


585 0 0 


250 0 0 














400 0 0 


400 0 0 












Ilenry Allen 


600 0 0 


500 0 0 












Henry Louder 


100 0 0 


100 0 0 












Richard Longlicld 


400 0 0 


350 0 0 












George and 1 homus Bolster - 
















Sir William W. Beehcr 


150 0 0 














William Sullivan - - 


160 0 0 














William Allen 


300 0 0 














l'.dward l-'oott 


701 11 4 






























Daniel Leahy 


600 0 0 


400 0 0 


- - - 


400 0 0 


5 






others - . f 






— 


— 


— 






Francos J. Ilewson - - 


314 0 0 


200 0 0 




80 0 0 


2 








200 0 0 


200 0 {) 




120 0 0 


3 




















Fennoy . 


John D. Croker 


300 0 0 


250 0 0 




150 0 0 


3 








140 0 0 








5 






Timothy Mcnncssy 


1,400 0 0 


1,400 0 0 




1,400 0 0 


5 








623 6 7 


r 250 0 0 




250 0 0 


5 






St. .Tolm Galwoy 














500 0 0 








3 






Robert A. Rogers 
















Robert G. Berkeley and others 


834 0 0 






000 0 0 


5 








3,320 0 0 




1,200 0 0 




1 






George K. Cotter 








5 






Richard Longfield - 


250 0 0 


250 0 0 




250 0 0 


5 








313 0 0 














Viscount Dnnoraile 










S 






John 11. Barrv 
















William I-Icnncssy 


300 3 0 






60 0 0 


3 
















4 




Ibnnc ami Bar- 


Joseph M. Hannan 
Siisna Cummins 


300 0 0 


250 0 0 


60 0 0 


50 0 0 


1 

2 




Imokilly 


James 11. S. Barry 
Edward W. 11 oar e 


12,000 0 0 


2,000 0 0 


400 0 0 


1 






Earl of Shannon 
Henry Allen - 
Mountifort Longfield 


4,359 0 0 
150 0 0 


4,000 0 0 
ISO 0 0 




3,500 0 0 
150 0 0 


7 

5 

5 






Roger G. and Jolm Davis - 
Thomas M. Cummins 
Thomas J, Biggs 


605 0 0 
834 0 0 
958 0 0 


350 0 0 
400 0 0 


200 0 0 


350 0 0 
400 0 0 


5 

5 

3 














5 






Marquis ot I homond 


1,214 0 0 








4 




Kerrycurrihy - 


Mountifort Longfield 
John Molony 


280 0 0 
3,771 12 0 
100 0 0 


200 0 0 

1,000 0 0 




120 0 0 
200 0 0 
40 0 0 


3 

1 

2 








470 0 0 












K“l» 


Thomas Ilayes 
Thomas R. Sarsfield 
William R. Meade 
Achilles Daunt 


no 8 0 

150 0 0 
300 o 0 
175 10 0 
1 66 0 0 


100 0 0 
100 0 0 
300 0 0 
150 0 0 


: : : 


100 0 0 
100 0 0 
180 0 0 
150 0 0 


5 

5 

3 

5 






William R. Meade 
John Molony 
Richard W. Kn olios 


250 0 0 
1,663 0 0 


150 0 0 
1,000 0 0 




150 0 0 
1,000 0 0 


5 

5 

2 






Thomas W. Knolics 
John Meade 
William R. Meado 


420 0 <) 
137 J6 3 


300 0 0 
100 0 0 


20 0 0 


120 0 0 
80 0 0 


2 

4 






Adam N. Meade 


179 7 3 




. 




4 






Somers Payne 
William Whitney 
Achilles Daunt 
William II. Herrick 


107 0 0 
131 0 0 
254 0 0 
1,097 0 0 


100 0 0 
100 0 0 
100 0 0 
250 0 0 




100 0 0 
40 0 0 
100 0 0 


5 

5 






Carried forward £ 


126,614 1 2 | 


76,950 0 0 


6,720 13 4 


48,493 0 1 1 


— 



Bate of 
last Issue. 



i April „ ' 
17 Nov. 1849. 

9 March 1850. 

20 July 1849. 
16 Sept. 1850. 

1 1 Sept. 

23 Aug. „ 

3 May M 



15 Aug. 1350. 
20 July 1849. 
28 Sept. „ 
26 April 1850. 

6 Sept. „ 

16 July 1849. 



27 Aug. 
23 Deo. 
19 Sept. 
9 Feb. 
11 April 
4 ,, 

29 July 
13 „ 

21 Dec. 
13 Nov. 



1850. 

1849. 

1850. 

1851. 
185a 



1849. 

1851. 



SO Oct. 1851. 



19 Dec. 1851. 

25 Nov. „ 
SO Aug. „ 
21 March 1849. 
24 Aug. 1848. 

26 April 1850. 
9 July „ 

30 Aug. 1849. 

2 Nov. „ 

21 Oct. 185a 

20 Dec. 1848. 

7 March „ 
10 June 1850. 
20 April 1849. 

19 Feb. „ 

13 July „ 

31 Aug. „ 

14 March 1851. 

3 Nov. „ 

14 March „ 
24 May 1849. 
16 July „ 

20 April „ 

29 Nov. 1851. 

8 May 1849. 
3 Dec. * 

22 July 185a 

27 Dec. m 

6 Jan. 1849. 
3 July 185a 
24 Jan. 1851. 
20 Dec. « 

27 Oct. >> 

20 April 1848. 



20 Feb. 
10 Jan. 

17 Dec. 

18 Sept. 

19 Feb. 
8 » 

6 July 

26 Oct. 

20 Sept. 
25 June 

10 Oct. 

21 July 

11 Dec. 
16 Oct 

1 Dec. 



1851. 

1848. 

1841 

1850. 

1848. 



1843. 

1850. 

1848. 



i 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Brought forward 
Michael H. Roberts 
Thomas W. Hungorford 
Francis Woodley 
John H. Wheatley - 
John Molony 
Peter Browne 
William A. Lamb 
Simon D. Crooke 
Henry Baldwin 
William O’Maliony 
William Kirby 
Marion Peard 
Richard U. Bayly 
Spotswood Bowles 
Robert Meade 
Thomas Townsend 
William Newman 
Marmaduke C. Cramar 
Henry Bennett 
William Newman 
Lucy C. Kearny - 
Sir George C. Colthurst 
Horatio Townsend 
Thomas J. Fitzgerald 
John Hawlces 
George Foott * 

Daniel Conner 
William Crooke 
William H. II. W. Hedges 
Henry T. Coppinger 
Richard Reeves 
Richard Barter 
St. John JelTryes 
Mountifort I.. Conner 
Timothy O'C. Ilorgan 
John Blennorhassett 
Sir George C. Colthurst 
John E. Barrett 
John C. Mongan 
William Galgey 
Sir George C. Colthurst 
Richard Barter 
Ditto 

Henry Leader 
William Boyle 
Denis OT.eary 
Henry Loader 
Ditto 

John Blenncrliassett 
Peter Browne 
Richard Wright 
Richard Barter 
George Bruce 
Robert Maxwell - 
William Cox 
Elizabeth W. Bowt 
Robert C. Bowen 
Jonathan Bruce 
William R. Sanders 
James Glover 
Earl of Cork and Orrery 
Kilner R. Wood 
Eyre Evans 
George and John Evans 
Joseph P. Tynte 

Gross Total 



William T. Crosbie 
Robert J. Palmer 
I Samuel B. Leonard 
•ce Crosbie 
Stephen E. Collis 
Maurice R. Hewson 
Alexander Elliot 
Oliver Fitzmaufice 
Edward F. Day 
Gerald F. O’Connor 
Samuel Julian 
Earl of Listowel 
The Knight of Kerry 
Richard S. Oliver 
Stephen C. Sandes 

Carried forward £ 



„„ai 



897 0 0 
3,000 0 0 
2,061 11 * 



1,140 

4,5-10 

2,800 



Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


No. of 
[nstal- 

ssued. 


£ s. rf. 


£ s. d. 


£ 


s. <1. 




76,950 0 0 


6,720 13 4 


48.493 


0 11 




250 0 0 




200 


0 0 


4 


150 0 0 




90 


0 0 


3 


250 0 0 


... 


250 


0 0 


5 


1,500 0 0 




1,500 


0 0 


5 


800 0 0 


640 0 0 


160 


0 0 


1 


600 0 0 




120 


0 0 




200 0 0 




160 


0 0 


4 


200 0 0 




160 


0 0 


4 


300 0 0 




180 


0 0 


3 


1,500 0 0 




600 


0 0 




250 0 0 




55 


5 11 


2 


300 0 0 




180 


0 0 


3 


250 0 0 




250 


0 0 


5 


150 0 0 


... 


60 


0 0 


2 


200 0 0 


50 0 0 


150 


0 0 


4 


200 0 0 


. 




0 0 




450 0 0 




450 


0 0 


5 


200 0 0 




40 


0 0 


1 


150 0 0 




150 


0 0 


5 


150 0 0 




150 


0 0 




150 0 0 




120 


0 0 


4 


800 0 0 




800 


0 0 


5 


150 0 0 




150 


0 0 




1,500 0 0 




1,500 


0 0 


5 


300 0 0 


... 


240 


0 0 


4 


100 0 0 




100 


0 0 




500 0 0 




100 


0 0 


1 


100 0 0 


20 0 0 


80 


0 0 


4 


450 0 0 


450 0 0 






— 


100 0 0 






0 0 




350 0 0 




140 


0 0 


2 


150 0 0 










450 0 0 






0 0 




150 0 0 






0 0 




700 0 0 


420 0 0 


140 


0 0 




900 0 0 




900 


0 0 


5 




... 


840 


0 0 




200 0 0 


. 


200 


0 0 


5 


300 0 0 


300 0 0 


— 








40 0 0 


ICO 


0 0 




6,800 0 0 


- 


2,000 


0 0 


4 


500 0 0 




500 


0 0 




500 0 0 




500 


0 0 








320 


0 0 


2 


200 0 0 




45 


7 6 


2 


150 0 0 




90 


0 0 








500 


0 0 








120 


0 0 




100 0 0 




80 


0 0 


4 


400 0 0 




80 


0 0 




250 0 0 




50 


0 0 




100 0 0 










500 0 0 


- 


300 






450 0 0 




450 


0 0 




250 0 0 


200 0 0 


50 


0 0 




300 0 0 


- - - 


240 


0 0 




300 0 0 


300 0 0 







— 






160 


0 0 


2 






60 


0 0 




500 0 0 




400 


0 0 




200 0 0 




120 


0 0 


3 


500 0 0 










1,000 0 0 










900 0 0 


~ 


— 




— 


156,573 0 0 


18,250 0 0 


90,808 


0 0 


- 






3,500 


0 0 


7 


200 0 0 




40 


0 0 


1 


1,000 0 0 


800 0 0 


200 


0 0 








1,200 


0 0 




950 0 0 




570 


0 0 


3 


500 0 0 




100 


0 0 








400 


0 0 




2,500 0 0 




700 


0 0 








1,000 


0 0 




750 0 0 




45C 


0 0 


3 


1,000 0 0 




600 


0 0 


3 


1,500 0 0 


— 


- 




— 


2,000 0 0 










1,000 0 0 




coc 


0 0 




800 0 0 


320 0 0 


480 


0 0 




23,700 0 0 


1,120 0 0 


1 9,840 


0 0 


- 



20 Aug. 


1850. 


10 Nov. 


1851. 


3 „ 




I Mnrcl 




18 Feb. 


1850. 


29 May 


„ 


13 Mnrcl 




2 May 


1851. 


8 April 






1850. 


21 Oct. 




16 July 


1849. 


15 April 


1851. 


3 Feb. 




18 Nov. 


1850. 


28 Oct. 


1848. 


26 May 




23 Sept. 


1850. 


7 July 


1849. 


15 Oct. 


1851. 


24 Sept. 


1849. 


5 April 


1850. 


23 Jan. 




16 March 




18 May 


1849. 


14 Jan. 


1848. 


26 April 


1849. 




25 July 


1849. 


6 Aug. 


1850. 




4 Sept. 


1851. 


13 Oct. 




15 Nov. 


1847. 


3 Aug. 


1849. 


19 April 


1850. 


9 July 






9 Feb. 




11 Jan. 


1851. 


23 Oct. 


1849. 


14 Dec. 


1850. 


9 Feb. 




6 Nov. 


„ 


17 Oet. 




2 Dec. 


1851. 


8 Nov. 


1850. 


29 Aug. 


1851. 


29 May 


1850. 


16 Aug. 


„ 


14 July 


1851. 


17 Sept 


1840. 


26 „ 


1851. 


3 Dec. 


1847. 


23 Fob. 


185 a 


16 Aug. 


1850. 


2 ,, 


1851. 


9 June 




11 Dec. 


„ 





27 July 1850. 
17 „ 1848. 

1 Jan. 

10 May 1849. 
25 June „ 

2 Sept . 1848. 
13 Hay 1851. 

■1 March 1850. 

11 Oct. „ 

6 Jan. 1851. 



S 3 
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IRELAND: --APPENDIX TO TWENTIETH REPORT 



(B.) — Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


relinquished. 


Amount 




No. of 
Instal- 






























issued. 








.1. 


,1. 


£ 


■V. 


(/. 


£ 


s. 


d. 












Brought forward 




5 


LI 


23,700 


0 




1,120 


0 






q 






Clanmaurice — 


Robert C. Ilnrly 




19 




200 


0 










40 










John Hlemierhassott 


745 


10 




5(8) 










_ 












Ditto 


858 


8 


9 


3(8) 


0 


o 








nan 




q 






Edward F. Day 


570 


0 


0 


5(8) 


() 


n 








400 


q 








Robert Me. C. Hilliard 




0 


0 


200 




0 










q 








Oliver Win. Mason 


824 


0 


o 


500 


() 


















Maurice Fitzmmirice 


360 


0 


<) 


150 


I) 


q 



















William J. Nulignn 


500 


0 


0 


5(8) 


0 


() 










q 








Patrick Ryan 


79H 


11 


7 


5(8) 


0 


o 
















Corkaguiny 


James Hickson 


6J4 


0 


0 


600 


0 


0 


240 


0 


0 


360 




q 






Ditto 


1,219 


0 


0 


800 


0 


n 


580 


0 








Q 






Robert C. Ilickson 


14,000 


() 


0 


11,0(8) 


0 




















Edward Hussey 


2,120 


0 


0 


1,300 


() 




















Arthur B. Rowan 


1,000 


0 


0 


800 






















John Hickson 


750 


o 


0 


700 


0 




















Maurice F. S. Townsend - 


1,805 


o 


() 


1,(88) 






















John F. Day 


1,128 


0 


0 






















Thomas lilemierhassett 


2,300 


0 


0 


1,400 


n 




















George Hickson 


300 


0 


0 


•inn 






















James Hickson 


260 


0 


0 


150 




n 


















Matthew T. Morinrty 


316 


o 


(1 






















Dunkerron, North 


Berkeley Drummond 


690 


0 


0 


5(8) 


n 




















Myles Mahony 


4,819 


18 


0 


1,000 


n 
















1 




Edward Day 


230 


0 
























Hie Mngillicuddy of thel 


1,062 


0 


0 


1,000 


o 


0 








200 


0 


0 




Dunkerron,South 


Kean Mahony 
James F. Bland 


•inn 


q 


0 


250 




0 


. 














11,000 


0 


0 


6,0(8) 




n 






„ 












John Mahony 


5,200 


o 


0 


2,5(8) 


n 




- 




_ 


2,500 






5 




Denis Mahony 


3,194 






3(8) 






- 












4 


Glenarought 


John Mahony 


2,04X1 
















_ 










Frances J. Ilewson 


19 


•> 




i) 










•inn 




q 


5 




Marquis of Lansdownc 


4,668 


12 


o 


4,000 


o 


o 








1,500 






3 




Ditto 


4,834 


1 1 


<) 


4,000 


n 


ii 














4 


Iraghticonnor - 


France's J. Ilewson 


*>.t.’t 




() 






i, 
















Richard Iliiidc 


400 


0 


() 


300 


n 


<1 


240 


o 


o 








1 




Stephen K. Collis 


985 


15 


0 


8(8) 


n 










480 






3 




Thomas S. Dennis 


1,150 




() 












. 








4 




George Cashel * 


265 


0 






n 
















5 




St. John I'. Blacker 


11,772 


o 


o 






n 




0 




4,500 




q 


9 




Richard FitzGerald 


3,213 


0 


0 








1,600 


n 






q 


I 




Eusebius Sealy 


623 


12 


6 


5(8) 




n 






. 


500 


0 




5 




Stephen E. Collis 


857 




0 




















4 




William Sarnies 








•I nnn 


q 


(1 














5 




John Creagh 


133 


10 


() 




n 


() 














5 




Robert Leslie 


6(8) 


o 




'’50 


o 


(1 










q 




5 




William Saiules, jun. 


340 


0 


o 






() 


200 


0 




_ 











Berkeley Drummond 


1,053 


<) 


0 




n 


0 




o 


q 






q 


3 




l’eiree Mahony 


7,521 


0 


() 


3,(88) 


0 


o 








5(8) 


0 


0 


1 




Ditto 


6,415 




o 


1,0(8) 


n 


() 


















Ditto 


18,880 


H 


10 


1,000 






















Charles L. Sandes 


3,800 


0 


0 


















3 




George Gun 


11,500 


o 


0 


5,000 














q 




3 




Stephen E. Collis 


10,370 


() 






n 














3 




Ditto 


4,228 




q 


o Cnn 


q 
















2 




Samuel B. Leonard 


2,206 


16 


3 








640 


0 










1 




George Sandes 


703 


16 


(j 






o 










3 




William V. L. Foster 


1,479 




11 




o 
















4 




James Raymond 


1,120 




























James Crosbie 


555 




o 
























Jhomas O’Connor 






























Earl of I.istowel 


1,600 
























5 




Charles L. Sandes 


770 




























Sr. John 1. Blacker 


661 










q 










q 








Maurice Ilennessy 












q 


















Ihomas S. Dennis 


3,673 






















0 






Samuel S. Raymond 


536 
























2 




Sir Robert J. Paul 


1,192 




















0 


0 


2 




George Cashel 


250 




q 






n 












0 


5 




William Harnett 


























3 




John Creagh 


























4 




1 .ord Biirghcrsli and others- 


12,350 






4,000 


















3 




Alexander Elliott 


























Iveragh 


The Knight ol Kerry 


3,446 
























2 




Marquis of Lansdownc 


5,310 
























4 




Maurice II. Ilewson 














150 


0 














Daniel O’Connell 






















1 




Andrew McCarthy 


500 


0 








q 










0 


0 


5 




lhe Knight ot Kerry 


1,043 


0 


















o 


0 


2 




Charles Stigrno 


1,300 


0 


0 


600 




0 








600 


0 


0 


5 




others - - - f 








1,000 


0 


0 


— 






— 










James Butler 


1,430 


(1 


















q 




5 




Charles O’Connell 


5,000 


o 


0 


750 


0 


0 








COO 


0 


0 


4 ;_ 




Carried forward £ 


259,358 


19 


8 


129,450 


0 


0 


6,820 


0 


0 


59,600 


0 


0 


— ■ 



Date of 
bst Issue. 



17 May 
13 Aug. 
27 June 
29 Jau. 
23 May 



1850. 

1851. 



26 Aug. I85|. 

24 Sept 1849. 
28 April „ 

5 A “g. 1851. 
14 Feb. 1850, 

2 June 1849. 
14 Sept „ 

3 „ 

8 May 1851. 

16 Aug, 1819. 

17 °ct « 



25 Aug. 1849, 

24 „ 1848. 

25 April 1850. 
4 March 1851. 

22 Sept. „ 

18 Not. 1818, 
13 May 1850. 

26 April „ 
31 Dec. , 

9 July „ 

7 Aug. „ 
24 July „ 

19 Dec. 1851. 
6 Jan. 1848. 

27 Not. 1849. 
13 June „ 
26 Jau. 185ft 
15 April „ 

1 Jan. 1848. 
21 Oct. 185ft 

20 „ 1851. 

13 Feb. „ 

28 Sept 1849. 

12 „ 1851. 



21 July 1851. 

25 March 1848. 
20 Sept „ 
10 Jan. 1849. 

26 May » 

27 April „ 

8 „ 1851. 

28 Feb. 1849. 

22 June 1848. 
13 March 1850. 
10 May „ 
10 March 1851. 
3 April 1849. 

19 Sept „ 
22 June 185ft 
15 July n 
10 April » 

5 July <> 

9 May n 



11 AUg. 

11 Sept „ 
20 Dec. » 
10 Sept » 

9 Oct » 

5 May « 
28 April l® 48, 
7 Aug. 1850. 



3 April 1848. 
24 July 
30 Not. 1848. 
10 April 1850. 



24 Aug. 
14 Not. 



185ft 

1851- 
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County. 


Barony. 


Applicant 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


No. of 
[nstal- 


Date of 
last Issue. 


KSRBV — cost. 


Iveragli — cont, 
Magonihy 

Trugbenackmy - 


Brought forward 
James Butler 
Michael Lynch 
Richard Leahy 
John P. Day 
Marian Harte 
Daniel Lnwlor 
John F. Dav 
Henry A. Herbert 
Henry A. Herbert 
Richard Morphy 
Robert Leeson 
Earl of Kenmare 
George D. Stokes 
William M. Hickson 
Thomas Cuthbcrt 
James Hickson 
Edward D. Freeman 
Sir William D. Godfrey 
James Hussey 
George D. Stokes 
Francis Twiss 
Berkeley Drummond 
Robert Leeson 
Sir Edward Denny 
John Hussey 
William Mcrcdyth 
Edward Rae 
Francis D. Rae 
Robert Twiss 
Edward D. Freeman 
Edward Nash 
Robert A. Thompson 
William Blennerhassett 
Sir Edward Denny 
Ditto - 
Francis D. Rae 
Philip J. W. Miles - - 

ltieknrd O’Connell - 
Sir Edward Denny 
William Miles 
George M. Ilcwson - 
Richard Chute 
John L. line - 

Richard Chute 
Sir George C. Colthurst 
Henry A. Herbert 
Samuel M. Hussey 
Thomas Cutlibert 

Gross Total £ 


£ s. d. 
259,358 19 8 
250 0 0 
1,600 0 0 
810 0 0 
913 0 0 
4,200 0 0 
1,047 0 0 
2,443 0 0 
673 0 0 
2,032 0 0 
1,120 6 6 
457 0 0 
22,138 0 0 
1,536 8 0 
558 0 0 
3,565 17 7 
3,500 0 0 
384 0 0 
4,100 0 0 
2,890 16 2 
609 0 0 
888 0 0 
5,893 3 5 
14,351 0 4 
5,800 0 0 
767 0 0 

I, 630 0 0 
935 1 0 
185 19 0 

322 0 0 
825 0 0 
301 18 0 
273 0 0 

1,050 0 0 
8,760 0 0 

II, 363 18 3 
310 0 0 
600 0 0 
800 0 0 

1,174 3 8 
664 3 4 
403 16 2 
3,790 0 0 
221 0 0 
500 0 0 
677 12 0 
860 0 0 
200 0 0 

323 0 0 


£ s. d. 
129,450 0 0 
250 0 0 
1,600 0 0 
600 0 0 
350 0 0 
2,000 0 0 
1,000 0 0 
900 0 0 
300 0 0 

1.500 0 0 
600 0 0 
400 0 0 

4.500 0 0 
950 0 0 
500 0 0 

1.500 0 0 
2,000 0 0 

300 0 0 
1,150 0 0 

1.500 0 0 
500 0 0 
150 0 0 

3.000 0 0 
4,200 0 0 

2.500 0 0 
400 0 0 
600 0 0 
650 0 0 
100 0 0 
200 0 0 
250 0 0 
300 0 0 
200 0 O 
850 0 0 

J- 2,500 0 0 
300 0 0 
600 0 0 
500 0 0 

1.000 0 0 
600 0 0 
400 0 0 

1,000 0 0 
200 0 0 
300 0 0 
400 0 0 
600 0 0 
200 0 0 
300 0 0 


£ s. d. 
6,820 0 0 

1,000 0 0 
350 0 0 

600 0 0 
250 0 0 


£ s. d. 
59,600 0 0 
150 0 0 
1,000 0 0 
480 0 0 
140 0 0 
1,200 0 0 

360 0 0 
60 0 0 
300 0 0 
50 0 0 
80 0 0 

760 0 0 
300 0 0 
900 0 0 
400 0 0 
300 0 0 
690 0 0 
600 0 0 
500 0 0 
SO 0 0 

2.500 0 0 
2,000 0 0 

1.500 0 0 
160 0 0 
120 0 0 
520 0 0 
100 0 0 
160 0 0 

120 0 0 
200 0 0 
340 0 0 
1,000 0 0 
300 0 0 
480 0 0 
500 0 0 
1,000 0 0 
360 0 0 

1,000 0 0 
120 0 0 

400 0 0 
240 0 0 
120 0 0 
60 0 0 


6 

4 

3 

2 

1 

1 

1 
1 

3 

3 

2 

1 

5 

4 

3 
2 

4 

5 

2 

5 

2 

2 

5 

5 

5 

3 

5 

3 

5 

3 

1 


11 June 1851. 

10 Oct. „ 

7 April 1849. 

12 Dec. 1851. 

19 March 1849. 

26 Nov. 1851. 
21 June 1848. 
21 „ „ 

24 Aug. 1849. 

20 June 1850. 

8 June 1849. 
SI Jan. 1848. 

23 April 1849. 

5 July „ 

16 June „ 

12 Jan. 1850. 

6 March 1841. 
15 Sept 1851. 

27 Feb. 1850. 
5 March „ 

15 Feb. „ 

13 June 1850. 
8 Nov. 1 848. 

7 Feb. 1851. 

19 April 1850. 

25 May 1849. 

8 Feb. „ 

IS May 1851 

24 Aug. 1849. 

11 July 1850 

2 „ „ 

19 June 1851 
19 May „ 

21 June „ 

7 March „ 

15 Nov. 1850. 
10 Dee. 1851. 

16 Oct „ 

9 ,, > 


409,429 8 2 


173,500 0 0 


9,020 0 0 


82,060 0 0 






By Order, 

E. Hornsby, Secretary. 
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IRELAND APPENDIX TO TWENTIETH REPORT 



APPENDIX (C.) DRAINAGE, NAVIGATION 
Acts 5 and 6 Viet., cap. 89 ; 8 and 9 Viet., cap. 69 . 
Return of Districts in which Final Notices havo been issued, from the passing of the Act in August 



No. 

of 

Dis- 

Notico 


Districts. 


Date of 
Final Notice. 


Counties 
in which situate. 


Date when 
Works 
commenced. 


A o7 

Catch- 

Basin. 


Length 
of River 
or Prin- 
cipal 
Drnins to 
be Made 
or Im- 
proved. 
Stnted in 
Report. 


Area of Flooded 
and Injured 
Lands originally 
estimated to be 
Drained or 
Improved. 
Statute Measure. 


2 


Ardco 


11 April 1344 


Louth mid Meath 


4 June 1844 


Statute 

Acres. 

78,000 


Statute 

Miles. 


A. 




40 


Armagh 


28 Aug. 


1846 


Galway 


resumed 
15 June 1850. 
25 Oct. 1846 


13,120 


6 


1,130 


0 0 


46 


A lick . 


2 Oet. 


» 


Mayo ... 


24 Nov. „ 


6,064 


6 


400 


0 0 


171 


Ardnnairy 


10 Sept. 


1847 


Wicklow 




1,490 








178 


Askillaun 


22 „ 




Mayo - 




1,500 


H 


210 


0 0 


1 


Blackwatcr 


17 Oct. 


1843 


Meath and Kildare 


5 Juno 1844 


50,000 


18 


3,851 


0 11 


9 


Borrisokane 


5 Nov. 


1844 


Tipperary 


7 April 1845 


20,550 


12 


1,206 


0 15 


9 


Borris-in-Ossory 


14 May 


1846 


Queen’s County nnd 


resumed 
Oet. 1850. 
15 Juno 1846 


35,840 


14* 


3,232 


17 


Boyne - 


16 June 




1 ipperary. 

Meath, Westmeath, Kil- 


22 „ „ 


304,139 


54 






24 


Ballybay 


2 July 


„ 


dure, and King's. 
Roscommon 


1 Aug. „ 


3,300 


2 


350 


0 0 


27 


Brusna (Ferbane) 


4 >. 


„ 


King's County - 


2 Sept. „ 


389,120 


66* 


15,687 




28 


Bullycnsey 


7 „ 


» 


1 ipperary 


8 „ „ 


7,680 


351 


1 13 


34 


Bnlltnhassig 


30 „ 




Cork - 


14 „ „ 


23,500 


- - 


1,513 


0 0 


39 


Balltnderry 


28 Aug. 




Westmeath mid King’s 


15 Nov. 1847 


1,658 


'1 


198 


0 0 


62 


Ballyteigue 


2 Dec. 




Wexford 


1 Jan. „ 


26,752 


13* 

1 


2,921 


3 14 


64 


Ballycowuu 


9 n 




Kildare ... 


14 Dec. 1846 


1,000 


235 


0 0 


71 


Bmadlough 


28 „ 


* 


Mnyo - 


9 Jan. 1847 


1,000 


;>i 


212 


0 0 


92 


Brickey 


19 Feb. 


1847 


Waterford 




8,800 




827 


0 0 


108 


Bolcy 


4 Mar. 




Galway 


21 April „ 


3,500 




312 


0 0 


152 


Ballimikill 


18 May 




Month 


1 Sept. „ 
1 „ 




«, 


415 


0 0 


155 


Boardsmill 


6 Aug. 


» 


Meath 


6,850 


7 


989 


0 0 


156 


Bnllinaskca and Castle- 


6 ,i 














0 0 


165 


rickorde. 

Breeogue 


3 Sept. 




Sligo 




180,480 




304 


0 0 




Balia ... 


21 „ 




Mavo 


16 July 18-19 


30,720 


15 


4,155 


0 0 




Iiallynahown 


22 „ 


” 


Westmeath mid King’s 


25 Juno „ 


15,000 


7* 


1,236 


0 0 


184 


Bnllinamore and Bally- 


26 June 


1846 


Cavan, Fermanagh, I.ci- 








6,538 


1 18 


185 


council. 
Burton Hall 


19 Nov. 
23 „ 


1847 


trim, nnd ltuscom- 




5,760 




600 


0 0 


189 


Burren 


10 Jan. 


1848 


Carlow - 








9,635 


0 0 




Cali ore ... 


7 » 


1845 


Wexford 


13 April 1845 


7,000 




598 


3 29 


19 


Cappagli 


19 June 


1846 


Galway « 


7 July 1 846 


34,856 


11 


2,927 


0 0 


S3 


Camoge 


29 July 


» 


Limerick 


7 Sept. „ 


61,184 


4* 


1,278 


2 30 


47 


Clonakilty 


7 Oet. 












803 


0 0 




Coik Slob 


20 „ 


„ 


Cork 






. 


230 


0 0 




Carrigower 


30 „ 


» 


Wicklow - 


17 Mar. 1847 


12,000 


7 


685 


0 0 


67 


Carrigans 


24 Deo. 


» 


Donegal 


8 April „ 


3,330 


3i 


634 


2 18 


69 


Curraunboy 


28 „ 


„ 


Mayo - 


9 Jan. „ 


200 




40 


0 0 


70 


Cuilmore 


28 „ 


„ 


Mayo 


16 .» » 


500 


1 


63 


0 0 


73 


Cameloon 


28 „ 


„ 


Mayo - 


2 „ „ 


400 


1 


76 


0 0 


83 


Castlebar Lakes 


1 Feb. 


1847 


Mayo ... 


29 Mar. „ 


1,500 


1 


189 


0 0 


107 


Oarbury Mill Stream - 


4 Mar. 


„ 


Kildare 


4 „ „ 


1,600 


1* 


141 


0 o 


110 


Cnrvowmore Lake 


12 ,, 


„ 


Mayo ... 


15 May „ 


800 


1 


141 


0 0 


125 


Clonlost 


19 April 


» 


Westmeath 


24 „ „ 


3,500 


Gi 


603 


0 36 


138 


Castlebernard 


28 „ 




King’s Coun 


1 » » 


38,000 


10 


1,911 


0 0 
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and water power. 

9 Viet, cap. 4'j and 10 fy 11 Viet., cap. 79. 

1842, to the present date, showing the Expenditure and Employment thereon to 31st December 1851. 





Quantity of 
Land on 
revision and 
detailed Survey 
of District 
estimated to be 
benefited 
by the 

imposed Works. 

Statute Measure. 


Total 

Expenditure 

commencement 
of Works to 
31st Dec. 1851, 
including 
Interest on 
borrowed Money. 


Expenditure 
for One Year 
ending 

3 1st Dec. 1851, 
including 
Interest on 
borrowed Money. 


Quantity 
of Rock 
and 
Earth- 
work 
removed 

1851. 


Length 

of 

Rivers 

Drains 

P 1851. 


Equiva- 
lent of 
Men’s 
Labour in 
Day’s 
Work of 
One Man, 
1851. 




3,214 3 28 


£ s. d. 

19,228 17 3 


£ s. d. 
4,111 9 11 


Yards. 

123,099 


Statute 

Miles. 

n 


59,860 




1,161 2 S6 


3,971 12 6 


427 9 5 


16,667 


13- 


5,729 




921 2 30 


2,881 12 6 


3 14 0 






- 






42 10 2 








: - 




3,827 2 18 


12,115 16 6 


. - . 




- 


- 




1,517 0 39 


9,883 16 10 


1,540 3 4 


50,949 




23,758 




3,623 3 27 


18,126 9 11 


1,577 0 10 


57,414 




14,549 






47,105 10 5 


7,698 1 2 


379,160 


94- 


80,963 




414 3 27 


848 17 4 


0 4 7 






- 




16,874 0 18 
753 3 6 


55,000 5 4 
3,805 3 2 


3,846 14 0 
93 8 8 






8,688 




1,452 3 5 


7,844 17 1 


525 10 8 




4 


1,488 




311 0 38 


1,262 9 10 


- - - 






- 




215 2 29 


31,167 4 1 
729 3 2 


6,089 19 4 


254,961 


16 


83,336 




198 3 19 


1,241 16 9 


0 9 1 










683 0 4 


81 9 3 

2,220 14 2 


50 3 10 


595 




192 




430 3 3 
1,428 3 12 


1,167 4 7 
4,191 5 3 


0 5 7 
5 17 1 






* ' 




738 0 20 


2,223 11 7 


0 5 7 










2,032 2 26 


49 12 8 
12,148 16 2 
6,845 2 7 


3,783 18 10 
1,431 1 7 ; 


63,717 

48,445 


94 

44 


62,005 

14,594 






148,108 16 4 


31,997 12 11 | 


229,289 


44 


385,268 




8,338 1 31 
.617 1 24 


38 12 9 
24,605 0 0 
4,315 14 11 


5,437 1 3 ' 

580 10 0 


196,660 

33,464 


33 

64 


57,215 

4,933 




3,621 1 12 


9,284 6 8 


370 13 3 




- ‘ 


40 




1,412 0 7 


4,364 18 1 


573 5 8 


29,492 


4 


5,324 




292 0 30 
209 1 20 
592 0 31 


9,867 11 2 
5,904 4 2 

3,237 8 4 


380 11 2 
339 2 3 
1 17 11 


| • 


| J 


365 

600 




634 2 18 


2,475 7 10 


10 16 2 




- - 






46 0 31 


295 5 7 


0 6 7 


- 


- - 


- 




57 S 8 


326 13 6 


0 6 7 




- . - 


- 




72 3 37 


602 IS 5 


0 6 7 


- 


- * 


- 




185 2 27 


1,708 6 4 


2 16 0 










196 0 20 


637 10 10 












199 2 30 


796 12 1 




- 




- 




648 2 5 


2,406 14 3 


270 10 11 


18,731 


4 


3,328 




2,424 0 0 


11,613 6 10 


5,095 18 11 


310,474 


| ioi 


75,412 



Ordinary proceedings. 

Summary proceedings ; final award 29th April 



Ditto ; 2d assents received ; final award 
30th April 1850. 

Ditto; works not commenced. 

Ditto ; works executed by the Marquis of 
Sligo, under the Land Improvement Act. 
Ordinary proceedings j final award dated 16th 
March 1849. 

Ditto ; final award 29th April 1852. 



Ditto. 

Ditto. 



Summary proceedings ; final award 1st Oct. 
1850. 

Ditto. 

Ditto ; 2d assents received ; final award 
17th October 1851. 

Ditto ; 2d assents received ; final award 
13th October 1851. 

Ditto ; 2d assents received ; final award 
SOth April 1850. 

Ordinary proceedings. 

Summary proceedings ; final award 16th June 
1849. 

Ditto ; 2d assents received ; final award 
26th October 1850. 

Ditto ; works not commenced. 

Ditto ; 2d assents received ; final award 
17th October 1851. 

Ditto; final award 26th October 1850. 

Ditto ; 2d assents received ; final award 
26th October 1850. 

Ditto : 2d assents received ; final award 
26th October 1850. 

Ditto ; works not commenced. 

Ditto. 

Ditto ; 2d assents received ; final award 
14th April 1852. 

Ordinary proceedings ; drainage and navigation 
combined ; Shannon and Ernejunction ; drain- 
age commenced under summary proceedings 



it commenced 



Summary proceedings ; works ni 
Ditto. 

Ordinary proceedings ; final award 13th Oct. 
1851. 

Summary proceedings ; works suspended for 
2 d assents. 

Ditto ; 2d assents received ; final award 
22 d March 1852. 

Ditto ; 2d assents received. 

Ditto; final award 29th April 1852. 

Ditto ; 2d assents received ; final award 
SOth April 1850. 

Ordinary proceedings ; final award 26th Oct. 
1849. 

Summary proceedings ; 2d assents received ; 
final award 26th October 1850. 

Ditto ; 2d assents received ; final award 
26th October 1850. 

Ditto ; 2d assents received ; final award 
26th October 1850. 

Ditto ; 2d assents received ; final award 
29th April 1851. 

Ditto ; 2d assents received ; final award 
19th October 1849. 

Ditto ; 2d assents received ; final award 
SOth April 1850. 

Ditto ; 2d assents received ; final award 
13th October 1851. 

Ditto ; 2d assentsreceived. 
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IRELAND : — APPENDIX TO TWENTIETH REPORT 



(C.)— Return of Districts in which Final Notices have been issued, from 















Length 


- 


No. 












ot 11 iver 


Area of Flooded 


Dis- 

Final 

Notice 


District*. 


Date of 
Final Notice. 


Counties 
in which situate. 


Date when 
Works 
commenced. 


of 

Cal ch- 
Basin. 


be made 


and Injured 
Lands originally 
estimated to be 
Drained or 
Improved. 
Statute Measure. 














Report. 














Statute 


Statute 

Miles. 


a. n. r 


153 


Cavctown 


21 May 1847 


Roscommon 


29 June 1849 


8,000 


502 0 0 


154 


Curraglia 


19 July „ 


Meath and Dublin 


9 Aug. 1847 


2,500 






159 


Crogban - - - 


3 Sept. „ 


Roscommon 


25 Juno 1849 


800 


5 


539 0 0 


161 


Castlomartyr 


3 » » 


Cork - 


2 July „ 


12,960 






173 


Coolany - 


21 » i. 


Sligo 


6 Sept. „ 


90,744 


6 


555 2 0 


177 


Carrowbeg 


22 „ „ 


Mayo ... 




330 


H 


64 0 0 


179 


Cross Lough 


30 „ „ 


Ditto 


27 Aug. 1849 


399 


, 




191 




19 Jan. 1848 


Mcatli - - - 








15 


Dungolman 


8 Juno 1846 


W estmeath and Long- 


18 June 1846 


28,000 


11 


1,801 0 0 








ford. 






29 


Decl 


14 July „ 


Westmeath and Mcatli 


27 July „ 

4 Sept. „ 








38 


Dtmkellin 


19 Aug. „ 

19 March 1847 


Galway 








111 


Derrylin 


l'ermuiingh 


1 April 1847 


3,000 


4 


139 0 0 


113 


Drumbominy 


19 » 

3 Sept. „ 


Ditto 


12 July 1849 








162 


Drumcliff 


Sligo and Leitrim 


14,294 


34 


424 0 0 


164 


Dunmorc 


3 .. „ 


Galway, Mayo, and 


15 Aug. „ 


96,161 


40 


9,803 0 0 








Roscommon. 




182 


Dunmoran 


26 Oct. „ 


Sligo - 


10 July „ 


7,680 


6 


764 0 0 


192 


Derryholmes 


19 Jail. 1848 


King’s 


8 June 








81 




X Feb. 1847 


Leitrim 


20 April 1847 


19,840 


15 


1,855 0 0 


7 


Fane 


28 March 1846 


Louth 


2 „ 1846 


87,400 


64 


1,449 1 21 


65 


Fergus 


17 Dec. „ 


Clare and Galway 


15 Feb. 1847 


134, 4CX) 


52 


8,388 0 0 


121 


Foranwoll 


10 April 1847 


Kildare 








878 0 0 


8 




14 May 1846 


Louth, Meath, Mona- 


11 „ 1846 


176,813 


44 


6,887 0 3 














63 


Gorteen 


4 Dec. „ 


Kildare 


8 Dec. „ 


7,170 




1,231 0 0 


106 


Gar 


4 Mar. 1847 


Ditto 


22 April 1847 


3,600 


24 


938 3 1 


187 


Glenariff River (Red 


23 Nov. ., 


Antrim 


7 Juno 1 849 


!>.<«) 








Bay). 










190 






Kildare 










58 


I-Icadford 


30 Nov. 1846 


Leitrim 


12 May 1847 


3,520 


1 


166 0 0 


79 


Hind (The River) 


18 Jan. 1847 


Roscommon 


10 April „ 


16,000 


14 


2,800 0 0 


87 


Hermitage 


1 Feb. „ 


Kildare 


4 May „ 


600 




133 0 0 


36 


Inny 


31 July 1846 


Meath, Westmeath, 


15 Sept 1846 




41 


7,763 1 14 




Irishtown, Ongenstown, 












168 


3 Sept 1847 






3,840 


4J 


469 0 0 




and Grange Streams - 








6 


Kilmannock 


7 Jan. 1845 


Wexford 


1 Juno 1845 


8,532 




498 2 5 


18 


Killimor 


18 June 1846 


Galway 






434 

6 


6,861 0 29 






22 July „ 


Mayo 


19 Aug. „ 


10,000 


1,200 0 0 


41 


Kilbeggan 










20 


4,982 3 25 


57 


Kilmurry 


30 Oct „ 
27 Nov. „ 


Kilkenny and Tipperary 
Meath - 


31 Oct. 1846 
7 Dee. „ 


8,000 

2,000 


6 


2,605 0 0 
544 0 0 


78 


Kill 


18 Jan. 1847 


Cavan - - 






10 


642 0 0 




ICilcock ... 


4 Mar. „ 


Mcatli ... 


29 March „ 


3,230 


34 




112 

124 


Kinmeen 

Kilinaganny 


19 „ 

19 April „ 


Fermanagh 

Kilkenny ... 


1 April „ 


1,000 


1 

11 


73 0 0 
2,592 0 0 


158 


Kilchreest 


3 Sept „ 


Galway 






104 






Keer.agh - - - 


3 „ 




25 Juno 1849 




9 




263 


Kisdoon 


3 „ 

2 June 1846 


Tipperary 




7 










17 June 1846 




25 








4 „ >• 


Tipperary 




64 






Lough-na-Saggart 




1 A ng. „ 
9 Sept. „ 




2 






Lough Gara and Mantua 


24 „ 


Roscommon, Mayo, and 


128,000 


25 




43 


Loughs Oughter, Gowna, 


16 Sept. „ 




13 Oct. „ 




57 


8,300 0 0 


53 


and River Erne. 
Loughans ... 


26 Oet. „ 


Longford. 






529 0 13 




Lough Neagh - 


24 Dec. „ 


Derry, Antrim, Down, 
Armagh, and Tyrone. 


3 May 1847 


1,411,320 


91J 




109 


Leesborough 


12 Mar. 1847 


, A -St 




7 


686 0 0 


151 


Lougli Crew - 


17 May „ 


Meath ... 


7 June „ 


2,396 


3 




166 


Lough Dalla 


3 Sept. „ 


Mayo - 


2 July 1849 


4,500 


4 


1,116 0 0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



the passing of the Act 1842 to the present date, &c continued. 



Quantity of 






1 












Revision and 


Expendilu 


e 


Expenditure 


Quantity 
of Rock 


Length 


Equiva- 




Detailed Survey 
of District 
estimated to be 
benefited 

proposed Works 
Statute Measure 


commencement 
of Works to 
31st Dec. 1851, 
including 
Interest on 
borrowed Money 


31st Dec. 1851 
including 
Interest on 
borrowed Money 


Earth- 

removed 

1851. 


Rivers 

^851.* 


Men’s 
Labour in 
Da vs' 
Work of 
One Man, 
1851. 


— 




n r 




<£ 




rf. 


Cubic 


Statute 














Yards. 
















78 17 


3 


- 






Summary proceedings j works suspended for 


407 


3 32 


1,204 5 














2d assents ; final award 29th April 1852. 




















6,139 7 






5 


29,222 


li 


14,408 


Ditto; 2d assents received; final award 






4 


2,987 4 


10 


179,088 


11 


56,091 




73 










3 


39,430 


34 


24,431 


Ditto ; 2d assents received ; final award 
29th April 1852. 












- 


- 




Ditto ; works not proceeded with under 


91 


0 35 


360 7 


2 


303 11 


11 


11,286 


. 




drainage acts. 






























2,495 0 


6 


61,495 




24,386 


Ditto ; 2d assents received. 


4,897 


3 0 


17,663 12 


3 


5,192 16 


G 


365,184 


14| 












7 


986 0 


3 


- 


100 








6/9 11 














Ditto ; awaits settlement of county bridge 


134 


2 5 


333 8 


9 








. 




Ditto '; final award SO April 1850. 














42,459 


2 


17,330 


Ditto ; 2d assents received ; final award 
29th April 1852. 


















119,000 

26,714 




881 


0 35 


4,697 6 
6,743 15 


11 


1,593 0 


11 


51,117 


5 


Ditto; 2d assents received ; final award 
29th April 1852. 








5 


1,311 8 


0 


75,080 


124 


13,899 












1,807 4 


11 


47,458 


9 


20,136 


Ditto; 2d assents received; final award 


1,521 


















12th April 1852. 


3 28 




® 


206 12 


11 


228 




193 


Ordinary proceedings ; final award 20th Sept. 


9,812 
























7 


1,421 6 


6 






1,149 


Summary proceedings; works suspended for 


956 


1 35 


3,475 1 


8 


128 4 


c 






292 






















29th October 1851. 




0 12 




0 


5,501 8 


8 


183,717 


84 


76,122 


Ordinary proceedings. 












- 






Summary proceedings ; final award, 16th ’June 


























3,816 12 


8 


0 9 


7 










526 
























4 


503 6 


8 


865 




5,174 


Ditto ; 2d assents received ; final award 
30th October 1851. 




304 




49 16 


6 


















9 


0 4 


8 








Ditto; 2d assents received; final award 
16th Sept. 1850. 




3,8«4 








3,426 10 


0 


108,714 


3 


47,435 


Ditto ; 2d assents received ; drainage and 


150 






















286 16 














Ditto; 2d assents received; final award 
16th June 1849. 








25,648 1 


5 


1,217 0 


3 


- 




53 


Ditto ; works suspended for 2d assents. 






32 14 


3 












Ditto; works not commenced. 


509 


1 12 


9,836 13 


7 












Ordinary proceedings; final award 26th Oct. 


8,426 


















1849. 




42,457 8 




9,483 14 


6 


354,272 


46 


156,144 




6,956 


2 10 


10,990 10 


1 


19 19 


5 








Ditto ; 2d assents received ; final award 
29th April 1851. 


17,877 3 


1 


1,130 18 


2 






1,654 








6,414 11 


6 


939 16 


1 


20,857 


13 


9,897 




1,611 




938 13 


3 










Ditto ; 2d assents received ; final award 
30th July 1849. 






2,405 9 


9 


123 9 


8 








Ditto ; works suspended for 2d assents. 
Summary proceedings ; 2d assents received ; 


491 




1,819 3 


5 


0 4 


7 










3 31 
















final award 16th September 1850. 


3,433 


244 10 


4 


2 15 


7 








Ditto; final award 2 d September 1850. 




8,316 15 


1 


1,552 14 


8 


52,056 


H 


18,490 


Ditto. 


2,794 




180 18 
















1 27 


5,564 15 








111,519 


34 


32,048 


Ditto. 


l,5/o 


3 39 


117 11 


0 














20,111 14 


5 


4,111 12 


8 


154,310 


84 


56,813 


Ditto ; 2d assents received. 






3,504 19 


3 


0 18 


7 








Ditto; final award 8th October 1850. 






683 14 
















-,47o 




10,692 17 


7 


419 8 


2 








Ditto ; works suspended for 2d assents. 


11,704 


2 15 


50,366 16 


3 


14,886 14 


4 


237,094 


16J 


186,624 


Ditto ; 2d assents received ; drainage and 


























3,621 2 


8 


420 18 


7 


2,662 




5,614 


Ordinary proceedings. 








1 


26,008 15 


5 


386,819 




240,202 


Ditto ; drainage and navigation combined. 


813 


3 14 


5,183 8 


6 


682 4 10 


7,000 


. 


3,965 


Summary proceedings ; 2d assents received. 






2,753 19 


8 


51 14 


7 






60 


Ditto ; 2d assents received ; final award 




0 15 
















15th October 1851. 




2,836 11 


9 


154 19 


1 








Ditto; final award 29th October 1851. 
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(C.) — Return of Districts in which Final Notices have been issued, from 



No. 

of 

Dis- 

Final 


Districts. 


Date of 
Final Notice. 


Counties 
in which situntc. 


Date when 
Works 
commenced 


of 

Catch- 


Length 
of ltivers 
or i’rin- 

Drams to 
he Made 
or Im- 
proved. 
Stated in 
Report. 


Area of Flooded 
and Injured 
Lands originally 
estimated to be 
Drained or 
Improved. 
Statute Measure. 




170 


Lavnlly 


4 Sept. 


1847 


Galway 


!• July 1849 


Stnt u to 
28,160 


Statute 

Miles. 

20 


2,436 


0 0 




174 


Lough Minsk and River 


22 „ 




Galway anil Mayo 


1 1 June ,,’J 


225,000 






7 n 




183 


Robe. 

LoughsCorrib, Mask, and 






Galway and Mayo, and 


1 Jan. 1848 


780,000 










188 


LisdufF 


23 „ 


„ 


County of the Town 
of Galway. 

Galway ... 


11 June 1849 


2,400 


10 


507 


1 0 




193 


Lough Lannagh 


1 9 Jan. 


1848 


Mayo - 


n 


21,440 






n n 




23 


Moyour ... 


29 June 


1846 


Mayo 


23 July 1846 


6,000 




700 


0 0 




45 


Mullifarry 


2 Oet. 




Mayo ... 


27 Nov. „ 


2,210 










52 




22 „ 


” 


Antrim ... 




.57,600 


11 


2,192 


0 12 




60 


Miles and Tcmplebran 


30 Nov. 


.. 


Cork - 


3 Mar. 1847 


10,285 




241 


0 0 




73 


Mullawn ... 


28 Dec. 


» 


Mayo ... 


16 Jail. „ 


400 


n 


74 


0 




140 


Magliera 


28 April 


1847 


Down 




19,000 










141 


Moyne and Crosspatrick 


5 May 


” 


Mayo ... 


20 Sept „ 


600 


1 


93 


0 0 




146 


Marti nstown (Carbury) 


12 i. 




Kildare 














176 


Monivca 


22 Sept. 


„ 


Galway 


1.5 Aug. 1849 














Nobber - 


2 July 


1846 


Meath 


16 July 1846 


40,000 


U£ 


865 


0 0 




4 


Oranliill 


5 Nov. 


1844 


Galway ... 


14 April 184.5 


Not known 


a? 


974 


0 16 




21 


Owunabrocka 


24 June 


1846 


Mayo - 


23 July 1846 


6,0(X) 


4i 


400 


0 0 




48 


Owonkciigb 


8 Oct. 




Cork .... 


26 Oct. 


1.5,700 




405 


0 0 








30 Nov. 


„ 




1 Mar. 1847 












194 


Quoile - 


1 3 May 


18.51 


Down 












13 


Rcdbog ... 


4 June 


1846 


M entli 


16 Julie 1846 




1 


278 


0 0 




37 . 


Rath or Clooncen 


19 Aug. 




W cKtmcath and Longford 










0 0 






llatooragh - 


8 Oct. 


„ 


Cork - - - 














61 


Itinn and Blaekriver - 


1 Dee. 


„ 


Leitrim and Longford - 


13 April 1847 




17 










Red Cross 


3 Sept. 


1847 


Wicklow 












Raheou 


23 Nov. 




Carlow 














10 


Strokestown 


30 May 


1846 


Roscommon 








7,397 


2 5 






Slirule 




„ 


Mayo anil Galway 








3,068 


0 0 






Shinronc 


30 July 


,, 




II A i p f r 








0 0 






Shaudou 




» 


Waterford 


21 June 1847 


160 




40 


0 0 




74 


Shandrum 


29 Dec. 




Mayo 


!> .Tan. 


700 




127 


0 0 




80 


"Sow - 


1 Feb. 


1847 


Wexford 


22 April „ 


14,000 


a? 


1,998 


0 30 




82 


Shanugoldcn 


1 Feb. 




Limerick - 


8 March „ 


14,270 


24 


1,012 


0 0 






Shanbogh 


3 Sept. 




Kilkenny 




0 0 




169 


Saleen Lough 


3 „ 


» 


Mayo ... 


20 Jan. 1848 


2,8.50 


i 


886 


0 0 




181 


Skane ... 


26 Oct. 














0 0 




14 


Turloughmore 


14 June 


1846 


Galway 

Tipperary 


9 June 1846 






4,881 


0 0 






Templeniore 


1.5 Sept. 


„ 






3,448 


0 1 










1847 


Mayo 


22 May 1847 


2,200 


5 


314 


2 0 




139 


Wilkinstown 


28 April 


.. 


Meath 


12 „ 


10,600 


6 


373 


0 o 




180 


Wottonstown - 


2 Oct. 




Louth 


14 June 1850 


1,300 


4 


309 


1 0 




44 


Youghal - 


2 „ 


1846 


Cork - 


14 Oct. 1846 


1,547 




220 


0 0 














Totals 

Add i]i 
no 


6,751,305 

entity of 1 
revised su 


1,S40| 

nd in dist 
vey made 


304,223 0 13 
■lets for 








* For districts in which final awards have been made up to the 31st December 1351, the total 
the award. This expenditure includes 104,9991 12 s. interest on borrowed monuy. 



Office of Public Works, Dublin. 



expenditure has beeu taken from 
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h e passing of the Act in August 1842 to the present date, &c .—continued. 



Quantity of 
Land on 
Revision and 


Total 

Expenditure 


Expenditure 


Quantity 
of Rock 




Equiva- 
lent of 


Detailed Survey 
of District 


commencement 


ending 




Earth- 




Labour in 


estimated to be 
found benefited 

proposed Works. 
Statute Measure. 


31st Dec. 1851, 
including 


including 
Interest o 




removed 


Drains 
opened in 


Days 
Work of 


Interest on 
borrowed_ Money. 


borrowed Money. 


1851. 


1851. 


1851. 


A. 


a. 


r. 


£ 


s. 


d. 


£ 


a 


d. 


Cubic 


Statute 

Miles. 




2,637 


0 


1 


7,716 


1 


2 


524 


0 


11 






816 








26,860 


12 


9 


12,266 


6 


6 


246,61 1 


18 


217,053 






- 


130,559 


9 


0 


43,603 


16 


2 


250,752 


3* 


401,739 


498 


1 


11 


1,545 


15 


11 


292 


10 


0 


2,846 




1,871 








10,424 


8 


9 


2,952 


15 


11 


77,475 


16 


51,342 


1,040 


3 


11 


8,764 


1 


2 


2 


19 


7 








326 


0 


15 


986 


13 


0 




















677 


3 


2 


- 










- 


253 


1 


29 


1,367 


2 


8 


311 


6 


5 




4 


3,468 


74 


3 


13 


347 


7 


4 


0 


6 


7 






- 


393 


1 


22 


1,397 


12 


1 


191 


6 


10 








96 


1 


32 


702 


13 


9 












- 








18 


17 


3 












- 








9,502 


6 


5 


4,607 


1 1 


10 


149,903 


8 


62,735 


1,357 


1 


3 


7,634 


3 


4 


575 


17 


8 


17,502 


4 


5,253 


974 


0 


16 


3,871 


16 


2 










- - 




379 


0 


35 


3,154 


5 


7 


4 


9 


11 






- 


393 


2 


15 


1,277 


7 


3 












. 


3,988 


2 


30 


12,721 


15 


3 


3,532 


19 


11 


111,683 


16* 


63,154 








181 


15 


5 


97 


5 


6 






- 


241 


2 


8 


964 


19 


11 


- 










■ 


1,136 


3 


6 


6,474 


5 


7 


1,605 


4 


7 


18,729 




13,647 


244 


1 


0 


928 


7 


11 


20 


6 










5,691 


1 


11 


14,056 


0 


8 


1,605 


3 


5 


1,500 




5,203 








47 


8 


10 


- 




- 


- 












37 


11 


0 


- 


















32,417 


12 


11 


5,103 


9 


11 


1 1 1 ,590 




54,152 


4,918 


3 


23 


24,223 


7 


1 


4,718 


5 


3 


126,966 


Hi 


107,363 


1,479 


3 


19 


8,029 


0 


0 


1,135 


17 


0 


39,547 


44 




43 


1 


15 


1,030 


12 


0 


34 


12 


0 


- 






132 


1 


35 


712 


10 


3 


- - 






- 






1,983 


0 


10 


8,648 


13 


7 


665 


7 


5 




18£ 


1,482 


1,638 


0 


28 


3,659 


3 


5 


198 


8 


10 














57 


16 


0 


- 








- 




906 


3 


14 


3,079 


13 


11 


119 


10 


5 


" 


• 










72 


13 


9 


. 






. 




- 


7,700 


0 


0 


48,682 




9 


11,699 


8 


4 


328,567 


8 




3,455 


0 


21 


13,890 


1 


11 


1,385 


14 


0 


39,250 


- 


11,520 


294 


1 


0 


1,334 


0 


10 


0 


6 


7 






' 


700 


2 


37 


1,764 


0 


0 










- - 


' 


316 


1 


17 


1,102 


13 


0 


143 


S 


0 




i 


2,072 


271 


2 


22 


18,812 


2 


2 


2,184 


13 


4 


23,271 


5 


22,325 


225,795 


0 


4 


1,455,090 


16 


10* 


280,950 11 10f 


6,093,839 


405 


3,315,193 


127,871 


0 


6 




















353,666 


0 


10 





















Summary proceedings ; works suspended tor 
2d assents. 

Ditto j drainage and navigation combined. 

Ordinary proceedings ; drainage, navigation, 
and mill power combined. 

Summary proceedings ; final award 18 th 
October 1851. 

Ditto ; 2d assents received. 

Ditto ; 2d assents received ; final award 
26th October 1850. 

Ditto ; final award 30th April 1850. 
Ordinary proceedings; works not commenced ; 
legal difficulties. 

Summary proceedings; 2d assents received 
final award 29th April 1852. 

Ditto ; 2d assents received ; final award 
26th October 1850. 

Ditto ; final award 30th October 1851. 
Ditto ; 2d assents received ; final award 
30th April 1850. 

Ditto ; works not commenced. 

Ditto. 

Ditto ; 2d assents received ; final award 
20th September 1851. 

Ordinary proceedings ; final award dated 4th 
April 1849. 

Summary proceedings ; 2d assents received ; 
final award 2Cth October 1 850. 

Ditto ; final award 30th April 1850. 

Ditto ; 2d a«scnts received. 

Ordinary proceedings ; works not commenced. ' 
Summary proceedings ; final award 6th Sep- 
tember 1849. 

Ditto ; 2d assents received. 

Ditto ; final award 13th October 1851. 

Ditto ; works suspended I'or 2 d assents. 
Summary proceedings ; works not commenced. 

Ditto ; works not commenced. 

Ordinary proceedings. 

Summary proceedings ; 2d assents received. 
Ditto ; 2d assents received. 

Ditto ; 2d assents received ; final award 
13th October 1851. 

Ditto ; 2d assents received : final award 
30th April 1850. 

Ditto ; 2d assents received ; award prepared 
on 7lh October 1851, but not issued, pending 
legal proceedings. 

Ditto ; works suspended for 2d assents. 
Ditto ; works not commenced. 

Ditto ; 2d assents received ; final award 
29'b April 1851. 

Ditto; works not commenced; 

Ditto ; 2d assents received. 

Ordinary proceedings. 

Summary proceedings ; 2d assents received ; 
final award 26th October 1850. 

Ditto ; 2d assents received ; final award 
19th October 1849. 

Ditto; 2d assents received ; final award 
20th September 1851. 

Ditto; 2d assents received. 



t Includes 42,2817. 9s. I0d. interest on borrowed money. 



By Order, 

E. Hornsby, Secretary. 
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APPENDIX (E.) 



DRAINAGE. 

Page 

Extracts from the Annual Reports for 1851, of the following district engineers, viz. — 

No. 1. Barry, Frederick, C.E., counties Mayo and Galway, stationed atFarmhill and Clare- 

morris - - - - - - - -150 

2. Battersby, Charles J., C.E., counties Westmeath, Longford, Meath, and Cavan, 

stationed at Balnalack - - - - - - -158 

3. Coneys, Joseph, C.E., county Limerick, stationed at Askeaton - - 162 

4. Deverell, F. G., C.E., county Sligo, stationed at Sligo - 162 

5. Farrell, James B., C.E., county Wexford, stationed at Wexford - - 169 

6. Fraser, William, C.E., counties Queen’s, Kilkenny, Tipperary, and King’s, stationed 

at Burris-in-Ossory - - - - 170 

7. Gisborne, Lionel, C.E., counties Longford and Roscommon, stationed at Longford 182 

8. Gray, Richard A., C.E., counties Meath, Westmeath, Kildare, and King’s, stationed 

at Kinnegad - - - - - - -188 

9. Kelly, John W., C.E., counties Clare and Galway, stationed at Ennis - - 191 

10. King, Martin, C.E., county Cork, stationed at Cork - - - - 193 

11. Klasen, P. J., C.E., counties Westmeath, King’s, and Galway, stationed at Ferbane 195 

12. Latimer, W. D., C.E., county Carlow, stationed at Staplestown, Carlow - - 201 

13. Manning, Robert, C.E., counties Louth, Meath, Monaghan, and Cavan, stationed at 

Castlebellingham - - 202 

14. Mulvany, Thomas J., C.E., counties Cavan, Fermanagh, Leitrim, Longford, and 

Monaghan, stationed at Belturbet ----- 204 

15. Ottley, C. S., C.E., counties Antrim, Derry, Down, Tyrone, and Armagh, stationed 

at Castle Dawson - - - * - " -212 

16. Roberts, S. U., C.E., counties Galway and Mayo, stationed at Galway - - - 219 

17. Smith, Terence, C-E., county Wexford, stationed at Bridgetown - - - 226 

18. Tarrant, George, C.E., counties Galway and Mayo, stationed at Tuam - - 229 



u 
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Appendix (E.) 

Extract from the 
Annual Report of 
Mr. Frederick 
Barry, C.E., Dis- 
trict Engineer. 



APPENDIX (E.) 



Extract from Annual Retort of Mr. Frederick Barry, C.E., District Engineer 
For the Districts of Laugh Mask and River Rohr, in the Counties of Galway and Mai o 

Balia and Lough Lannagli in the County of Mayo, and Shruh in the Counties of Galwau 

and Mayo ; ” 

For the year 1851, dated 7th March 1852. 

Lough Mash and River Rohe. District.. 

In this large and extensive district, which was commenced in June 1849, considerable 
progress had been made by December 1850. On the River Rohe the excavations between 
Creagh and Bullinrobo Bridges, and at Old Robcen, were far advanced ; all the neces- 
sai-y unwatering drains made for the three lower reaches ; Creagh Bridge rebuilt ; and the 
Barrack Bridge in hands. At Toworhill and Carnacon the now channels had been cut to 
within a foot of bottom, and several gullets and culverts erected. 

Creagh Division. 

The main channel from the lake at Creagh Bridge is under the influence of Lough 
Mask, and until the works at Cong are so far advanced as to run off the lake, it was not 
thought advisable to do more than to remove some weirs and cut through the shoals below 
Creagh House to a depth of from two to four feet. 

From Creagh Bridge to the end of the division the channel, mostly thirty-six feet wide 
at bottom, has been completed, and that portion of it proposed lor navigation purposes, 
212 perches in length, has been faced with masonry and coped with heavy blocks of 
punched stone, the wall being ten feet in height above the foundations; the spoil hanks 
have been levelled off and sown with grass seeds; and the head and tail races to 
Mi’. Kenny’s new mill arc nearly sunk to their full depth. The Sprimgvalo Canal with its 
towing path and embankments arc finished from the Canal Bridge to its junction with the 
main channel below the Cavalry Barracks ; the towing path is fenced with an earthen 
mound planted with quicks. The excavation of the Moannaeolhigh drain is nearly out of 
hands, which will relieve a tract of land permanently under water; it passes under the 
canal to the main channel by. means of a cast-iron syphon, seventy-two feet in length, 
breasted at cither extremity with masonry. 

The Creagh new road, which is an embankment from ten to sixteen feet in height, is 
now nearly ready for public use, a portion of the metalling only remaining to he put on. 

1 ho Barrack and Creagh Bridges, arches of forty-live and forty feet span respectively, 
have been rebuilt, and the abutments of the Canal, Ballinrohe Foot, and IXorsc Brid<> , es 
arc ready to receive their iron girders, and the Ballinrohe Bridge lias been underpinned 
sixteen feet. 1 

The Springvalc Mill weir of ashlar masonry, 140 feet in length and six feet in height, 
with two large sluice openings, each ten feet wide in dear, has been erected, and a mill 
war of a similar description, five feet in height, 1(!0 feet long, has likewise been since 
last November in course of construction ; a quay wall of (500 feet in length and ten feet 
m height is out of hands, situated immediately below the Ballinrohe mills in the heart of 

uT 11 ’ . an< ^ *'° w Eich a road lias been made ; a tongue or pier separating the weir basin 
or the Sprmgvale mills from the canal is also finished, and several covered drains and sewers 
have been constructed in connexion with the Barrack Bridge approaches and the Quay 
.Road; the defending wall to the Old Manor Mills built to a height of twelve feet for its 
entire length. 

Roheen Division. 

The works of the main channel are nearly completed up to the end of the Cloongowla 
bhoal ; the eel weir and a portion of the shoal at ICiltronc have been removed, so that 
when the present head dam from Cloongowla is taken down the valley of the river to 
liobeen Bridge .will be relieved from floods. 

In such portions as were deep with soft banks, surface drains have been made at right 
angles to the stream, thereby relieving the banks from their tendency to slip. 

Hollymount Division. 

It, will be seen on reference to the section, that, with the exception of a small portion 
of the lower end of the Cloonark Shoal, all the principal shoals are already cut through; 
the works arc still in progress, and it is to lie hoped will be completed to Hollymount 
Bridge m 1852 at a very early period. In the flat winding reach between Cloonark and 
Baltina ; several slips occurred in the hanks of the river ; they have not, however, been 
of great extent, and were repaired before fho autumn was over. 

. ^i^ 0 *** division had been relieved from flood last autumn, as the waters of 
le Rohe were diverted into another channel near Bloomfield for the purpose of unwatering 
ic kehmch Division, and the excavation has been so far advanced as to leave only a few 
acres near Hollymount subject to inundation this winter. 
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Lehincli Division. Appendix (E.) 

The works hero were first commenced last April; the first operation necessary was to Extract~fVom the 
make an unwatering channel, and to do so as economically as possible. I determined on Annual Report of 
talcum - advantage of a large drain that had been made some years previous from Bloom- Mr. Frederick 
field to Old Itobeeu Bridge, to continue the cutting up to Lehinch (crossing the river Barry, C.E, Dis- 
thcre by a shoot), and to extend it on to Pallraddy in as direct a line as could be effected, trict Engineer, 
crossin" under the Hollymount and Claremorris road, which was cut through for that 
purpose • by this route, which, after the completion of the drainage works in the main river, 
will be available for an outlet to at least 160 acres of flooded and injured lands, 
miles of an unwatering channel is only rccpiisite for excavating in nine miles of the 

11V Theabove work was completed at the end of May, and in the beginning of the following 
month the rock and gravel shoals at Lehinch were commenced. At first but little progress 
was made, chiefly on account of the labourers, who, with few exceptions, were unaccustomed 
to quarry, and, moreover, to act together in that systematic manner so requisite in heavy 
excavation. At present the excavation is finished to near the mearmg of the Hollybrook 
estate the spoil banks through Lehinch soiled and sown with grass seeds, and so formed as 
to act’ as shelter for cattle at the proprietor’s own desire. The old bridge at Lehinch 1ms 
been removed, and a temporary structure erected. Further up stream Hollybrook Bridge 
has been removed, and likewise a temporary structure laid alongside, and the shoal at the 
same locality is lowered sufficiently to relieve the lands adjoining; the flood level has 
throughout been much reduced in this division, as will be seen in the section accompanying 
this report. 

Pollnasillugh Division. 

Alon" the public road leading from Tuam to Claremorris, near Ballincline, there is a 
tract of 400 acres of land which discharges its waters into the Robe, through insufficient 
underground passages, as the river is separated from it by a high ridge of limestone gravel. 

For nine months annually this tract was always submerged, and in no season ever perfectly 
free from water. No one, unless those who have visited the locality, could credit the 
damage caused by this high morass, and the urgent necessity that existed for its removal ; 
the poorer classes especially suffered dreadfully, as the road for a distance of 43 chains was 
generally under water from 2 to 4 and sometimes 5 feet m depth, and the dangeis and 
difficulties these poor people underwent in wading through it, m going to and retuming 
from the neighbouring markets, can be only imagined, and that such a nuisance should have 
been allowed so long to exist was unaccountable. 

Mr. Commissioner Mulvany, having inspected the locality last summer, decided on the 
line of cutting to be adopted, and lvliich nearly followed an old channel excavated some 
years previously, but from its insufficient depth was of no service. Preparations were at 
once made, and the work commenced on the 1st of August, hot from the scarcity of l.Ao,« 
could not be vigorously carried on until wrtlun the last two months. At the Present 
period the excavation is taken out to an average depth ot 18 foot, or within 8 fret of 
bottom, up to the public road, which is cut through a temporary bridge bang laid l no oss. 

Above the road the men arc at work carrying back that grade with them into the TmlouJ), 
which will in a measure be relieved this winter. 

Carnacon Division. 

The works executed in this portion of the district during the year 1851 are as follows 

In the month of January tic excavating of the deep gravel and reek cutting to Lo„^ 

Frank, and thence to Caatfclucas, 8tc., and the making of the tap dram for the : Clo t,hei 
river, west of Thomastown, were in progress, and completed into the Mow if 

month, and the water reduced from 5 feet over summer level to 4 feet 6 mch « be low it 
thereby relieving the lands around and giving outfall to the stream to Lou = h Thomas and 

^ oTthf^easrshl"o?Louah Frank some work at the same period was put out of hands by 
the rcnim'al oVa top l^t°varying from 2 to 5 feet out of the main cut to Castlelueas, and 
the clearing away of the embankment at the south side of that •Lnrlongh. 

In the months of March and April the increased length of the days and Towenng of the 
waters alon" the works in progress, together with the comparative exhaustion ot the 
^eroit s^ deepSuSgs, putoutof hand during*, 
enabled all thefntanded sloping and finishing off on these works to 

eight months of experience of this portion of the district, it -a * ™ 

that the whole is in good working order. During the same period win made 

Lough Thomas, and the useful channel through Weatkerfort, called the Weatherloit 

of the workmen were now placed [in the demesne of 
to level and soil We sooil banks composed of rock, clay, and giavel, and this w as effected 
£ fce to all o?»l of the Lth hank in Tower Hill being sown with oats by 
tbe proprietor. Mi-. Blake, and tilled in with the adjoining field. 

A considerable increase in tbe supply of labourers took 
enabled to commence at the Clogher Kiver, over which the occupation Bud„o Ao. 
erected. 

U <2 
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Early in Juno the rook fitting from Lough Prank to Castlchicas was in progress 
uepth ot which varied from 10 to lfi feet. " « iess ’ the 

Tho works during tho same time piegicssod rapidly at Clngher Bivor and the ... .. 

bridges Nos. 4 and 5 were built White Bridge, on the same stream was imS*"* 1 ? 
and in July the whole of tho main stream wa, nosrle ... 1 ’ V “. ""““Pmed, 



• . , ■ “ * w "'luerpmn 

« nearly excavated to the bottom level, a 



bridges 1 * „ „. 

and in .Tidy the whole of the mai: 
the spoil banks levelled. 

cJtkinraa 661 “ ,lcpU ' Wil3 a ' S ° q ™''° d OHt of tho outtin S Mug from Longli Prank to 
In August tho whole was perfected into that Ttirlonah. At CMiertho work - ■ , 
out was the completion of the excavation in the main channel, and the making of sand™ 
mam drams, and the enlargement and deepening of existing watercourses to relieve S 
lying at a distance tan the principal artery ; the eld channels were filled „„ l .T„ ■? 

and soiled over with the. top-lift of the excavation of the new river laid nsid^at d” 
commencement of tho work, and No. 2 bridge was erected: the reek ex™ tie,,.! i 

Tower HiU cut was widened three foot, and some bottom lifts remaining since Kst^™ 8 ‘ 
removed; the whole of the channel scoured up and ...ndo 

ravelling -of the gravel slopes overhead and the deposited marl of the lake. The bottom 
level of the river was now earned into Camaoon Lake, whereby its waters were 1 ™, a 
two feet, more than had hitherto been the case. ' ™ w “ c 1 °' rered 

In October the outlet of the Clenboorhy Cut was excavated to its proper m-ade and the 
Tliomastown J liver bottomed tip to Mount Pleasant. 1 ° ’ ntt tlle 

The formation of the river from the point where the excavation of the Castlelucas 
Cut terminated in August was resumed this month, and at Cloglier all works with re™ 
to the river, mam tributaries, anil large drains were brought to a close, and two cSv 
bridges underpinned. .Lhe bridge on the public read at Towcrhill had the up-stS 
S feTo inchestf bright' ’ Cmmvon occupation bridge had its abntnjt raised 
The remainder of the season was occupied in excavating Caatlclucas channel tm to the 

S^hcfng , 5^r mt “ r0 *> *"* l-‘- of *> «*dg£ 

The masoniy of the Carnacon occupation bridge and that of the public road bridge 
at the same place were all completed last year, and Mount Pleasant Bridge on the pubfo 
road underpinned 10 feet, fi inches. ° 1 uuc 

Tim result, attoined by tho works here described has been the drainage tills year of 400 
acres of land. Seventy acres have, already been tilled this season, and there is no doubt 
from preparations now making by the various holders of these lands, that a huge portion of 
the above acreage will be next year yielding tillage crops. 1 

Balia. .District.. 

The worits in this district were commenced in .Tidy 1841), and nearly finished nn to 
Maylumna Division. 

The works which remained unfinished on this division on 1st Jiumnrv I860 were the 
STbSw rf ** T’®"® “> l~*l bottoming of tU mainTann 

*"* u l' Lloonagli Loire, and the 

_J?f if! 'It'TP' lwd Eeb | ' ll ary was so imfiivonrahle that nothing was done 

I^hferT althoo l" T Clu TS h S S nli nild tlK levelling of sjieil at Cloonagh Valley, 
and a ner™l h e?I Si f*° VC1 T ™fevoiirable, tile excavation and walling were again resumed, 
^ gglir 1 . ***& “tClimgli Valley finally secured by the 

inability to nl'ppntl' 7i , nt ^ e m April taken out of the contractor’s hands from his 
mSid, ! ft T k ’ ‘I'" 1 4,10 uutsenry finished by us. The structure, a 

her inelmhn J *1 1 T ° f ' ^ “> d "™' e passable for passengers on the 22d of Septem- 

neoUa^faL, lit* f f “Munent 72 perches in length, together with the 
MgfdJwrUi.e ''““'g *c now npproiioli to same. The works about the 

the whole is no ( 'inp etion of the mam channel above until late in the season; however, 
the whole is now out of hands and m a state of permanence. 

Manulls P.riu S ,. i° Cn vxeoviited into and through what, was unco a small lake near 
fs? iSS?: ““‘.^"gboth sides of the public road fhr 100 porches in length, forming 

into Lmio-li Tt . w. ,j YUC l was muc ' 1 required. A main drain has also been excavated 
into Dough Bawn and the water eurfj.ee is lowered five feet. 

Ballycarra Division. 

in TonspriDPitP^ 1 Us* a .} ow f' l ,art *{“? division were not resumed until late in the season, 

wh^e h °i elay *T 8ed bythe “^-completion of Mantilla Bridge, nor any- 

Roskhen u-rS!l ing att ?T 0d 0,1 :lC . C0Unfc of th<! ^ weather, when the tail-dam at 
on the Sri nf m m ? nd li 0XCilvatlon :i t Elm Hall commenced. This was completed 
Ballvcar'r-i Tn c& 7 * 10 vr , otB ern pl°y cd in finishing the rock shoal through 

y * ptember and October the new cuts at Lahelands were widened and 
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deepened, so as to direct the increased energy of the scour, which from last year’s experience 
will most likely this season remove the remaining material to bottom level, so that as far 
as our operations are concerned the whole of the main river on this division is complete. 

Ballycarra Bridge, an arch of 25 feet span, which was commenced the season previous, 
was completed by the end of April. 

Ballinafad Division. 

The only work done here at the beginning of the year was a portion of the tap drain 
to Gweeshaden Bridge ; it was completed by February, and the water turned in. The 
shoal at Tabys Weir was cut through in March, and the excavation of the top-lift, off New 
Cut at Gweeshaden, was commenced in May, and finished to the head dam early in July. 
Some consideration was then necessary as to the next step to he taken ; in ordinary cir- 
cumstances it would have been to unwater another reach of the river by a new length of 
tap drain, but as the position of the plantations in Ballinafad demesne, and the limited 
time, labour, and money at our disposal did not admit of this, the only other means of 
continuing the works was by taking advantage of the dry weather to pen up the water in 
the three small lakes above, and to cut back from the level of the Gweeshaden excavation 
through the Ballinafad shoals. This measure was commenced on the 6th of July, by 
putting in dams at the outlet of the three lakes, and the labourers were employed, with 
but a few slight interruptions, until the middle of October at the Ballinafad shoals, by 
which time it was completed. As good an arrangement as possible has been made of the 
spoil, so as to prevent injury to the appearance of the place. 

During the intervals of the suspension of the works at Ballinafad by floods, the removal 
of the remaining excavations at Gweeshaden was proceeded with, and is now bottomed, 
with the exception of a few yards of rock at the upper end. The floods of December did 
not permit us to excavate above the head dam, so that about 100 lineal yards of a gravel 
shoal remain to be removed, so as to bring the gradient into the deep water above. The 
above excavation was the most difficult in the district, as all the country, between 
the right bank of the river and the boundary of the catchment, discharges its surplus 
waters through the strata of rock, gravel, and boulders, in which our cutting was situate. 

A temporary bridge is provided over the new cut at Gweeshaden, and also in lieu of 
the ford at Ballinafad ; the drain at Ballycarra Glebe has been partially excavated, and the 
mearing drain between Kilbrcnnan and Gweeshaden Cut up to the main road. 

The above works complete almost the whole of the operations on the main outlet of the 
district, and what remains to be executed is fully detailed in the supplemental Report which 
I have made to the Board, as it is necessary to collect the assents again before the works 
can be completed, 3 1. per acre having been nearly expended- 

The extent of reclaimed lands cultivated this season, only fifty acres, has not been so 
great as I had anticipated. I expect, however, there will be a great increase next season 
from the success of what was done near the village of Ballycarra on land that hitherto was 
of little value. The yield of potatoes was at the rate of ten and a half tons to the acre. 
The owner sold a large quantity in Castlebar at 4 cl. per stone, and, allowing per stone 
for expenses, the crop realized 26/. 5s. per acre ; the cost of seed and labour did not exceed 
51, so that in this instance the very first crop will pay nearly five times the cost of the 
drainage. 

Lough Lannagh District. 

The works in this district were commenced in June 1849, and carried on vigorously 
during that and the following year. In the beginning of 1851 a suspension took place, 
3/. per acre having been expended, and operations were not resumed until the following 
June, when the necessary assents were received. 

Castlebar Division. 

The work done in the Castlebar River during the past season, consisted in removing a 
small gravel shoal at the entrance to Lough Lannagh, and extending the channel into the 
lake, by which means the level of the water was lowered to within two feet of the 
intended bottom of the river. 

The river walls through the town, with the exception of a few perches, are finished, 
and the neat appearance which the channel now presents contrasts forcibly with its 
original state. Watering slips and landing steps have been built where requisite, and the 
footpath of the Shambles Bridge has been flagged. The outlets to all the sewers of the 
tow-n have been lowered on an average six feet, adding ’considerably to the sanitary 
improvement of the town. 

Raheens Division. 

The excavation of the Castlebar River having been nearly completed at the close of 
1850, and the level of Lough Lannagh lowered, enabled us for the first time to commence 
operations on the Annagh River, which is the connecting link between Lough Lannagh 
and Islandeady Lough. The excavation was begun on the 17th of J une, but owing to the 
- greath depth necessary to go in this cut, the nature of the material to be excavated, com- 
bined with other causes, it was considered more advisable and economic to leave the 
bottoming of this channel until next spring. In addition to the above, all the principal 
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channels and main drains about Rahecns, which had been previously opened out, have 
been finally deepened and finished, together with several others it was found necessary to 
excavate. * 

At the head of the Rahecns stream, the outlet of Lough Mallard, a regulating, or, more 
properly speaking, a compensating weir, forty feet in length and five feet in heio-ht, has 
been constructed for conserving the lakes in that locality for mill purposes, as also to effect 
the checking of floods in rainy seasons. Five gullets were likewise built in this division 
under public roads. 

Drumneen Division. 

On the 20th of June the works of the district were further extended, as the excavation 
of the Drumneen Stream was then begun, and is now almost completed. This river is the 
only outlet to the Drumneen Lakes, and unwaters about one fourth of the catchment. The 
lakes afterwards were all connected, and the level of their waters reduced to nearly the 
proposed level. All the main drains and tributaries flowing into these waters have been 
opened out, but not yet bottomed to their intended depths. All the necessary gullets and 
culverts (six in number) over these tributaries have been built, and over the Drumneen 
Stream a public road bridge, of twelve feet span, has been constructed near the chapel of 
Islandeady. The Kilbrec Stream, the most important of the tributaries before mentioned 
has been sunk to a depth throughout of six feet, and the bridge under the Westport Road 
underpinned. 

Cloonliccn Division. 



The stream called Doolcague has also been, this autumn, excavated to within two feet of 
bottom, and the main drains in conjunction have been opened out, doing already most 
material service to the lands adjoining, which I expect will be taken almost immediate 
advantage of for the purpose of tillage. A bridge of six feet span is in course of con- 
struction, and preparations are being made to underpin the bridge under the Westport 
Road. 1 

I am now glad to have it in my power to report, that during the last six months more 
work has been put out of hands on this district than has been done during any similar 
period. This I attribute to the experience gained by the men in the use of their various 
implements, and the systematic manner in which they have been taught to work together, 
as well as the advantage of task-work. 

But a small quantity of the relieved land has been tilled as yet, certainly not more than 
20 acres; these having yielded an abundant return, it is to bo hoped that a more favourable 
report may be made next year. 

Shrnlc District. 

. This district was commenced the earliest in this county, and the following works, con- 
sisting chiefly of the fourth division on the upper portion of tho district, were executed 
during the past year. 

At the commencement of the season the heavy rains, as elsewhere, seriously retarded all 
our operations, especially those in the main channel. In the month of March the fourth 
division was only commenced, and the works extended up to Bnllycushccn Bridge, an old 
structure, which was taken down. 

The Tubberow tributary was also put iu hands, and the water drawn off Lough 
Dooaun, the bed of which was too soft to allow tho channel to he regularly formed in 
the deepest part. In the next month the Gortluggha Stream in the second division was 
commenced, which gives an outlet to several hitherto permanent swamps, and the works 
on the fourth division were pushed up to Fawnagh Bridge. 

In May, in addition to the above works, the Foorard Stream and the main drains above 
Moyne Bridge were opened, and finished. They are the outlets of the Swallows of 
llmlough, and are most useful in thoroughly drying the large tract in that part of the 
district. 1 

The opening of the Headforcl Stream was effected in June, and as the weather had 
been dry for some tune previously, the bed of Lough Dooaun became somewhat more 
consolidated, and a dram was run across, with more difficulty, however, than was expected, 
as the cut closed m rapidly during the excavation. 

In the fourth division, 400 yards in length of the Kilshanyey Branch were finished, 
work 6 Sl '^ S ^ aVC mUC1 anno >' ancc ’ anc * have injured somewhat the appearance of the 

The underpinning of Headford Bridge was commenced on the 1st of August, and 
nisiecl the same month, and I consider the structure to be much more secure than 



The drains through the bottoms above Kinlough were begun the same month, and the 
rebuilding of Lallycusheen Bridge commenced. 

During the following three months tho preceding works were all brought to a 
hanJs ° n ’ and “ UOk m0re WOultI 1 “" , ° bwnl cffcc[0(1 if it had keen possible to get 



Kdshanvey null weir was also constructed during the same period, and the excavation 
on tnat branch of the mam channel was finished up to that point. Ballycusheen Bridge 
ana approaches were completed, and the Tawnogh and Kilshanvey bridges put in hands. 
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The Turin tributary was at the same time progressing. In November we stopped the Appendix (E.) 
working of Kilshanvey mill, and the excavation in the channel above was immediately ~r~ 

commenced. Before the end of the year this branch was completed, and the mill Report of 

machinery lowered, new conduits constructed for same, and the underpinning of the side ^ p rec i er ick 
walls perfected ; and by our operations we have doubled the power of the concern. The R arr y ) c.E., Dis- 
rest of the masonry in the district was also completed, and, with the exception of some tr j ct Engineer, 
little excavation in a few of the main drains, nothing remains to be done to finish this 
district. 

General Observations. 

As in my former annual reports, I shall trespass on the Board’s attention in laying 
before them as cursorily as practicable the results of our operations during the past year. 

Since the commencement of the arterial drainage works in 1846 employment has been 
afforded to an equivalent of nearly two millions of labourers : viz. — 



In 1846 

1847 

1848 

1849 

1850 

1851 


- " - - 


161,491 
245,47 L 
165,331 
283,387 
636,066 
458,667 




Total 


1,950,413 



The amount this year, although greater than any of the first four years, does not equal 
that of 1850, and the reason is on account of that vast flow of emigration which has taken 
place from this part of Ireland, and which is still in active progress. In some localities 
where formerly 2,000 men could with ease he daily procured, as many hundreds are now 
with difficulty to be got ; and the scarcity was so great last autumn that everywhere our 
works were retarded and in some places seriously affected, as, for instance, on the Robeen 
Division of the Lough Mask and River Robe District, where we were obliged to suspend 
operations altogether for weeks. 

The labour last year was apportioned as follows: viz. — 



January 


- 12,575 


February 


- 20,036 


March 


- 16,663 


April 


- 23,632 


May 


- 61,613 


June 


- 46,155 



July - - - 58,210 

August - - 66,058 

September - - 39,950 

October - - 38,010 

November - - 42,950 

December - - 32,815 



From this statement it appears that more employment was given in the latter than in 
the first half year, caused by the incessant rains and continued floods which occurred during 



the first four months. 

The gross amount expended during 1851, inclusive of salaries and plant and tools, was 
22,234/. 15s. 9rZ., and I estimate that out of that sum 9,555/. 11s. 3d. was saved in rates to 
the under-mentioned poor law unions in which the works are located : 



Castlebar 

Westport 

Ballinrobe 

Tuam 

Claremorris 



£ s. d. 
2,767 14 7 
396 15 5 
5,336 17 6 
876 0 5 
178 3 4 



The above calculation is founded on the same data as I used last year, that each 
labourer supported four persons besides himself, and that the poor law relief would have 
been Id. per diem per head. It may be objected that the works are no longer or indeed 
never have been an aid to the poor law, especially when such a flow of emigration is in 
progress; it may be replied that they are more so than ever, because were it not for the 
wages the labouring class have earned on the works it would have been impossible for 
them in the impoverished state of this part of Ireland to have collected the means for 
emigrating, and then they would have been obliged to enter the poorhouse and become 
useless members of society. The veiy best labourers are the first to emigrate; and 
numerous are the instances where these men in their new home, from the experience. of 
work and the habits of industry obtained in our works, have collected and sent back monies 
sufficient to bring out other members of their family. . T 

The standard of the labourer is now undoubtedly lower than at any period 1 can 
remember, since, as previously stated, the most industrious men who liave_ become well 
trained workmen are the first to emigrate, leaving behind a more debilitated and interior 
class, who, however, in most cases are determined to follow the footsteps of those who have 
preceded them as soon as they can collect sufficient means for that pxirpose. 

During 1851 awards were made for the districts of baleen Lough, Lough Dalla, 
Castlebar Lakes, and Kilmain. * * _ . . , _ 

The Lands relieved in all the Mayo districts up to the present period are 16,412 acres, an 
increase of 2,956 acres since January 1851. 

U 4 
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The following Table details the amount for each district : — 



DISTRICTS. 


Total Area 
of flooded or 
injured Lands, 


Total 

relieved up to 
January 
1851. 


Total 

relieved up to 
January 
1852. 








Acres. 


a™. 


Acres. 


I. Shrule ... 


- 


- 


4,741 


2,419 


2,500 


2. Moyour 


- 




1,041 


1,041 


1,04-1 


3. Owenabrockagh 


- 




379 


379 


379 


4. Kilmaine - 


- 


- 


1,107 


1,107 


1,107 


5. Lough Alick 




- 


922 


922 


922 


6. Mullyfarry - 






326 


326 


326 


7. Camcloon - 


- 


- 


73 


73 


73 


8. Curraunboy 


- 


- 


46 


46 


46 


9. Broadlough - 




- 


199 


199 


199 


10. Shandrum - 


- 


- 


132 


132 ; 


132 


11. Cuilmore - 




- 


58 


58 


58 


12. Mullaun - 


- 


- 


75 


75 


75 


13. Castlebar Lakes 


- 


- 


185 


185 


185 


14. Carrowmore Lake 


- 


- 


199 


199 


199 


15. Tawnawoggaun 




- 


294 


294 


294- 


16. Moyne and Crosspatrick 


- 


- 


96 


96 


' 96 


17. Saleen Lough 




- 


845 


845 


845 


18. Lough Lannagh 


- 


- 


2,454 


767 


1,874 


19. Mask and Robe 




- 


14,887 


1,133 


2,4-31 


20. Lough Dalla 


- 


- 


1,100 


1,100 


1,100 


21. Balia - 




- 


4,155 


2,060 


2,530 


22. Cross Lough 


- 


- 


— 


— 


- 








33,314 


13,456 


16,4-12 



If all the drained lands on each district were tilled, a yearly survey and valuation of the 
crops would be a true criterion ot the mercantile value of our works; however, in this 
country, comparatively little advantage has been taken as yet of the reclaimed lands, and it 
is only in a few places that they are cultivated to any extent, and these are in the districts 
lying between Westport and Newport; a survey of these has been made annually for the 
last three years, and it is gratifying to find that with one exception the number of acres 
tilled has been steadily increasing, and I have no doubt that next year a greater increase 
will take place. 

The annexed tabular form shows the land cropped, value of produce, &c. &c. It will be 
seen that in the districts of Camcloonand Curraunboy, the value of the standing crops since 
the works were finished is double the award, although two fifths of the land is in grass, and 
only valued at 2s. 6d. per acre. In Broadlough and Shandrum, two thirds of the value of 
the produce for the last three years is more than equivalent for the amount of the award, 
even though one half of the land has been lying comparatively idle in pasture. In Owena- 
brockagli, three years’ produce is of greater value than two thirds of the cost of the works. 
In Mullaim, two years’ produce exceeds the award. In Moyour two years produce is 
almost half the amount of the award. In Mullyfarry, one year’s crop is equal to two 
firths of the award ; and in the Lough Aliclc district the same is more than one third of 
the amount of the award to be repaid by the pi’oprietors. 

In all cases it will bo seen what a huge proportion the pasture bears to the tillage ; but 
even with such unfavourable circumstances, it must be acknowledged that the works prove 
themselves highly remunerative, even though not taking into consideration the advantages 
derived by the community at large by having such a sanatory measure carried out. As an 
instance, at the village of Kilmaine, where fever formerly existed almost in every house and 
cabin, there is not now such a thing to he heard of, prevented wholly by the free vent given 
to the waters in that locality which were hitherto ponded up in Turloughs, &c. 

As considerable importance is attached to the discharges compared with falls of rain, I 
nave had careful measurements taken of the floods which occurred last year, especially in 
the -River Robe and Lough Lannagli districts, where daily observations have been made, to 
enter upon which would at present occupy too much space ; but there is I think one result 
which the arterial drainage works have produced, namely, that although very great falls of 
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rain have of late occurred, and which have continued longer than during 1849 and 1850, 
still the maximum floods are not now so great, in fact never reaching in the Iiobe and 
Lough Lannagh districts to within one third of the quantity in former periods, whereas on 
the Suck and other undrained streams, I am informed that the floods were never known to 
be greater than during this year. On the other hand, I find the flow of the water more 
steady and regular, with a more constant discharge. 



Description 

of 


QUANTITIES. 


Total 

Number of 
Acres cropped 


Average 
Value per 
Acre. 


Total 

Value if sold 
as standing 
Crops. 


Amount 
chargeable to 
Proprietors in 
final Award. 


1849. 


1850. 


1851. 










151 


LIOADLOUG 


H DISTRIC 


T. 


















. „ „ 


». 


a. 


Pi 


• 4> 




A. 


a a. 


£ 


r. 


d. 


£ 


s. 


d. 


£ s. 


d. 


Potatoes - 


9 1 0 


26 


1 


0 


34 


2 24 


70 


0 24 


10 


0 


0 


701 


10 


0 






Turnips 


20 0 0 


9 


3 


20 


16 


3 2 


46 


2 22 


8 


0 


0 


373 


2 


0 






Oats - 


54 0 0 


40 


3 


20 


50 


1 20 


145 


1 0 


3 


3 


0 


457 


10 


9 






Wheat 


2 2 0 


1 


3 


0 






4 


1 0 


4 


4 


0 


17 


17 


0 






Bftrlpy - - 


. 


4 


3 


20- 


0 


2 3 


5 


1 23 


3 


3 


0 


16 


19 


9 


■1,106 1 


3 


Flnx 


1 0 0 








1 


2 0 


2 


2 0 


4 


0 


0 


10 


0 


0 






Cabbage 


- 


- 






0 


2 0 


0 


2 0 


10 


0 


0 


5 


0 


0 






Meadow 


m 


- 






22 


0 0 


22 


0 0 


1 


0 


0 


22 


0 


0 






Grass - 


112 0 19 


115 


0 


39 


72 


2 10 


299 


3 28 


0 


2 


6 


37 


9 


9 






3 Years Total - 


198 3 19 


198 


3 


19 


198 


3 19 


596 


2 17 


- 


1,641 


9 


3 














SI-IANDRUM DISTRICT. 
















Potatoes 


4 2 0 


16 


3 


30 


24 


3 0 


46 


0 30 


10 


0 


0 


461 


17 


6 


1 




Turnips - 


9 2 0 


10 


0 


0 


11 


2 0 


31 


0 0 


8 


0 


0 


248 


0 


0 






Oats 


25 0 0 


32 


3 


20 


25 


0 0 


82 


3 20 


3 


3 


0 


261 


1 


1 






Barley 


- 








1 


0 0 


1 


0 0 


3 


3 


0 


3 


3 


0 






Flax - 


4 0 0 




0 


0 






5 


0 0 


4 


0 


0 


20 


0 


0 


712 10 




Rye 




_ 






12 


0 0 


12 


0 0 


3 


3 


0 


37 


16 


0 


1 




Cabbage 


_ 


_ 




- 


0 


0 20 


0 


0 20 


10 


0 


0 


1 


5 


0 






Meadow 


- 


5 


0 


0 


5 


2 0 


10 


2 0 


1 


0 


0 


10 


10 


0 


1 




Grass 


89 l 35 


66 


2 


25 


52 


2 15 


208 


2 35 


0 


2 


6 i 


26 


1 


9 


J 




Total 


132 l 35 


132 


1 


35 


132 


1 35 


396 


1 25 




1,069 


14 


4 














CURIIAUNBOY DISTRICT. 


















4 2 0 


13 


3 


22 


8 


3 13 


27 


0 35 


10 


0 


0 


272 


3 


9 








8 0 0 


3 


0 


0 


4 


0 18 


15 


0 18 


8 


0 


0 
















6 


3 


38 


11 


3 36 


30 
























- 




- 


3 


0 0 


3 


0 0 


3 


3 


0 


9 


9 












_ 




_ 


2 


2 0 


2 


2 0 














268 16 


3 












1 


1 0 


2 


3 0 


4 


0 


0 


11 


0 


0 






Cabbage 








- 


0 


2 0 


0 


2 0 


10 


0 


0 




0 
















. 


1 


0 13 






















Grass - 


20 0 31 


22 


1 


11 


12 


3 31 


55 




0 
















Total . 


46 0 31 


46 


0 


31 


46 


0 31 


138 


2 13 


i - 


531 


19 


0 














OWENABROCKAGI-I ! 


DISTRICT. 




















0 


0 


36 


2 0 


60 


2 0 1 


10 


0 


0 


605 


0 


0 


1 ' 








17 


3 


30 


32 


0 0 


77 


3 30 


8 


0 


0 




















0 


62 


2 0 


228 


1 0 
























0 


0 


> 


- 


5 


0 0 




























27 


0 0 


33 


3 30 














■3,063 9 


0 


Cabbage 










1 


0 0 


1 


0 0 
3 35 


1 10 
4 


0 

0 


0 

0 


10 

19 


0 

17 


0 

6 














0 


18 


1 0 


39 


0 0 


1 


0 


0 


39 


0 


0 








281 0 35 


203 


3 


20 


201 


3 35 


687 


0 10 






6 






n 






Total - - 


379 0 35 


379 


0 


35 


379 


0 35 


1,137 


2 25 




2,224 


17 104 
















CAMCLOON DISTRICT. 






















3 


28 i 


13 


0 0 


25 


3 28 


10 


0 


0 


259 


5 


0 












0 


0 


13 


0 0 


16 


0 0 




















g rs oJ 






0 


26 


0 0 


33 


0 0 


3 


3 
















~.s 3 


1 


3 


30 


- 


- 


1 


3 30 


3 


3 


0 


6 


2 


0 








C p. 








0 


3 0 
























5 B g 










1 0 


0 


1 0 


10 


0 




2 


10 


0 








" Z '■* 


5 


3 


32 


7 


2 0 


13 


I 32 


1 


0 


0 


13 


9 


0 






Grass - 


55 ° 


42 


0 


27 


12 


1 37 


54 


2 24 


0 
















Total - 


- 


72 


3 


37 


72 


3 37 


145 


3 34 


! - 


523 


1 


7 







X 



Appendix (E.) 

Extract from the 
Annual Report of 
Mr. Frederick 
Barry, C.E., Dis- 
trict Engineer. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




158 IRELAND : — APPENDIX TO TWENTIETH REPORT 



Appendix (E.) 

Extract from the 
Annual Report of 
Mr. Frederick 
Barry, C.E., Dis- 
trict Engineer. 



Extract from the 
Annual Report of 
Mr. Charles J. 
Bettersby, C.E., 
District Engineer. 



Description | 
of 

Crop. 


QUANTITIES. 


1 Total 

[ Number of 
•Acres cropped 
up to 1851. j 


^Average 


Total 

Value if sold 


Amount 
chargeable to 
I’roprieiors in 
filial Award. 


1849. 


| 1850. | 1851. 




i i i 











MULLAUN DISTRICT. 




Annual Report 

On the Inny District, in the Counties of Meath, Westmeath, Cavan, and Longford, on the 
Dungolman and Rath, or Cloonecn Districts, in the Counties of Westmeath mid Longford, 
and on the Lough Crete District, in the County of Meath ; ' 

In charge of Mr. Chas. J. Bettersby, C.E., for the year 1851. 

Inny District. 

The supplemental report on this district was furnished to the proprietors in the month of 
J 1 ebruary last, but there lias not been any work executed on the district during the past 
year, owing to a sufficient number of second assents not having been furnished by the pro- 
prietors. liic plant and tools remain in store ; and as the interest is daily accumulating on 
the money already expended, it would he advisable to take immediate steps to have the 
detect remedied, and to complete the works. 
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Dungolman District 



Ths district was opened under the provisions for summary proceedings on 18th June 
1846, and the excavation of the main channel, on No. 3, or Keel Divisioijwas commenced 
on 25th of the same month ; during the latter part of the year 1846, the works were carried 
on simultaneously on the lower part of the district, from Divisions No. 1 to 5, with the 
exception of Division No. 2, which was not then opened, owing to opposition received from 
the proprietor of the mills of Noughaval, with a view to affording employment as extensively 
and for as long a period as possible consistent with the economical execution of the works' • 
they were continued up to the end of the year on Divisions 4 and 5, but not on the lower 
part of the district, as the floods m the Inny and the backwater from the mill of Nouo-haval 
rendered it impossible to carry them on with any reasonable success or expedition during 
the winter months. ° 

During the year 1847 the excavation of the main channel was continued up to 6th July 
when the works on the entire district were suspended, as the expenditure had then reached 
to the amount hunted by the Act, viz. 37. per acre on the land to be drained and improved : 
a supplemental report was immediately submitted by Mr. T. J. Mulvany, C.E., the then 
district engineer, nr which he mentioned the progress made in the works, and also gave a 
statement ot what remained to be done, showing at tile same time the probable further 
expenditure necessary to complete the measure ; this report was then issued to the pro- 
prietors of the lands to be improved, in order that they might be able to form an opinion of 
the benefit to be conferred by the completion of the measure, and that they might see the 
necessity and importance of affording every facility in their power to the immediate com- 
pletion of the district, by at once furnishing their second assents, which were required by 
the Act before any more work was done on the district; strange, however, as it may 
appeal 1 , and ill-advised as it has been since proved, a sufficient number of assents were not 
furnished before the month of July 1850. 

It may here be right to mention the state of the district in the month of July 1850, 
when the works were resumed, and when I took charge of the district. 

On No. 1, or Tang Division, there were 160 statute perches of new channel to be made, 
and sixty-eight perches to he partly excavated ; 140 perches of the Noughaval tributary 
required to be opened, and a culvert built on the road leading to the Noughaval mill ; a 
temporary bridge had been erected at Tang, but no measures had been, taken towards the 
building of a new bridge. 

On No. 2, or Longworth’s Division, there had not been any work done; there were 
108 statute perches of new river course to he excavated, and a weir 100 feet long to be 
built, with the necessary sluices and other ivories connected with the mill. 

On No. 3, or Keel Division, the excavation was in a very forward state; there remained 
sixteen perches of new channel to be excavated, and sixty-four perches to be sloped and 
dished, besides one foot bridge and one accommodation bridge to be built. 

About 240 statute perches of new cliannel required to be made on No. 4 of Gortmore 
Division, and 240 statute perches to be partly excavated ; two accommodation bridges were 
also required ; a temporary bridge had been erected at Baskin in the year 1847, and 
during the suspension of the works a new bridge 20 feet span had been built by the 
county. 

On No. 5, or Baskin Division, there were 140 statute perches of new river-courses to be 
made, and forty-four statute perches to be sloped and dished. 

•The No. 6, or Unima Division, had not been opened; the length of main river-course to 
he excavated was 736 statute perches, and of the Mullaumeehan tributary there were 360 



statute perches ; one accommodation bridge was required and a new bridge on the Umnm 
road. 



On No. 7, or BallyclonghdnfF Division, the works had not been commenced; the length 

of rivev clmnnol naiiiili.;.,.. +~ .....V. KC\A J 



f river channel requiring to be made was 504 statute perches ; a new bridge was required 
at Ballycloughduff Road, and an accommodation bridge at the mill, besides the building of 



a new weir, 25 feet long, with the necessary sluices, the erection of a new water wheel 
seventeen feet diameter, and the underpinning of mill walls and other works connected 
with the lowering of the head water of the mill 1 foot 6 inches. 

The total length of river now opened is 11£ statute miles, of which there remained at 
the time the works were resumed in 1850, about 6 statute miles of new cut to he made, 
and li miles of river channel, which had been only partially finished and required to have 
its banks sloped and the bottom dished ; besides, there was the work at the two mills, the 
building of the accommodation and county bridges, and the opening of li miles of the 
Noughaval and Mullenmeehan tributaries, the latter of which forms a very important part 
of the district, not only as regards the improvement effected in the extensive valley it 
•heretofore injured, hut because it discharges the water from a larger catchment basin than 
the Dungolman river at their point of junction. 

Immediately after a sufficient number of second assents were furnished in July 1850, 
the works were resumed on the Baskin Division, for the purpose of affording to the lands 
on the upper part of the district early benefit from what had already been done, as these 
lands, as well as those previously improved, would of necessity he charged with their pro- 
portion of the interest on the outlay, which had accumulated during “ the three years ” sus- 
pension of the works, this object was soon obtained, as the excavation continued to be 
carried on favourably, and the works on the entire district proceeded in a satisfactory 

X2 

Printed image digitised by the University of Southampton Library Digitisation Unit 



Appendix (E.) 

Extract from the 
Annnal Report of 
Mr. Charles J. 
Bettersby, C.E., 
District Engineer. 




160 IRELAND :-APPENDIX TO TWENTIETH REPORT 



Appendix (E.) 

Extract from the 
Annual Report of 
Mr. Charles J. 
Bettersby, C.E., 
District Engineer. 



manner up to their completion, nothing of importance having occurred to retard them 
except the occasional floods, the want of a sufficient number of men during the harvest 
months, and some opposition from the occupiers of the mills, and notwithstanding the 
suspension of the works for the space of three years, and the consequent injury to the 
unfinished part of the channels, the additional expense of .getting the district again into 
working order, as well ns the want of a sufficient number of men when the works were 
resumed — Althoughall these tended to increase the expense of the district, still it has 
been finished within the estimate in a very satisfactory and permanent manner. 

The arterial drainage of the lower part of the district, especially on the Keel and part of 
the Gortmore Divisions, having been completed since 1847, a fair opportunity is thus 
afforded of practically judging of the benefits arising from such measures. On this district 
the results are very evident, and on the Keel Division the improvements effected are fairly 
and freely admitted by the farmers, the meadows during the past year having been 
not only superior in quality, but. have yielded more grass than they ever did before 
the drainage commenced, and the after grass in the month of September was “ as long and 
rich ” (as the tenant remarked to me) “ as could be found on a lawn,” and this too on 
land which heretofore produced the coarse grass usually found growing in flooded land ; 
moreover the fact of there being one half more land under tillage this year than in the 
previous one may be taken as a sufficient proof that this mode of treating the land when 
drained is very remunerative. The crops of oats grown on these lands are most luxu- 
riant, but owing to the lands not being thorough drained, and also to their richness, the 
straw grows to such an unusual length as to cause the crops generally to lodge, and thereby 
the head is injured, and does not yield so much as it otherwise would if the lands were 
thorough drained. Rape grown on these lands proves a most remunerative crop, and when 
properly managed, one crop is more than sufficient to pay the expense of the works. 

As regards the material excavated from the river channel, some of the farmers are 
beginning to see that it is not only well adapted for top dressing but latterly they have 
grown on it good crops of here, flax, and cabbage; and Mr. Griffith of Gortmore, who 
appears to be fully alive to the benefit conferred by the completion of the measure, and 
the importance of taking every advantage of it, and who alone has thorough drained Iris 
land, has not only used the spoil as a top dressing, hut. has also grown most excellent rape 
and cabbage on it, and has thus fully proved that, although it may appear to an indolent 
farmer he has suffered loss by having the spoil put out on what he terms “ the best bit of 
his land,” he has, on the contrary, been greatly benefited by having such good material, 
which he can, in the first place, till to advantage, and, as occasion offers, make use of it as 
manure for the land, and the value of it for such a purpose can easily be ascertained by 
comparing the grasses grown on the margin of the river, where some spoil was necessarily 
deposited during the execution of the works, with the grasses in the field where no spoil 
has been used. 

The following is a return showing the quantity of land relieved from floods, and under 
tillage during the past year. 



Land 

relieved from 
Floods in 
1861. 


Crops on Lands 
in 1851. 


Probable 
Value 
per Statute 
A ere. 


Amount ! 


Expenditure 
to .'list Dec. 1851, 
including nil 
Expenses except 
Comity Work. 


A. 


n. p. | 






.. 


d. * 


£ 


.V. 


d. 


£ 


s. d. 


71 


O 26 


Oats 


3 


0 


0 


213 


9 


9 






3 


2 30 


Bore 


2 


0 


0 


7 


7 


6 






4 


2 18 


Potatoes 


r> 


0 


0 


27 


13 


6 






26 


2 31 


Turnips 


6 


0 


0 


160 


3 


3 






1 


1 20 


Carrots 


6 


0 


0 


8 


5 


0 






20 


1 0 


Cabbage 


10 


0 


0 


202 


10 


0 






10 


0 0 


Chicory - ■ - 


10 


0 


0 


100 


0 


0 






20 


0 0 


Rape ... 


10 


0 


0 


200 


0 


0 






3 


2 34 


Man gold -wurzel 


7 


0 


0 


25 


19 


9 






3 


3 0 


Flax - 


4 


0 


0 


15 


0 


0 






2,125 


2 21 


Pasture and Meadow 


0 


15 


0 


1,594 


4 


Si 






2,290 


3 20 


Totals 


- 






2,554 13 2i 


8,413 


7 2£ 



The prices in the above return show the actual value of the crops per statute acre, 
deducting the cost of seed, labour and taxes ; from which it would appear that the total 
value of the crops would, with even so large si portion in pasture, in about 3$ years pay 
off the entire expenditure chargeable to the drainage. Taking then this valuation to be 
correct, and supposing the second assents to have been furnished in the year 1847 , when 
applied for, and that the works were at once finished, the value of the crops would, if tb e 
interested parties had availed themselves of the advantages afforded by the drainage, in 
about one year more be sufficient to have repaid the total expenditure ; and the interest on 
borrowed money, which unnecessarily accrued during “ three years,” would also have been 
saved to the proprietors. 
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Ratli or Cloonecn District. 



Appendix (E.) 



The Rath or Clooneen District was opened by Mr. T. J. Mulvany, C. E., on Sth Sep- Extract from the 
tember 1846, under tlie provisions for summary proceedings; and during the latter part of Annual Report of 
the year the works were in operation on divisions Nos. 1 to 4 inclusive, and were continued Mr. Charles J. 
to 21st July 1847, when they were suspended, ns the amount limited by the Act (37. per Bettersby, C.E., 
acre) had been then expended, and nothing further could be done previous to obtaining district Engineer, 
second assents from the proprietors interested in the district. A supplemental report on 
the state of the district was then submitted to the proprietors, who did not, however, 
furnish their assents to the completion of the works before the month of August 1850. 

The following works required to be done at the time of rc- opening the district after 
second assents had been obtained, and when I took charge. 

On No. 1, or Newcastle Division, there were 16 statute perches of new cut to be made, 
and 200 statute perches to be sloped and dished. 

There were 84 statute perches of new channel required on No. 2, or Clooneen Division ; 

40 statute perches to be sloped and dished, and 28 statute perches to be excavated for one- 
third of its proposed dimensions ; two accommodation bridges to be built, and one county 
bridge at Rath. 

On No. 3, or Ballyclamay Division, there were 52 statute perches of new channel to be 
made above Cornamucklagh Road, one foot bridge, and one county culvert and bridge to 
be built on the Moyvore Road. 

Two foot bridges were required on No. 4, or Pottiaghan Division, and some deepening in 
the new cut at the head of the division, as well as one county culvert on the Moyvore 
Road, on the stream forming the boundary between the counties of Longford and 
W estmeath. 

The No. 5, or Templepatrick Division, had not been opened. On it there were 376 
statute perches of river channel to be excavated; a weir, 50 feet long, to be built, with the 
necessary sluices at the mill, and a second sluice at the junction of small stream and head 
race ; an embankment to be formed above the mill for about 100 statute perches in length, 
back drains to be cut, and a tunnel to be built under the river bed to carry off the drainage 
water from the back drain ; two foot bridges were required, and two county bridges and a 
culvert over the tail race of mill. 

On No. 6, or Ballinacor Division, there were 348 statute perches of river channel to be 
excavated, besides the building of a weir, sluices, and the other necessary work at Count 
Nugent’s mill, and a county bridge at Toberville. _ _ 

In addition to the foregoing works there were about 2£ miles of tributary streams to be 



opened. . 

The total length of river opened has been 7 statute miles 15 chains, and of this there 
remained 2£ miles of new cut to be made, and upwards of J mile to be sloped and dished, 
which had been partially excavated when the works were suspended. 

As soon as a sufficient number of assents were procured, in August 1850, the works 
were immediately resumed, but owing to the demand for labourers during the harvest 
months little progress was at first made. The number of men employed had, however, so 
far increased after the harvest had been saved as to allow of the excavation being in a very 
forward state by the end of the year. _ 

In last February notices were posted through the district for contractors to build the 
county bridges, both on this and the Dungobnan District ; and they have since been all 
built by contract, within the estimates, and are to be presented for at the spring assizes, 
so that there may be no delay in having the final awards immediately made, and the 
districts handed over to trustees. . , . 

Since the completion of the district the banks are standing remarkably well, and. so tar 
as it was possible to judge from the floods which have been examined, the discharging 
power of the new cuts have proved the accuracy of the calculations, and are found to 
answer fully the object intended. . . , 

Owing to the number of small tributaries opened, and to the subsoil being for the most 
part composed of gravel, this district to a great extent has been thorough churned by 
the cuts already made, and, except to a person conversant with the land before its drainage 
was commenced, it could scarcely be supposed that the land -where luxuriant crops ot oats, 
bere, turnips, &c. are now grown was always subject to floods, and seldom it ever nee 
from the evil effects arising from the insufficiency of the old river to discharge even the 

The milling power on the district has been greatly improved. At Cormnaucldagh Mill 
the original level of head water has been preserved, while the deepening of the river has 
afforded a facility heretofore not enjoyed, of deepening the tail race, and of putting up 
more powerful machinery at the mill. At Templepatrick the headwater has been pre- 
served at its usual level, and the tail race deepened, and at Count Nugent s Mill very 
great improvement has been effected by deepening the head and tail races and pond, and 
by the buildino- of a weir, which will be the means of affording a constant and regular 
supply of water which was previously both uncertain and trifling, as there was no wen - 
across the river to keep up a regular head of water. _ . . . _ 

This district, which in many particulars was similarly cmcumstanced with the Dungol- 
man District, has also been finished within the estimate, notwithstanding its suspension 
for “ three years ;” and the benefits conferred by its completion will be best understood by 

X 3 
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ntaSta. Cropa on Lands 
Floods in 
1851. 



n 1851. 



a. n. p. 

150 3 1 | Oats 

2 0 16 j Here 

9 3 0 i Potatoes 

0 3 0 J Turnips 

Rape - - - 

Mangold-vvurzel 
j Pasture and Meadow 

Totals 



1 Probable I 




Value 




ir Statute 




Aer 


‘ 


£ 


.v. 


d. 


3 


0 


0 


2 


0 


0 


6 


0 


0 


G 


0 


0 


10 


0 


0 


7 


0 


0 


0 


15 


0 

■ ’ 



4. 0 

10 0 

10 0 

0 0 

5 6 

9 1 



1,34-1 3 11-i 



Expenditure 
to 31st Dec. 1851, 
> including all 
Expenses except 
County Work. 



5,077 11 7i- 



r“;7 ui ; aimmaiung memseives ami the other propriett 

thus lwble for the payment of the interest accumulated during that time 

- 

ri p st 8 at 1116 Sprins Aasizcs ’ tiK “ d °- «>« ^iots is 

Louc/hcrcv) District. 

The main drains orfthis district wore cleared of all obstructions in the month of tw,. 
last, and the district has been since given in chartro to t in- tmoh , +i of ^ cto * 3ei 
having been previously presented .for. fe tm " to ’ *■“ work 



Extract from the 
Annual Report of 
Mr. Joseph Coneys, 
C.E., District 
Engineer. 



Extract from Aotual Report of Mr. Joseph Comsrs (j w ra.t™* u ■ 

for the Year 1 1851. Dated Fehrumy i J lets.’ ^ E "* mMr 

District of Carnage, Count:,/ Limerick 

foithf *■ » 

quite free from water, whereas all the flat coimiry in the ucMitoShn , d f f' C 

underwater to the depth of several feet, and w HI , w l|S|I .? thed,, strict is 

I need scarcely tell you this used to he the case PV( » v , j, 1 ” May next, 

before the completion of our drainage operations- it is Z.SvIi.Jt 1 T 8 ° f tl ° dlst , rict 
the country all round appears like a aeaT ’ ^ ut “ yjl, S lo hOC Jt now l ^7> when 



Extract from the 
Annual Report of 
Mr. F. G. Deverell, 
C.E., District 
Engineer. 



AmrcuL B«nmfc 1M! of the Progress made, and present State of the Works in 
chaige of i. tr. Devrrrel, UK. in tho Districts of 
Coolaney, County Sligo. 

Drumcliff \ Counties Sligo and Leitrim. 

Dunmoran, County Sliyo. 

have lf™o 3 ?ddt t\h^* th0 T? "“I*™ 1 report of the above-named districts, I 
I stated for the year 18 40 T w ‘ ,l c executed, unless a recapitulation of what 

districts finished^ Inst Tnlv - w re P ort I mentioned tliat I expected to have had the 
want o? a suSf.Sj. f their was much retarded in the spring from 

were all finished and f ° m r n ’ and ot lcr cauHea » but in the month, of October they 
^oht btneiSytAei^ ^ *» the preliminary 

. Coolaney District. 

!mpossiHet 3 rarrv ST tUe , 10 * J™y to the 24th February, an it was found 

impossible to cairy them on with any degree of economy from the constant min 

procurement ^ f ebimi T> hllt 1 found it difficult at that time to 

LTandit’yf If P fi J A d f ° r I° r, T WCrU c,I1 P lo ycd, and amounted to only 44 tho first 
S3 \o‘ ISl *«?*" P 3 tlUlt r COuId "M* 100 This was a serious draw- 

Lawson’s Mdl as soon ftq T * Wi ^ moBt anxious to complete the rock cutting at 

out the shoals for two °IL lte . com ploti°n depended my being able to work 

wo miles higher up the river, to which extent the water was backed 
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ud ; every exertion was made, and it was entirely removed by July. We bad, however, 
one great advantage, that the men, though few were in training, having been employed by 
me the previous year in quarrying, and their experience and slall in the use of the quarry 
tools greatly facilitated its progress. r l he next shoal that was removed was at Annagk- 
more demesne, a little above the junction of the Coolaney and Owenmore Rivers ; it con- 
sisted of hard gravel and boulders, offering not much difficulty in removal, as the bottom 
width was 50 feet, which gave sufficient room to make our side dams ; it was executed 
during a fine part of the season ; this completed the work in the Owenmore Division. 

The works in the Owcnbcg division were also commenced in the month of March, and 
our efforts were directed towards the completion of the gravel shoal at the head of the 
division, and finishing the new cuts that were partly sunk the last year, which were exe- 
cuted with considerable difficulty and expense, as the lower strata from 4 to 6 feet were 
composed of running sand. These hanks were secured permanently, by building butty 
walls from 3 to 4 feet in height at their base, and in some places paving the bed of the 
river 3 or 4 yards from the foot of the walls ; in addition, piles of native timber were 
driven every 6 feet apart, and connected on top by a waling-piece. This part of the works 
was completed in July, and since then has been severely tried by heavy floods, without 
any appearance of failure. 

The shoal at Annaglibeg, which was now comparatively dry by the completion of the 
rock at Lawson’s Mill, was next commenced, and consisted of hard gravel and boulder 
stones. The progress made here was rather slow, 'as at the time (in August) the men left 
the work for the harvest in England, and also to cut some late meadows at home ; this 
part therefore was not finished until the end of September. The men were occupied the 
next month in scouring up the remainder of this division to Bella Bridge, which consisted 
of sand deposits, and removing large stones from the bed of the river ; also the main drain 
through Kilnamanagh Bog was deepened, and improved for 105 perches, which was of 
the greatest benefit to the land on either side. In this division was also erected a foot 
bridge at Bellaford, and an accommodation bridge at Annaghbeg Ford, each 40 feet span ; 
the footway of the former is two feet wide, and the roadway of the latter is 10 feet; 
the piers are of masonry and the superstructure wood. They have been of the greatest 
accommodation to the farmers on either side, who heretofore suffered much for want of a 
safe and dry passage. 

In the Coolaney Division little remained to be done after last year’s operations ; at the 
upper end the excavation consisted of hard gravel and clay, which was removed with very 
little difficulty, as the weather was most favourable while the work was in progress. The 
completion of the Tullaghan .stream for 40 perches in length was also finished this last 
season ; this being one of the principal streams in the district, its depth and width having 
been much increased, has been of very great benefit to the adjoining lands. 

I am happy to he able to mention that the works of this division finished last year up 
to the present time have remained perfectly secure, though subject to heavy and frequent 
floods. 



Drumcliff District. 

The works of this district were also completely suspended during the months of January 
and February, and were opened the 1st week in March; but, as I have already stated in 
Coolaney District, though fully prepared to push on the works vigorously towards 
completion, our efforts were altogether frustrated for want of men, the average number 
employed during the month of March being only 15 daily, and for the month of April 
the number did not exceed on any one day 100 men, the superintendent constantly 
reporting the disadvantage he was under for want of labourers. 

The Drumcliff Division was, as stated in my report for last year, finished, with the 
exception of sloping and repairing some of the banks that had fallen, and the deepening 
and improving two leading drains, one through Drumcliff Bog, and the other through 
Clooneen ; the repairs that required to he done were very inconsiderable, as the banks in 
this division remained much firmer than I expected. The two leading drains have been 
deepened and improved, and the unwatering cut has been refilled, and most of the spoil 
levelled off. A foot bridge, 35 feet span and 2 feet wide, has been erected at the commence- 
of this division, and has been a very great accommodation to the people living on both 
sides of the river. 

We commenced operations in the Collinsford and Glencar Divisions at the same time; 
m the former the works were much injured from the winter floods, the banks were greatly 
undermined by the current, though formed with the dished slope approved of by the Board, 
and the greater portion of the channel that had been bottomed was filled from one to two 
feet in depth with deposit brought down from the upper part of the division, where the 
works were left unfinished. The greater part of the material in this reach was sand and 
gravel, and though easily excavated, still added a great amount of extra work, both in 
stoning, sodding, and piling. In order to secure the banks from future injury the upper 
end of this division was terminated by a broad incline, with a fall of 20 feet per mile, this 
was 44 perches in length, and walled on both sides for three feet high. . 

The works of this division were completed in July, including the filling of tap drain and 
levelling spoil, and since then suffered but little damage from floods, which was repaired 
.at a trifling expense. 

X 4 
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The Glencav Division, the works of which, also commenced in March, were at first greatl 
retarded in consequence of frequent floods. The valley through which the river flows f ro ^ 
Glencar Lake is so narrow and steep ms to prevent, the water being diverted while tlT 
works were in progress, and the lake could not he sUtogether stopped, as there were three 
mills lower down to bo supplied. 

The excavation into the lake was of so soft a nature as to prevent a man standing on it 
and it was only by means of rafts that the men could work at all, and after much delav 
and many repeated excavations we succeeded in getting to the required depth, which 
was to lower the summer water of the lake 7 feet ; at the same time the regulating weir 
in connexion with Glencar Bridge was in progress ; it was originally designed with one 
ope and placed nearer the lake, but it was afterwards considered more economical to build 
it in connexion with Glencar Bridge ; however, from the nature of the material composing 
this division, which is nearly all of fine gravel, the amount of leakage was very o- re at 
The cost for unwatcring while building this weir added materially to the expense, the 
depth of the excavation caused a regular draught, on the springs from the hkdi land on 
either side, which required the pumps to he kept constantly at work. 

The contractor for the cut stone also retarded the work by not supplying it regularly 
and of such inferior workmanship that we were obliged to have it re-out before settino- it* 
and we were unable to procure another stonecutter ou account of the number of public 
buildings in progress at the same time; the stone had to be carried a distance of 11 miles 
which materially added to the expense. It was completed in duly, immediately after which 
a heavy fall of rain occurring, proved its beneficial effect, in increasing the reservoir 
properties of Glencar Lake, that the people residing on the lower division of the river 
were so much surprised at not seeing a, flood rising after so heavy a fall of rain that 
numbers actually went up to the lake to find out the cause, and up to the present moment 
it fully answers the purpose intended. 

The work in the Diflerccn Division at the head of Glencar Lake commenced the first 
week in July, by executing the several new cuts that wore left unfinished the preceding 
year. The extent of excavation was not great, but the material through which the river 
course ran was a deposit of loose; gravel, and this occurring in a fall of nearly 50 feet 
per mile rendered it no easy matter to secure the banks. The amount of work here was 
very much increased, this portion of the river being so near its source in the mountains 
that after a fall or heavy shower of rain it. would cause a, flood, which was continually 
bringing down deposit, and undermining the hanks before they were scoured. More than 
one half the work of this division was extra, for in addition to the increased excavation 
caused by floods, the banks on either side for 104 perches were obliged to be stoned 
3 feet in height, and also, in the most *cxpose<l places, rows of piles were driven every 
2ft. 6in. apart, and interwoven with the tops of trees, this I found to make a permanent 
fence, and since its completion in October, though subject to many heavy floods, is up 
to the present time quite secure. 

* Count// Work. 

A new bridge has been built over the river at Cioneen of one arch 25 feet span, and 
also new approaches made 30 perches in length ; this bridge was commenced in March 
and finished in .Tune, but too late. to have it presented for at. the last assizes. There was 
much difficulty in getting the foundations laid from the great leakage all round the founda- 
tion pits which were composed of gravel and line sand. When the foundations were raised 
above the water level of river the work advanced rapidly and was finished three months 
after the foundations were laid ; the whole of the masonry was set by contract, and 
executed very satisfactorily. 

Glencav Bridge consists of two arches 15 feet span, and was underset last year ; the 
particulars of which were stated in my last, annual report. 

It was contemplated in the preliminary report published to build a new bridge at 
Collinsford, but as a very small portion of land was injured above it., the drainage works 
were laid out so as to terminate a little below the proposed site anil thus save the county 
the expense of a new bridge without in any way being prejudicial to the drainage ; the 
sums already expended will be presented for at the next, assizes. 

Dunvioran District. 

During the winter months the works in the Dumnoran Division were suspended, and it 
was not until the middle of May that they wore :igain resumed ; but during the winter, 
whenever the weather permitted, the excavation of the Chapclfield Stream was carried on, 
as the facility for unwatering this part of the district made, it not very difficult to keep the 
works in progress, although we were impeded much by rain and land springs ; and, indeed, 
i° n VP ie luim ^ ei ’ °i l ,oor people in this locality, it was a seasonable relief. The works in 
the Dumnoran Division commenced by completing the rock in the deep cutting at the sea, 
and, as there was only 1 or 2 feet of sinking, it made it very difficult to effect in so narrow 
a cut; it was finished by the end of June, and this being done enabled me to complete the 
new cut through the bog ; and also the side drains, land sluices, and embankments were 
finished by the 1st of August. The eastern pier at the shore was in progress and finished 
at the same period. Tlio next operation was scouring up the river from Toberawnaun 
Bridge to Fury’s Weir, a little below which the rock cutting commenced; it was not 
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deep, the greatest depth being 3 feet, hut it was difficult to excavate, being a compact 
limestone. In carrying out the proposed level here it was necessary to remove the weir 
which diverted the water to Mr. Fury’s mill, and he not being able to prove to the Board 
satisfactorily his title to erect such weir, and it being disputed by several proprietors on 
the opposite side, the Board directed the drainage to be carried out without any reference 
to the mill power ; at the same time they offered to construct certain improvements to his 
mill in connexion with the drainage measure, and give him a mill power, as the Acts 
enabled them to do, provided lie consented to pay for them, but this he declined doin°\ 
The excavation of this division was completed the first week in September. An accommo- 
dation bridge was built, a little above Mr. Fury’s weir, which was not contemplated at first, 
but some of the parties interested in the adjoining lands memorialed the Board to have 
one constructed, and they consented to its being built, provided it did not exceed 10Z. 

The next division is Lcekficld. But a very small portion of the works .remained to be 
finished this year, it commenced at M c Nult.y’s Bridge, on the mail coach road between 
Sligo and Ballina. The site of the new bridge is built on hard gravel foundation, and for 
4 perches above it the bed of the river is the same, but at this point the rock rises suddenly 
to near the level of the land, which forms only a very slight surface over it. I took 
advantage of this circumstance to cut the rock into steps, making the depth of channel 
here not more than 3 feet, but quite sufficient for the discharge of floods, and there is 
ample fall at the foot of the rock to allow for any thorough drainage that may afterwards 
be executed; the banks on either side above and below the bridge are stoned 3 feet hin-h. 
From this point to the bead of the Drumnagoal Stream was finished last year, suid required 
only some slight repairs to the banks in the flat reach at the end of the division. 

The Ross River, a branch from this, was also finished last year, but this year the im- 
provement of it was carried 64 perches further on ; the fall here is extremely rapid, so that 
it was found necessary to pitch and pave the sides and bed of the stream to prevent then- 
being undermined by the current. As I stated in my last report, the Drumnao-oal and Ross 
streams caused great expense and difficulty in order to secure permanently their banks and 
render the drainage effective. I am happy to say those works, though executed a year and 
a half, are now in a perfect state, and have proved effectual. 

The next division is the Chapclfiekl, in which, as I have already stated, the works were 
carried on during the winter and continuously up to July, when they were completed. 
The excavation last year extended to near the Shallow Lake, but the section of river was 
only taken out in the rough and required to be dressed off this year. In consequence of 
the soft material of which the Shallow Lake is composed, being white marl underlying the 
bog, I found it. rather a difficult and tedious matter to obtain the required depth ; however, 

I first cut a centre tap through it, aud also several parallel and side drains, and allowed it 
to consolidate, and by repeated excavations on each layer being consolidated I was enabled 
to obtain the required level; the banks on each side sank from 2 to 3 feet when drained. 
From, this point to Scanlan’s Mill the material excavated was a mixture of bog and gravel. 
The sill of the sluice to Scanlan’s Mill was lowered 2 feet, and a new wheel constructed 
of the same diameter as the old one, hut the width on the sole was increased from 1 foot 
4 inches to 2 feet 4 inches, a new sluice gate was also put up and made staunch, the mill 
pond sunk from 2 to 3 feet and carried back at that level for 64 perches ; close to the mill 
pond a regulating weir was built 20 feet long, with a flood gate on one side; also an 
additional supply of water was brought to the mill by diverting a leading stream, which 
previously flowed into the Ross River, into the present mill course. The mill has now a 
regular and a more abundant supply than formerly. 

The excavation from the mill to Longford demesne, which is the limit, of the division, 
was composed of loose and hard gravel intermixed, and wherever I considered it likely the 
banks would be injured I had them paved from 2 to 3 feet along the slope, and some places 
across the bed of the river. There were three accommodation bridges built ; the site of 
each is marked on the plan of district which accompanies this report. 

A little above the Crooked Bridge, which is near the commencement of this division, a 
fish pond, in connexion with the drainage measure, was made for one of the proprietors, 
who applied to the Board to have it done, and lodged with them the amount required for 
its execution. The level of the water in the pond is so arranged by a weir and sluice 
gate that it does not in any way affect the drainage of the lands above it. 

County Bridges. 

M'Kulty’s Bridge, which consisted of two arches, 9 feet span each, was first proposed to 
be underpinifed, but after the works commenced it was greatly injured by floods, and its 
position with regard to the direction of tlie river was bad ; it was therefore considered 
advisable to remove the old arches and build a new one of 12 feet span, which was accord- 
ingly done, and is a great improvement ; the level of the roadway was not altered by the 
change. 

Leekfield Bridge was underpinned, the particulars of which were stated iii my previous 
report. 

. Cloonagh Bridge consists of one arch 6 feet span ; there was no bridge here before, and 
it was found necessary to build the present one, as the bed of the river was sunk too deep 
to allow any passage for cars across it; besides, it is on a leading county road, and was 
much required. 

Y 
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The amount of money expended on those bridges will be presented for at the next spring 
assizes. 



General Observations. 



The works of the three districts under inv charge, namely, Coohiney, Drumcliff, and 
Dunmoran, liave been completed, but the final awards have not yet been made, as the sum 
chargeable for county bridges will have to ho presented for at the coining assizes. 

I beg to state briefly for the Board’s information the principal leading facts connected 
with each district. 

The preliminary reports for each were made by Mi-. Manning in 1847, and published in 
the same year, but the works which were carried on under the Summary Proceedings Act 
were not commenced until July 1849, the engineer being appointed on the 3d. 

The lands to be relieved were revised by Mr. Fitzgerald, the Board’s Valuator, in August 
1850, and the quantity of land in each district is shown in the annexed Table : — 



District. 


Quantity of Land 
to lie relieved, as 
shown in Preliminary 
Report. 


Quantity of Land 
relieved, as shown by 
Mr. Fitzgerald’s 
revised Schedule. 


Increase 
in the Quantity 
of 

Land relieved. 




A. K. P. 


A. It. V. 




Coolaney - 


555 2 0 


792 3 18 


237 1 18 


Drumcliff - - - - 


424 0 0 


646 3 26 


222 3 26 


Dunmoran - 


764 0 0 


881 0 35 


117 0 35 


Total 


1,743 0 0 


2,320 3 39 


577 1 39 



The description of each district is fully detailed in the Engineer’s Report, published, and 
the several causes which tended to flood the lands in each is also given, which renders it 
unnecessary for me to enter now into particulars ; suffice it. to say, that in the Coolaney 
District, the chief obstacles to the discharge of the floods were, first, the ledge of limestone 
roek, which formed a natural weir to Scania n’s Mill, this was the means of flooding the 
lands for two miles above it ; the other causes were both gravel and rocky shoals at 
Annaghbeg Bella and Moymlough. 

The original design was to remove this rock, forming the weir at Lawson’s Mill, and 
erect a new Aveir at a lower level nearer the mill, and also loAVcr its machinery, but to pre-. 
serve the same amount of fall by cutting a tail race at a sufficient low level; as all the 
excavation here Avas in rock, it. was considered by Mr. Commissioner Mulvany, on his first 
visit in October 1849, more economical to purchase the mill power then existing than to 
excavate a Avido weir basin, a mill and tail race through roek, and also build a hcav Avoir, in 
addition to the lowering of the machinery of the mill, Avliich suggestion was acted on, and it 
proved to be correct. 

In carrying out the original design for the remainder of the district, the only deviation 
from it was in increasing the transverse section of the channels from a 15 and 25 feet 
bottom, as proposed in the preliminary report, to a 20 and 30 feet bottom ; the formei 
increased Avidth was for a length of 537 porches, and the latter width for 200 perches, both 
of Avhich lengths Avere in rock and hard gravel, which greatly increased the quantity of 
work to be executed, and, consequently, the expenditure, Avliich afterwards proved 
Mr. Commissioner Mulvany’s foresight in this deviation also, as the section originally pro- 
posed would not have been sufficient to discharge the floods at a low level. 



Drumcliff. 

In this district there Avas no alteration made from the original design ; the principal 
cause of the injury to the lands Avas the head Avoir at Drumcliff Corn Mill, which kept the 
summer Avater up to within 2 feet of the level of the lands, and its influence extended nearly 
2 miles up the river. The compensation for the purchase of the water power of this mill 
has been offered by the Commissioners, but the parties have not yet satisfied them with 
reference to their titles and the amount of tlieir several claims. 



Dunmoran. 

In this district the original design for keeping open the mouth of the river at the sea 
Avas deviated from. It was proposed to keep the channel free from shingle, -with Avhich it 
was filled every spring tide, by means of hurdles and fascines fixed on the strand at par- 
ticular angles, so as to alloAv the shingle to accumulate behind them, but on Mr. Commis- 
sioner Mulvany’s visit, in October 1849, lie adopted the present course, which carries the 
discharging point of the river through the high rocky ground on the Avestern side; the 
length of this deviation is 40 perches, and tho average depth of cutting is 18 feet. Ihe 
lower strata is rock, over Avliich the river discharges itself into the sea. The discharging 
point is also protected by tAVO large piers, one on cither side, built in connexion AVith the 
high land, and continued seaward ; this deviation materially increased the quantity o 
work, and added to the expenditure, but has proved most effectual, as there has not been 
the slightest appearance of deposit in the channel since the water of the river flowe 
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through it, now more than a year. The alteration made from the original design, in com- 
pleting the remaining works of the district, was in increasing the bottom width from Fury's 
Mill to M‘Nulty’s Bridge from 10 to 12 feet, a distance of 200 perches, also increasing 
the sectional area of stream above Scanlan’s Mill for 420 perches from 40 to 52 square 
feet, and in building four accommodation bridges not originally proposed ; these deviations 
considerably increased the expenditure on this district 



Employment of Labourers. 



The works in each district were carried out according to the task system, as adopted by 
the Commissioners, which in every instance has been successful, and to which the labourers 
conformed with very little trouble, and after a time seemed to prefer it, as they had con- 
fidence in those placed over them, that they would allow a fair price for the work. The 
system also enabled me to employ a class of labourers that would not have been received 
on any other public works, as both boys and elderly men obtained work, being classed in 
gangs according to their physical strength. The labourers during the last year 5 were much 
improved, both in their mode of working and also in their healthy appearance. When 
these works first commenced in 1849, the greater number of them subsisted on one meal 
a day, and that of a very inferior description ; but the same men in 1851 had always two 
meals each day, and the quality of the food very much superior. This increase in the 
quantity of food consiuned is not altogether owing to the revival of the potato crop, but 
to the constant employment, and the wages paid in money. There is no doubt but these 
works kept many a family from the poorhouse, and consequently from being a burden on 
the country, as there were several who had nothing to depend on but their labour. 

The progress of these works was greatly retarded from want of a sufficient number of 
men, caused by the great numbers that emigrated from this part of the country. 1 
employed as many as offered themselves for work, and though having plenty of employ- 
ment, the number for this year fell far short of that employed in 1850. 



The following Tables for 1850 and 1851 will show this decrease for the working months : — 



Months. 


Coolaney. 


Drumcliff. 


Dtjnmoran. 


Remarks. 


1850. 


1851. 


1850. 


1851. 


1850. 


1851. 


January 

February 

March 

April - - ] 

■May 

June 

July 

August 

September 

October 

November 

December 


3,321 
2,582 
3,734 , 
4,009 
6,115 
*3,857 
5,937 
4,409 
3,335 
3,388 
3,045 
1,394 


368 ! 
248 
1,642 
2,422 
4,476 
4,050 
4,891 
3,225 
2,303 
776 
30 


2,775 

619 

2,615 

2,745 

4,537 

*2,335 

4,903 

4,042 

3,571 

2,563 

90S 

1,419 


667 

2,210 

3,434 

3,757 

3,698 

1,807 

513 

1,112 

132 


6,137 
4.551 
4,773 
5,679 
5,378 
3,430 j 
*4-4 
*1,388 
4,831 
5,720 
5,909 
4,343 


2,013 

1,615 

2,924 

3,768 

4,395 

2,654 

4,302 

2,690 

1,455 

666 

232 


* Works sus- 
pended for want 
of second assents. 


Total 


45,126 


24,431 


33,032 


17,330 


52,183 


26,714 





The amount of labour afforded by the works for 1850 and 1851 in equivalent of day’s 
work of one man, is : — 





1850. 


1851. 


Coolaney 


- 45,126 


24,431 


Drumcliff 


- 33,032 


17,330 


Dunmoran 


- 52,183 


26,714 


Total 


- 130,341 


68,475 


le shows the amount of work executed 


in 1851 



Coolaney 

Brumcliff 

Dunmorau 



Excavation. 


Masonry. 


Remarks. 


Rock. 


Earth. 


Cub. Yard. 


Cub. Yard 


Cub. Yard. 




3,966 


35,464 


113 


9 Months at work. 


638 


41,821 


429 


8 


1,598 


49,519 


483 


10 „ „ 


6,202 


126,804 


1,025 
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Agricultural Improvement. 

The lands of cadi district having been relieved since the works were completed ' 
October, there has been several high Hoods, and in every case the channels have pro 1 
their capacity sufficient for their discharge, keeping their level averaging from 3 to 4 feet 
below the general surface of land. 

The quantity of land relieved by the works from flooding and injury for the year 

Acre*. 

Coolaney - 480 

Drmncliff - 14G 

Dunmoran - - - 493 

Total - 1,130 



In the Drmncliff District only 9 acres have been reclaimed by lowering Glcncar Lake it 
was stated in the original report there would be 50. The greatest quantity laid drv’ at 
summer water level was only 30 acres, but as 21 of them are covered frequently during 
the year, I have not included them in the total quantity of land relieved on this district ° 

In Dunmoran there was 27 acres near the shore, which was generally under water the 
greater part of the year, and 3 1 acres in the shallow lake always covered, making a total of 
58 acres, I may say reclaimed, on which the greater part of this year cattle were grazing. 
The improvement in the lands in general since relieved from floods is quite apparent, ni 
the grass lands a new and wholesome blade has already appeared, and on the meadow lands 
the quantity of hay cut has not been lessened, though the quality of it has been greatly 
improved. Independent of the facility and certainty of saving the crop, some of the 
farmers have acknowledged that their crop this year was double the value of the one 
preceding. 

The cultivation of the land relieved has been very slow, the occupiers seem yet uncertain 
of the result of the works, hut they are beginning to find out the benefit they have received; 
few have ventured to till the land along the river, hut they generally begin with that more 
remote, and gradually work towards it. I heard several regret not having tilled more of 
their land when they found this year’s crop so much better than they expected, and that 
on land, as they said, that, was never tilled before. 

Hie following Table shows the quantity of flic relieved lands under cultivation for 



District. 


Description of 
Crop. 


Quantity. 


Unto 

per Acre. 


Value. 


Coolaney 










£ 


t 


(l. 


£ 




d. 


Potatoes 


9 


2 


0 


10 


0 


0 


95 


0 


0 




Turnips 


6 


3 


0 


9 


0 


0 


GO 


15 


0 




Oats - 


28 


0 


0 


3 


0 


0 


84 


0 


0 




Meadow 


26 


0 


0 


1 


5 


0 J 


32 


10 


0 






70 


1 


0 


- 


272 


5 


0 


Drmncliff 


Potatoes 


16 


1 


0 


10 


0 


0 


162 


10 


0 




Turnips 


1 


3 


0 


9 


0 


0 


15 


15 


0 




Oats - 


12 


3 


0 


3 


0 


0 


38 


if 


0 




Cabbage 


1 


1 


0 


9 


0 


0 


11 


5 


0 




Meadow 


GO 


0 


0 


1 


5 


0 


75 


0 


0 






92 


0 


0 




302 


15 


0 


Dunmoran 


Potatoes 


7 


3 


0 


10 


0 


0 


77 10 0 




.turnips 


9 


0 


0 


9 


0 


0 


81 


0 


0 




Oats - 


28 


1 


0 


3 


0 


0 


84 


15 


0 




Barley 


4 


1 


0 


3 


0 


0 


12 


15 


0 




Flax - 


0 


1 


0 


6 


0 


0 


1 


10 


0 




Meadow 


86 


0 


0 


1 


5 


0 


107 


10 


0 






135 


2 


0 


- 


365 


0 


0 



I have no doubt, now that- the works arc brought to a close, that next year the quantity 
of land under cultivation will he more than double the acreage shown above ; the occupiers 
and owners, particularly in the Drumclilf Distinct, seem more alive to the benefits their 
lands have derived by the drainage works. Several main drains have ab-eady been opened, 
and a large tract of cut-away bog at Drumclilf is now under reclamation, and will, I expect, 
be cultivated next year. 

Some of the drainage works have been completed more than a year, and the remainder 
nearly six months, during which time they have been tried by several heavy floods, and 
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with a few slight exceptions (which might be expected from newly finished works) have 
stood remarkably well ; they are now in a perfect state, and I am happy to say in every 
instance the results anticipated have been fully effected. 

The original estimates have been exceeded, but this was caused, as I have stated before 
more particularly, chiefly from an extra amount of work executed, as well as additional 
work in securing that originally proposed, and also from the great scarcity of men, which 
delayed the completion of the district more than six months; those causes necessarily 
increased the expenditure, as well from the amount of work as from the increased cost of 
superintendence and interest on borrowed monies ; but, as shown below, the cost per acre in 
each district, except the Dunmoran, is much less than was originally set forth in the pre- 
liminary report sanctioned by the Commissioners, and agreed to by the proprietors. 



Districts. 


Estimated Cost 
per Acre on Land 
to be relieved, 
sanctioned by Com- 
missioners and 
agreed to by Proprie- 

prcliminary Report. 


Cost per Acre 
on Land relieved, 
as shown 

by revised Schedule 
on the Total Cost 
of Works 
per Award. 


Fer-centage 

Outlay. 


Coolancy 
Drum cliff 
Dunmoran 


- 


- - 


£ s. d. 

7 0 11 
6 1 3 
4 6 5' 


£ s. d. 
5 16 8 
5 18 11 
5 4 11 


54 per Cent. 
SJ per Cent. 
6 per Cent. 



This table is made out from the total expenditure for award, including preliminary 
expenses, interest, and all other expenses, &c. with reference to the revised schedule of 
lands. 

The estimated increased value of the lands relieved is, in ray opinion, rather low, and if 
the occupiers and owners now avail themselves of the benefits conferred by the drainage 
works I have no doubt but that the per-centage shown above would be one half more. 

In closing this my final report I think it but right to state that during the progress of 
the works I received the cordial support both of the occupiers and owners of the lands 
relieved ; and in every case the labourers conducted themselves orderly, not one breach of 
the peace having occurred the whole time. 



Annual Report of Mr. .Tames B. Farrell, C.E., District Engineer, 
for the Year 1851. Dated 19th January 1852. 

Districts of Sow and Cahorc, County Wexford. 

Soto District. 

The only works executed during the past year in this district were the clearing and 
deepening of the main river and minor drains, and the erection of an accommodation 
bridge ; these were completed on the 1st of March. 

The wages earned by the labourers were 13d. per man per day. 

I regret that from the depressed state of the times the cultivation of this district, 
although very considerable, is not so extensively prosecuted as I hoped it would. Had 
the circumstances of the country continued to be as good as they were in 1843, when the 
original preliminary report was made, I have no doubt that, with the exception of bogs 
where turf is still cut, nearly the whole extent would be one plain of the best and most 
profitable tillage land perhaps in the entire county, as it is now capable of producing 
abundantly every species of crop that can be grown in this climate. Even as it is, the 
most san guine expectations that were held out from the commencement as to the general 
result have been realized. 

Cahore District. 

The works of this district were completed in May last. During the 44 months which 
their execution occupied, 33,464 cubic yards of earth were removed for the erection of 
the embankments, at a rate of 2d. per yard ; this cost including, besides the removal, the 
unwatering, the dressing and making of the banks, and all labour connected -with them. 
The rate of wages earned by the labourers was 14£d.per day. 

With respect to the success of this project, I have only to repeat, that my former 
favourable reports have been fully borne out. All the upper lands that were formerly 
flooded, have been, not merely freed from water, but rendered capable of the highest 
cultivation. The lower parts that originally presented an almost hopeless appearance are 
now good pasture lands freed from floods, but from their very low level it is probable that 
they will not be tilled. If, however, artificial means of irrigation, such as those alluded 
to in the preliminary report of 1844, were provided, they may be safely cultivated at a 
small cost. 
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River Drainage. 

T ® IU » , „ lWris in Ossoiy, January 27 

I HAVE to report tile occurrence of ray high floods during the Inst five days in twil 
lowing districts: Borns in Ossory, Ttmpkmore, Cmtkhrnmrd, end liormo/me * f ' 

In Boms in Ossoiy district, some hm portions of the fiat liotwcen flic vilinge and SI 
gownagh Bridge were covered with water to about li inches in dentil. The wafer I 
on the lamia for only a few hours until the Hood <mt. down in the re-ioTi • * ai . 

of the Below River. The flood was at i,s grcaiSit height on 

between 3 and 4 tcefc before that night. It was ini amiin however on Q. ,(,,,!/! “ . 

about 9 o’clock, but again fell about, 3 feet before (1 in the afternoon. MmXTnS 

the 19th the ram commenced, an<l up (o 12 o’clock on Tuesday there had fallen (cm 

earth s surface) inch v un 

To noon on Wednesday, 21st 
,, Thursday, 22d - 

„ Friday, 23d - - 

„ Saturday, 24tli - - 

„ Sunday, 25th - 
,, Monday, 2fith - 

,, Tuesday, 27th - 



'170 
'750 
• 170 
'375 

'190 

'200 

'380 



2 '76 inches 



During all this time it was blowing very hard, so that the gauge did not probably remster 
menced <IUa " tlty 0< ram > besides the river w very full at the time the great rniiL com- 

On the Deiow Weir there was a depth of 3 feet, which shows the quantity discharged 
was nearly as much as during the great Hood about this time last year. The qnnntitv t£en 
was about 9 cubic foot per minute per aero. Considering the great quantity of rain that 
has fallen during this month, and by wlnoli the land was completely saturated, it is satisfac- 
tory the Norc discharged tins flood even as it did during tile height, of the Dolour flood. 

Up to the present time the gauge here shows a fall during this month of 5 inches of 
which nearly 3 inches fell during the last 8 days. 

In all the other districts named the floods were throughout confined within the banks 

At Bomsokano the out was for a while brimful. Hail the extra works lately done there 
not been mushed, the whole valley would have been under water. 

I have not yet received all the information necessary to enable me to give with much 
precision the quantity discharged in each district. When I have I will report more folly. 

rt tt i „ ^ am. Sect. 

E. Hornsby, Esq. (Signed) William Fkaseil 



Extract from tlic Annual Report of Mr.. William Eraser, C.E., District Engineer, 
fertile year 1851. 

. Borrisohms District. 

Report on tlio progress of the works during tile year 1851. 

tfnsdiswTwi *" 1850 ,““ s ™ wM ' to the re-sinking of the channels in 

this .strict, and the progress up to the close of that year, arc set forth! 

wifo foe deS °" 1>ti011 ° f fhe works that have been executed in accordance 

were completed "' h '° h ’ wMl ‘ h ° oxoo I> tion of somo sli gbt 

Ballendm-v trfV'rfv Let at the greatest depth, was made in the channel from 

cuttinA™ y tl,Tnnir VU- OT P” 1 *® above tlio western boundary of Kyle Park; this 
sinkimr touXtEc h ^ ™ ok compact gravel and boulders. This additional 

m and I,crfeot thG d " h “ se of 

stream' 11 ' 1 hnw c,lt sto Pped to the junction of the Ballinamona 

former ch'mnel Tl iT * mi •’ a ^ rMu . or ta P lias been made through the centre of the 
31 to 41 font in rl +i 'if 1 1S ®/ ee * W1 dc ftt bottom, about 9 feet, wide at top, and from 
finbov tbiYvmrVi im ** i 'r Cl ] ttln £ was through peat, marl, compact gravel, and at Bally- 
S tl r0C t T 1 J V ufficient to carry off the avewgJ discharge from the dis- 

Iret; fo L oP C Tu • ^ fenCC than * wa » before, whilst during floods, the 

Ceffotlltan”Se t s b ° mB ^ of the channel are not 

ocraaiomlXn st’d'f J' 10 - cut 1* Mjbooney wero made, some of the low lands were 
eve“kn„wu b ' rt ™ c c th « r completion we have had some of the largest fioods 

The C0U ?V. but the river has never been more than brimful. 

rac7ofBXfo,T M-ff = tlon of die BaUinamona stream to tlio culvert under the head- 
low kXh 7,“?^ fr «“ 2 to 3 foot, thus perfecting the outfall from 

the low lands that he between the head race and the Ballycasoy River. 
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The side drains and embankments from Borrisokane millpond along both sides of the 
river, up to Fortneslit, have been completed, the embankment around the pond raised and 
strengthened, a deep drain run through the low lands of Lisleighbeg, and ia new syphon 
placed under the river at Fortneslit, to give outfall to the lowlands about Ponlasherhasy. 
A considerable portion of the side drains was through rock, and in many places the sides 
have been walled up. 

Nearly all the lands lying along these drains were in tillage, and some of them had been 
under-drained after the first drainage operations had been executed; but during rainy 
weather the drains were constantly brimful, and the lands were sometimes inundated. 
Now they are not only free from floods, but arc capable of being under-drained 4 or 5 feet 
in depth. 

The main river from the junction of the Bawnmore stream up to Ballynevin has been 
re-sunk from 2 feet to 4i feet in depth, and to the full width of the former channel. 

This cutting was through solid rock at Fortneslit Bridge, and through compact clay and 
gravel higher up. . 

The drain running into Fortneslit Bog was deepened about 3 feet, which, with the deep- 
ening of the channel as above described, has given perfect outfall from the low lands about 
Fortneslit, Ballynevan, and Crotta. 

The Ballynamona stream, from its junction with the main river for about 200 perches, 
has been deepened from 2 to 4 feet, which has perfected the drainage of the low lands 
of Ballynamona and in Shesharaghmorc. 

In the former state of the works the lands about Loughavan were, during the dryest 
seasons, not more than two feet above the level of the lake ; whilst, during wet weather, 
they were sometimes inundated. They had evidently subsided to a considerable extent 
when the water was drawn ofF by the works originally executed. From the first it was 
quite clear that it would not be judicious to relieve these lands by deepening the cut 
originally made for that purpose, as it was very deep, narrow, and through solid rock. 
An embankment was therefore made round Loughavan by which the waters from Ballina- 
grors Lake (which forms the principal supply) were confined to the lake, and made to pass 
off as before by the deep cut at Killileigh. Outside the embankment a back drain was cut 
from 5 to 6 feet deep, carried by a syphon under the main drain from the lake, and con- 
nected with the drain to the Swallow Holes at Old Court, which was partly made new, 
and partly re-sunk to a depth of 3-i to 4 feet. 

By these means the low lands around Loughavan have been given an outfall from 4 to 
5 feet below the surfiicc. The area of the basin to be unwatered by the drain round 
the lake and that to Old Court is so small (about 100 acres) that I have no doubt the 
Swallow Holes will be able to discharge the floods at a level sufficiently low to keep the 
drainage perfect. 

The works were undertaken at a very unfavourable season (October 1850), and the 
• excavations being entirely in the bed of the former channel were of course more expensive 
than ordinary river works. The cost per cubic yard, including all superintendence, office 
expenses, carpenters, and smiths work, and every other contingency, was, for clay, gravel, 
and rock, 6 id. 

In the tabular statement of agricultural produce the return for 1851 was made out by 
the same person who prepared the return the previous years, aud given in the report 
for 1850. 

I may here repeat, what I stated in that report, that the quantities are not exaggerated, 
but rather under the mark. 
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Castle Bernard District. 

Throughout the year 1850 the only works executed were, those in connexion with 
Springfield Mills and some unfinished works at Clonbrone. This general suspension con- 
tinued up to the 1st of May 1851. 

Early in the year 1851 the supplemental report was published, and in May second 
assents were obtained. About the same time funds were also procured, and the works 
were proceeded with and carried on vigorously to the end of the year. 

In the months of January, February, March, and April our works were confined to the 
completion of the main channel near Clonbrone and at Springfield. The principal obstruc- 
tions were removed from the low part of the river, and preparations made for opening the 
works extensively in the summer. 

In May and June the excavation of the main channel was proceeded with, and by the 
end of the latter month it was completed up to Killyon, and a temporary bridge put under 
the public road. 

The mason work about the sluice in Springfield Weir was completed. The accom- 
modation bridge at Clonbrone and some bridges over the main drains were proceeded 
with. 

Materials were procured for the accommodation bridges and other works,, and carpenters 
and smiths were employed putting into working order the implements which had become 
nearly useless during the period of suspension. 

In July and August the main channel was proceeded with between ICillyon and the 
Pass Bridges. The new channel of the Kilmain River was also in operation. 

y 4 
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The drain around Clonoghill Bog was completed, and the drain around Killawn 
The county bridges on these drains were also proceeded with. 

In September the materials for the weirs and accommodation bridges were procured 
from the best quarries in the neighbourhood, and the main channel towards the Pass d 
the Kilmain River were proceeded with, In October, November, and December the nvf 
channel was carried up through the demesne of Drougbtville, through the Muddy or TsE,!'} 
Lough, to the north of the Glen wood. ~ j a. 

The reaches through Droughtville and the Muddy Lough were, from extreme wetness 
difficult to work; however, by gradually deepening the cut and allowing- the sides to drain 
out, they were preserved from injury. a 

The excavation of the Kilmain River was completed before the close of the year 
A drain ivas opened through the lamia of Balliiirec, which lnivc thereby Leon converted 
from 11 permanent umr»h into firm boggy pasture, capable of being further improved 
Where this drain crosses the public road near Killyon, a lividne was erected 
An accommodation bridge was erected over the main cliauncf at Cloghanmorc and one 
in Droughtville demesne. 1 

Temporary bridges wore also erected where flic main channel crosses the public reads 
at Carrig and the Pass. 1 

111 addition to the new works executed during the year, the whole of the works were 
also carefully conserved, and any injuries arising from floods, which, as usual in this 
district, were very frequent., were immediately repaired. 

The length of the river ooui-ses opened, number of cube yards excavated, &c., are riven 
m the tabular form annexed. The cost, per cubic yard, including all superintendence and 
contingencies, ia for rock lx. 9c/., for elav, gravel, &<•.. 4 <1. per yard. 

The accompanying agricultural return for 1848-49-50-51 bus been prepared bv the 
Assistant Engineer, and shows the net value of the crops raised off about 900 acres of the 
formerly Hooded lands to be nearly 2,000/. As yet but little advantage has been taken 
of the works to till the lands, but where crops have been raised they have been very pro- 
ductive from the superior quality of the soil. J 1 

The following is an abstract of the fall of rain at Birr: 



January - 
February - 

March - 

April - 
May - 

June - 

July 

August - 

September - 

October - - _ _ 

November - 

December - 

Total for year - 

In the year 1850 the quantity was 35-49 inches. 



Inches. 

6-21 

1-33 

3-58 

1-47 

1-35 

3-08 

3-79 

3-fif> 

1- 48 
3-60 

2- 14 
1*43 

33-12 



Kilbride District. 

After » suspension of nearly two you,*, tho works of this district were resumed in June 
1850, and continued until the close of that year. 

The GiU'ryricken and Trenclimore branches were excavated, hut the lands along tho 
mam channel and mam dram mto Pmdnacapplc Bog were so saturated with water, that 

? wmter of I ?, 50 ,uul 18 M al1 th»t could be done was to take off the top lift, and 
by making numerous side taps to dry out flic lands 

thoroughly 3 Jw» water i>Pl0 B ° S " * , ™” 1 *>*> “ f ^ ^ 0%, 

h„frem’“ S T ‘'“l 1 ' i d.S e 1 tllB channel is to he 19 to 15 foot in depth and 6 feet wide at 
flds .kkm 1 1? d ° r J”. n T ” lIt J Poulnaoapple Bog it became necessary to got a tan through 
■ F ) ; C “ 1 ]| J i'° Klt . t01rl cvcb This was done during tho winter and early in 
E* V S'ndually deepening a cut to a depth of about 12 feet, and 1 foot wide at 
o mild h efi M a tmg c slopes so easy, it was hoped they would stand until the channel 

ils etm ■ Vfi p 1 *”3? tl, ° ’1“ ' 7 rains " f fanuaiy, and up to tho end of April, the 
sides came m and filled up the out from 4i to 6 foot in depth. 

n „/ + irr 7 A gr ^ *«* fth-csuiy described, took place in this district, 

frmn tlm ^ 10 catchment basin was found to be the same as that 

The r r “ ■ i U c lstllc 1 t “fKJinaguimy, namely, five cubic feet per acre per minute. 

5T*""" »* the portion of the nuiin channel 

rhXreeX nde Endge with all the other finished main drains, were found sufficient to 
wL r‘ er i ; > f t , fn,m 1 ?> Ib ™ fc Bridge down to thojKin^s Eiver tho main channel 
few hours bumbl1 ’ !Lm j sonic places the lands on both sides were flooded for a 

mftinneeLls rh ' - ’ ■Fw t l' 0n i° f . * 1C 0,llulnd ™ ! tll ° executed, and was carried 

outm accordance with the design originally published. Tho fall through it is so great. 
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that it was conceived the dimensions would be ample, which they were for the discharge of 
the largest quantity of water it was supposed this district would yield; but this flood, and 
subsequent falls of rain, have shown that in this, as well as in many other districts, provision 
must be made for the discharge of a quantity of water during floods far beyond what we 
have heretofore been in the habit of assuming. Observations on the discharge during floods 
from unimproved districts will not show the quantity to be discharged when the conduits of 
such districts have been opened ; yet such observations were the only data possessed by the 
engineers who first reported on drainage projects in this country. 

During the first four months of this year, the taps through Poulnacapple Bog were kept 
open. The slopes of the Garryricken stream were repaired, and the spoil removed back 
from the edge, and levelled and soiled. 

In April, the county bridge at Kilnimick was completed. 

In May and June, the works in the main channel, up towards Poulnacapple Boo- were 
proceeded with. The slips were cut out at Garryricken and Trenchmore streams, and the 
banks repaired. The same works were in operation during July, August, and September, 
and in November the ridge alluded to was cut through into Poulnacapple Bo". 

In May the public bridge at Ahanure was commenced ; and in September 0 a gullet was 
built at Coolagh. 

During the latter part of the summer, and in autumn, we had in this district to contend 
with similar difficulties in the way of obtaining labourers as we experienced in Kilmaganny. 
Every possible means was tried to increase the number of men, but they were not to be 
had unless we consented to pay most exorbitant wages. 

In May and June we could get but from 40 to 50 men. In August they were dimi- 
nished to 5. In September 25 was the greatest number we had. And up to the end of 
the year the largest number we could get was 96. To induce them to come to us we con- 
sented to pay them by the day; still they often left us; as they found the formers’ work 
easier and more agreeable than the drainage ; but for this cause of delay the works would 
have been completed this year. 

With reference to the improvement in the value of the lands in this district, I would draw 
attention to the tabular statement which has been prepared by Mr. Mason, from information 
obtained from the proprietors of the lands. Mr. Mason writes : “ The information respecting 
“ the value of the several crops having been ascertained through the farmers holdino- the 
“ lands, the amount may be considered less than the actual value. Part of the land was 
“ not rented until the works toere completed. It is now letting at 12s. 5 d. per statute acre .” 

What Mr. Mason alludes to in this observation is, that generally the farmers, and indeed 
very many of the proprietors, are unwilling to admit that any improvement whatever has 
been made by the works, under the notion that such admission might, in some way lead to 
an increase in the tax for the re-payment of the cost of the works. 

This may appear very anomalous when it is known that perhaps those very persons were 
parties to the memorial for the execution of the works; but such anomalies are easily under- 
stood by those who are acquainted with such questions. I need hardly observe that these 
remarks of mine are general, and are not meant to apply exclusively to this district. 

The total number of cubic yards of rock and earth excavated, up to the close .of 1851, is 
215,498, and the average cost, including superintendence and all contingencies, has been 
5%d. per yard. 



Borris-in-Ossory District. 

During the year 1850, the great mass of the works in this district was completed, but 
owing to the many suspensions, and (from funds having been supplied at unfavourable 
seasons) on being obliged to leave the reach between the Delour and Shanagorouagh Bridge 
unfinished, the portion of the new channel between that bridge and the bridge of Borris in 
Ossory had become silted up with sand to a depth of 3 to 4 feet. Other portions of 
the district too had become silted up during the winter of 1850 and 1851, and the upper- 
most part of the district, with some tributaries, remained unfinished at the close of 1850. 
The main taps throughout the district, were unclosed. 

In January 1851 we were proceeding with the closing of the taps, or unwatering drains, 
and the budding of the Delour weir when we were ordered to suspend all the works. 
This suspension was caused by want of funds. 

As danger to the Delour weir was apprehended if its completion should be delayed, it 
was proceeded with, but the extreme wetness of the season greatly retarded our operations. 

On the 15th of this month, a remarkably great fall of rain occurred, which caused one of 
the highest floods ever remembered in this locality. 

The Delour weir was then completed with the exception of the fish passage, and the 
Avails of the upper and lower basins, and the stone tongue between the two rivers. 

For several hours during the height of the flood there was discharged from the Delour 
over the Aveir an d unfinished fish passage 225,720 cubic feet per minute, equal to 9 cubic 
feet per minute per acre, off the catchment basins of the Delour. The depth of water 
passing over the weir Avas about 3 feet 3 inches. The unfinished cross Avails of the fish 
passage were carried aAvay, but although the side Avails were unfinished and all the work was 
fresh, no other damage was done. When the flood had subsided, it was found that the 

Z 
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lower weir basin was hollowed out to a considerable extent, and to a depth of 5 to 8 feet 
below the original bottom. The northern side wall too was under-cut to a dangerous 
extent. 

These holes were subsequently filled up with rubble stone, and the structure made 
secure. 

The walls of the lower weir basin had been raised 9 feet above the bottom of the 
channel, which was calculated :is sufficient. The backwater, however, at the maximum 
height of the floods, rose 11 feet in the basin, with 3 feet. 3 inches in depth, tumbling over 
the weir into it. The result was, a fearful mass of surging water, with strong* back 
currents over and along the side walls, which wore submerged about 2 feet. When the 
water subsided, I was surprised to find that these walls were neither back cut nor injured 
except as above described. 

They have since (as also the solid stone tongue) been raised above the influence of the 
water, and carefully filled in behind. 

The banks about the upper basin were raised to the height of 4 feet 6 inches above the 
level of the weir. 

The Board arc aware that the object of this weir is to catch the sand and gravel brought 
down by the floods, and which would otherwise be deposited in the lower reach of the 
No re, from which its removal would be very expensive, and on the keeping open of which 
depends the drainage of the whole reach up to Uorris in Ossory. 

We have now had an opportunity of judging of the results, for on the closing of the 
main drain for the purpose of completing the fish passage, the assistant engineer measured 
the quantity of sand deposited during the six weeks from the 15th of January, and found 
it to be 12,000 cubic yards. 

In the absence of the weir, this would have been deposited principally in Division No. 1, 
from which, on account of the height of the banks and the scattered position of the material, 
the removal would cost at least three times as much as it would from the weir basin. 

In February and March the fish passage side walls, sluice, and other works about the 
weir were completed. 

Very little was done until the month of July, when we were ordered to resume the 
works ; and during that month and August, the principal shoals were removed in the 
reaches from the Dolour Weir up to Burris in Ossory, when the shoals were removed; the 
mass of deposit was then turned out. 

The main taps in the lower divisions of the district were partially filled. 

The demand for men to work at the harvest was so great during the month, that we 
could not get more than 30 labourers. 

This scarcity of hands continued through the greater part of the month of September. 

During September, the removal of deposit from the main channel was completed to the 
long reach below Curragunecn Bridge. 

The main drain through the lands of Caber was finished. The injuries done by the 
Delour flood by matting away the land in the lowest reach, wore remedied by filling up the 
holes. The deposit and obstructions wore removed from the Charleville and Mondrahid 
rivers, and then the pitclung and sodding of the slopes at the Quakers Bridges were 
completed. 

In October, the completion of the river course from some distance below Curraguneen 
Bridge was proceeded with. 

The side slopes at Shanagonnah Bridge were completed, and the remains of the old 
bridge removed. The shoal and other obstructions at the Norc Bridge were removed, and 
the sides pitched. 

During the months of November and December, several small works were executed, such 
as the closing of the main taps at various places where required by the owner of the lands, 
repairing the small weirs in the Mondrahid River, building stone tongues at the mouths of 
main drains, opening numerous side drains into the main channel, embanking the river at 
Carrolsford, making good the public roads where they were cut across for unwatering pur- 
poses, &c. &c. 

During these months and part of October the water was too high to allow us to complete 
the reach of the River at Curraguneen Ford. 

Iii the tabular statement the quantity of work done is stated in figures. 

. Tbe average cost of excavation per cubic yard, including superintendence and all con- 
tingencies, was 5 ' 68 pence. 

Now that the works are so nearly completed, it is gratifying to perceive that they have 
effected the drainage of the district, preserving from floods the formerly submerged lands, 
notwithstanding the unusually heavy falls of rain that have t alien place since the obstruc- 
tions were removed. 

This improved state of things lias been turned to good account by the occupiers of land 
along the river, for, year after year, since the first few acres were drained in 1847, they 
have gone on steadily increasing the quantity in tillage, up to the present time. 

ihe accompanying agricultural return was prepared by a person intimately acquainted 
with the district, both in its present and former state. It shows the net increase in the 
value of the crops, in consequence of the drainage, to be over 8,000/., a result which I am 
prepared to prove is not only not exaggerated, but rather under the full value. 
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The following table shows the quantity of rain that was registered by the gauge at 
Borris in Ossory. 



January - - 


- 4 '40 


February ... 


- 1'30 


March - - 


- 2 '30 


April - 


- 1 '40 


May - - - - - 


- 1 '70 


June - 


- 2'66 


July - 


- 3 '00 


August - 


- 3 ' 10 


September ~ 


- O' 67 


October - 


- 3'70 


November - 


- O' 95 


December - 


- l'OO 



Total - 26 ’18 inches. 



Kilmaganny District. 

January 1851. 

During this month the wetness of the weather prevented much progress being made in 
the works of the main channel. 

One main tap was completed for the lowest reach of the river ; and in division No. 7, at 
the upper end of the district, a short reach was executed to prevent the public road 
in Gannanrob from being flooded. 

Some of the main drains in connexion with the Toberadangan stream were scoured, and 
some minor taps made to relieve the lands from surface water ; and the upper part of the 
drain running under Rossenarra was proceeded with. 

Two accommodation bridges were constructed across main drains, near Kihnaganny. 

The great flood on the 16 th of this month inundated some portions of this district, and at 
all parts the channel was brimful. 

During the height of the flood the discharge at Goodwiu’s Garden (at the lower extremity 
of the district) was 77,076 cubic feet per minute, being equal to five cubic feet per acre 
per minute off the catchment basin. 

Until the third week in February the floods were so high as to prevent anything being 
done in the lowest reach of the river ; and the 7th division was continued ; as also the 
drain under Rossenarra. 

Throughout the month of March and first week in April the weather was so continually 
wet, that the works were confined to running a head tap in the line of the main channel, up 
to Chapel-Izod. 

During the latter part of April and in May the reach, from Rogerstown Bridge for about 
a mile up stream, was completed; as was also the Skortalstown stream, and the slips 
in the drain through Readesburn were repaired, and two flagged gullets were built 
across it. 

- In the month of June the drain between Kyle and Ballinoa (a tributary of the Tobera- 
dangan stream) was begun and finished, and a flagged gullet built across it, and an old 
bridge across it underset. The deposits in the Toberadangan stream were cleared out, and 
the slopes repaired. 

Part of the Kihnaganny stream, near the village, was also in hands. 

The gullet, under the public road, near- the entrance to Castleraorris,.was underset. 

In July and August the modified design for the lower part of the district having been 
decided on, the works in the first division were proceeded with. The deposit -was also 
removed from divisions 4 1 , 10, 12, and 12 a , and the side slopes were repaired. The head 
race to Goodwin’s Garden mill was deepened and widened. . 

The rebuilding of Kilmaganny Bridge was commenced; Castlemorns Bridge was 
underset; and two accommodation bridges were built over the drain running through 
Moanmore. m . , „ . _ 

At this period we found it impossible to get a sufficient number of labourers. Ihc 
harvest operations, and the railway works at Thomastown, on both of which they were paid 
by the day, and got higher wages than we could give them, drew them all away from ns. 
In some places they were paid so much as 2s. 2 d. per day. This very much retarded 
our works, as we could not induce more than twenty to thirty mento remain with us. 

In September and October the same scarcity of men prevailed. During a part of October 
we could only get five men, although eveiy means were adopted to get them. In 
November they increased to 107, and in December to. 125. This month was peculiarly 
favourable for our works, could we have obtained sufficient hands. 

The excavation of the head race to Goodwin’s Garden mill, and of the first , and second 
divisions up towards Chapel-Izod were proceeded with, as also the seventh division at the 
upper end of the district. Kilmaganny Bridge was completed, as also a gullet across the 
main channel at Graigue, and another at Shortalstown. 

Although the works are not completed, still the whole of the. lands have been relieved 
from floods, and a very considerable improvement has taken place in the value of the crops. 
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Mr. Mason, the assistant engineer, has carefully examined the district with the view of 
ascertaining the amount of the increase in consequence of the draining, and the results a- 
given in the accompanying Return. He has also communicated to mo a letter froi^a 
medical gentleman residing at Callan, and who, I believe, lias been in charge of 
dispensary there for many years. He says, rheumatism and ague are not so prevalent in 
the drained “ districts as formerly ; indeed, I may add, that the latter complaint has dis- 
“ appeared altogether, as I cannot call to mind a single case but one ; ” and, further he 
writes, “ It might be interesting to you to know that some years ago hundreds of cases 
“ of ague arose every year in that line of the country intersected by the works and I 
“ verily believe there are few adults in those localities who have not had the disease at some 
“ (early) period of their lives. Drainage, viewed simply in a sanitary point of view has 
" produced the most salutary effects on the public health, and I am quite convinced if 
“ carried out thoroughly (in the first instance arterially), that human life would be 
“ prolonged, and many of those diseases to which the poor are liable be materially 
“ diminished.” J 

The total number of cubic yards of earth and rock excavated to the close of 1851 is 
349,100, and the average cost per cubic yard, including superintendence and all contin- 
gencies, is 4 '85 pence. 



. Tcmplcmore District. 

At the close of the year 1850 nearly all the heavy works in this district were completed; 
and almost all the lands relieved from floods. In the month of January 1851 we were 
proceeding to complete the uppermost reach of the channel towards Ivnockanroe, when 
orders were received to suspend the works, and nothing important was done until the 
month of July, when they were again resumed. This suspension was caused by want 
of funds. I will give a brief description of the works that were executed during the year 
1851. 

The heavy rain on the 16th January 1851 produced a great flood in this district. At 
the mill weir at Loughmoro there was discharged during the height of the flood 97,200 
cubic foot per minute, being equal to 3 cubic feet per minute per acre off the catchment 
basin. 

Throughout the entire district above Pcnano Bridge the various channels discharged this 
flood without injury to even the lowest lands ; but from Pcnano down to the Whitefield 
stream the embankments were overtopped, and the narrow strip of land on each side was 
flooded. These embankments have evidently subsided to a considerable extent, having 
been composed of very soft material. 

They have had two foot added to their height, and have been increased in size. The 
back drains were cleared out, and the mud deposited in the river was taken out to add to 
the embankments. 

lhc district was originally intended to terminate at Doughnutc Bridge; hut for some 
distance down stream the river was so obstructed, crooked, and narrow, that the water 
during floods was prevented passing away from the weir ; and a piece of very good land 
between the river and the "Whitefield stream was frequently covered by the hack water. 
These obstructions have been removed, and a clear wide channel made, sufficient to carry 
off the floods without injury. 

The reach extending from Knocknageragh Bridge to Hickeys River, about three miles, 
was completed in 1850, but owing to the nature of the material through which it was cut, 
and notwithstanding the care and slowness with which it. was executed, large masses of the 
8 “PI>cd in. Where the material was not of a slipjiiny nature, it was running sand, 
which was washed out by the slightest action of the water, and the top stratum of alluvial 
soil tumbled into the river. Owing to the upper reach being unfinished, the floods washed 
the sand and gravel into the flat reaches below, which bcorano silted up to a depth of 24 
xeet in some places. During this year the accumulated sand and gravel have been removed, 
the channel cleared of the heaps of alluvial soil, and the slopes repaired. The slips were 
cut out, and where the slips had been sod-faced, or where they showed any inclination of 
further slipping, they were piled at the toe, which has proved an effectual remedy and a 
cheap one, as suitable timber was procured on moderate terms. 

Ihe uppermost reach of the main channel from Hickeys River to Knockanroe Bridge, 
was completed in the latter part of August. As through this reach the substratum was 
also a running sand, the bottom slopes were made 2-1- to 1, which to some extent prevented 
the injurious action of the floods. 

During the month of September, the works between Cloon River and Knocknageragh 
Bridge (a distance of 1-1- miles) was cleared out, and Ike banks were repaired. The County 
Bridge at Ivnockanroe was underset. The area of the proposed sand trap was excavated, 
and stone was delivered for the use of the weir and walls. The clearing out and repairing 
ot the Glonmore River was proceeded with, and it was extended for about 40 perches at 
its upper extremity. 

The Eastwood River was also scoured for its entire length, and the numerous slips were 
cut out and repaired. It was also extended to the public road leading to Roscrea from 
cmplemore. In continuation of Cobh’s drain, about 60 perches of a new drain were made 
on the up-stream side of the railway. Two culverts were built on the public road, crossing 
the drams 13 A and 13 B. 
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In October, Hickeys River (of which the top lift only had been taken off) was bot- 
tomed, and continued to some rock cutting near the public road. The sudden fall was cut 
out in these rocks to prevent the loose material lower down from being carried away. 

A stone tongue was built at the junction of this stream with the Suir. 

The Waskpond River and a tributary to it, the Ladey’s Well drain, were scoured, and 
in the latter some very bad slips were cut out and repaired. 

The county bridge at Penane was underset this year, and the public bridges at Derreen, 
Clonmore, and Dromard were built, as also culverts on the public roads at Dromard drain 
and Graffan drain near Clonmore. 

The public bridges at Aughall and Knocknageragh were commenced during this year. 

The works in this district have been eminently successful in accomplishing their object, 
perfect outfall has been given for the drainage of every part of the lands ; and the most 
striking change has taken place in the appearance of the district 

In my former reports I had occasion to remark how slowly the landholders were availing 
themselves of the drainage. On the present occasion I have to report very differently. 
The net value of the produce in 1851 was more than double what it was in 1850, and 
more than 10 times what it was in 1848. 

I would refer to the accompanying agricultural return, which has been prepared by the 
superintendent of the works from detailed information with respect to almost every farm in 
the district I have carefully checked the results, and believe them to express rather less 
than the full net value of the crops. 

Up to the end of 1851 the cost of earth work and rock, including superintendence and 
all contingencies, was 5\d. per yard. 



Loughan District. 

After a suspension of about three years, the works in this district were resumed in 
July 1851. 

It may be necessary for me to refer to the circumstances connected with the early history 
of this district. It was reported on in 1844 by Mr. Russell. The estimate as published 
was 1,414?., but Mi 1 . Russell’s revised estimate was 1,800Z. I got charge of the works in 
the autumn of 1846, and in February 1847 I reported on the measure, and submitted to 
the Board a design and estimate, the latter being about 3,200?. By this design it was pro- 
posed to sink the main channel from 2 to 41- feet deeper than was proposed by Mr. Russell, 
and I was authorized to carry it into execution from the lower extremity of the district up to 
the commencement, of the deep cutting in Mullinatina; when, however, the works had reached 
this point, I was directed to cany out the original design, which was done to the upper 
extremity of the district ; about this time (in 1848) the works were suspended for want of 
funds, and they so remained until July 1851. In the meantime it was foimd that the cut from 
the Loughans was not deep enough to prevent the low lands from being flooded after heavy 
rains, and it was decided to sink the channel to the depth proposed by me in 1847. In 
examining this district in 1844, I believe Mr. Russell was very much influenced by the 
reports made to him of the discharging power of the swallow holes at Woodsgift, but 
having had a more lengthened period for observing them, I saw they could not be depended 
on for discharging more than the summer water ; and that, therefore, the increased depth 
through the ridge at Mullinatina was necessary. In July 1851 the additional sinking was 
commenced by cutting a tail tap from Tincasliel Bridge to the rock cutting at the Deerpark 
wall at Bellevue, and to the close of the year was carried out as favourably as could be 
expected under the circumstances of the district ; these circumstances were the excavation 
of quartz rock at the bottom of a narrow cut from ten to fifteen feet in depth, and with 
copious springs pouring in on every side, where the material was not rock, it was a sandy 
clay, in a semi-fluid state, that would not stand at any slope. During the autumn we could 
not procure men. In this respect we were circumstanced exactly as we were in the districts 
of Kihnaganny and Kilbride. The total quantity of material excavated up to the end of 1851 
is 92,968°cubic yards. The cost has been for earth work 6d. per yard, and for rock 1$. 10rf. 
per yard, including all superintendence and contingencies. 

Sliinrone Distnct. 

The works of this district were resumed on the 19th of June 1850, after a suspension 
of nearly two years. During that year the main channel and other works were completed 
to some distance above Milltown Bridge, and in 1851 the remainder of the work was 
finished. 

In January and Februaiy the weather was so wet that but little work could be done. 
In the latter month were repaired the injuries sustained by the winter floods, and prepara- 
tions made for resuming the works early in spring. 

In March we were able to increase die number of men to 200 ; and the new cut in 3QI- 
bally Skeagh was proceeded with. 

In this new cut we met with a large quantity of rock which greatly retarded our progress. 
A part of the Sliinrone River was re-opened during this month. The tail race from Keelonge 
Mill was made, and the drain between Kilbally Skeagh and Sliinrone was also deepened. 

These works were continued through the month of April, and an accommodation bridge 
across the main channel in Kilbally Skeagh was commenced. 

Z 3 
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During May the new part of the main channel was completed, and the large flat near 
Shinrone relieved from floods. The accommodation bridge in Kilbally Skeagh was finished. 
The county bridge in Shim-one was underset for about 5 feet, and an accommodation 
bridge on the Shinrone River commenced. 

In the month of June the main channel in the upper division, which had been completed 
in 1847-48, was cleared of the silt that had accumulated during the time of suspension, and 
some portions were deepened. Several small accommodation bridges were constructed 
where severances had been made. 

In July and August the remainder of the main channel was scoured, the Shinrone river 
was also completed, and the side slopes were repaired, and the whole district cleared of 
obstructions from end to end. The works were closed on the 20th of August, except the 
completion of the parapets of Bunnow Bridge. 

Since their completion the works in this district have been severely tested by the very 
high floods that have since taken place. The unusual quantity of water was, however 
discharged by the several drains and main channel most effectively, at a level sufficiently 
low to preserve an outfall quite sufficient for drainage purposes. 

The agricultural return appended was prepared by the assistant engineer, and shows the 
net value of the crops raised off the lands from 1847 to the close of 1851 to be 1,684?. 

£1,684 0 0 

I have in the same way obtained the quantity of land under crops of 
various kinds, and prepared for crops for the present year (1852), ancl find 
their net value will be about 1,521?., assuming the average value to be the 
same as in 1851 _______ 1,521 0 0 



Total net value of crop up to end of 1852 - £3,205 0 0 



The award will not be made in this district until the autumn of 1852, so that the above 
benefit will have been obtained before the proprietors will have been called on to repay any 
portion of the cost of the works. 

The improvement in some portions of tliis district is most strildng. Some lands which 
were constantly in a marshy state before the execution of the works, are now some of the 
best feeding lands in the locality. 

The works arc now completed, and they amply fulfil what was expected from them. 



Return of Produce of Reclaimed Land in the under-mentioned Drainage Districts, 
from the Year 1846 to 1851, inclusive. 



TEMPLEMORE. 

(The Quantities arc in Irish Acres.) 



1849 

1850 

1851 



T “ 


Pasturage. 


Meadowing. 


Rape. 


Turnips. 


Cabbage. 


Potatoes. 


Area. 


Not Value. 


Area. 


Net Value 


Area. 


Net Value. 


Area. 


Net Value. 


Aren. 


Net Value. 


Area. 


Net Value. 




..... 


£ 


Acres. 


£ 


Aml 


£ a. 


Acres. 


£ j. 


a™. 


£ *. 


a™. 


£ *. 


1848 


500 


325 


— 


— 


— 


— 


— 


— 


_ 


_ 


— 


— 


1849 


680 


490 


— 


— 


— 


— 


— 


— 


— 


— 


— 


— 


1850 


2,434 


1,362 


— 


— 


— 


— 


20 


140 0 


1 


20 0 


4 


64 0 


1851 


2,089 


1,798 


280 


840 


42 


420 0 


23 


161 0 


H- 


23 0 


6 


96 0 




5,703 


3,975 


280 


840 


42 


420 0 


43 


301 0 


2| 


43 0 


I0 . 


160 0 








— 





















— 



28 0 
74 0 



11 0 
no 0 



Deduct the former value of the grass on the lands under crops as above sti 
been done In the case of pasture - 



5 0 
12 0 



.a ted, and which lins 



Total value of the improvement up to December 1851 



Area. Net "Value. 



2,4 70* 
2,470 



6 , 1 20 £ 



325 0 
490 0 
1,633 0 
3,454 0 



5,902 0 
178 0 
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SHINBONE. 



(Quantities in Irish Acres.) 





Pasturage. 






Meadowing. Hay Seed. 


Turnips. 


Potatoes. 




Area. 


1 Net Value. 1 


Area. 


Net Value. Area. 


Net Value. 


1 Area. I Net Value. I Area. 1 


Net Value. 




Acres. 


£ 


s. 


A „„. 


e Acres. 


£ s. 


A..™. , 


£ s. Acres. 


£ s. 


1847 


60 


80 


0 




_ 


— — 


— 


— 


— 


— 


— 


1848 


91 


68 


0 




!0 


55 4 


40 0 


— 


— 


— 


_ 


1849 


91 


68 


0 




!0 


55 4 


40 0 


— 


_ 


- 


_ 


1850 


304 


228 


0 




- 


— — 


— 


— 


— 


1 


16 O 


1851 


880 


915 


0 




- 


~ — 


- 


14 


21 0 


H 


20 0 


1,426 


1,309 


0 


40 


110 8 


80 0 


i4 


21 0 


2i 


36 0 






Oats. 








Bere. 


Barley. 


Total. 




Area. 


Net Value. I 


| Area. Net Value. 


Area. 


Net Value. 


Area. 


Net Value. 




Acre, 












£ s* d. 








1847 


— 




_ 




_ 


_ 


_ 




60 




30 0 0 


1848 


— . 




- 




- 


— 


— 


— 


115 




163 O 0 


1849 


— 




_ 




- 


— 


— 


— 


115 




163 0 0 


1850 


— 








1< 


> '70 0 0 


— 


— 


315 




314 O 0 


1851 


124 


50 


0 


0 




14 


8 0 0 


897 


*■ 


014 0 0 


124 


50 


0 


0 


1< 


) 1 70 0 0 


14 


8 0 0 


1,502 


1,684 0 0 
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Appendix (E.) CASTLEBERNARD. 

.xtract from the (Quantities in Irish Acres.) 



Mr. W. Fraser, 

CE., District 
Engineer. Year. 


Pasturage. 


| Meadow! ng. 


J Nape. 


Turnips. 


Cabbage. 


Area. 


Net Value. 


Aren. 


Net Value. 


Area. 


Net Value. 


Aren. 


Net Value. 


Area. 


Net Value. 


1848 

1849 

1850 

1851 


77 

02 

69G 


£ t. 
77 0 
70 0 
72 0 
G96 0 


12 

31 

1.35 


£ s. d. 

33 0 0 
85 0 0 
509 0 0 


0 

3 


£ 8. 

02 0 
30 0 


21 

n 


£ s. d. 

35 0 0 
105 0 0 


1 


£ t. 

15 0 


907 J 


915 0 


228 


027 0 0 


9 


92 0 


10 


140 0 0 


1 


15 0 


Year. 

1348 

1849 

1850 

1851 


Potatoes. 


Oats. 


Bore. 


Barley. 


J” Total. 


Aren. 


Net Value. 


Area. 


Net Value. 


Aren. 


Net Value. 


Area. 


Net Value. 


Area. 


Net Value. 


- 


£ s. 
32 0 


Acres. 

3 


£ 8. 
1 C 0 
48 0 


3} 


£ s. 
20 0 


- 


£ s. 
14 0 


77 

77 

1 M* 

905 


£ 

77 

119 

254 

1,475 


2 


32 0 


8 


04 0 


3} 


20 0 


2 


14 0 


1,1701 


1,925 



BURRISOKANE. 

(Quantities in Statute Acres.) 



Year. 


Pasturage. 


Meudowing. | 


Nape. 


1 Turnips. 


J Cabbage. 


Potatoes. 


Am. 


Net Value. 


Am. 


Net 

Value. 


Aren. 


Net Value. 


Area. 


Net 

Value. 


Am. 


Net 

Value. 


Am 


^Net 




a. a. r. 


£ .v. d. 


a. a. 


£ s. d.' 


A. H. 


£ 8.(1. 


A. 11. 1-. 


£ 8. (1. 


Ps. 


£ 8. 


A. a. r. 


£ s. d. 


1840 


1,182 1 0! 


393 12 8 


10 2 


7 17 9 


— ■ 


— 


— 


— 


_ 


— 


4 0 0 


29 3 4 


1847 


1,181 2 0 ! 


428 11 5 


11 2 


8 18 0 


— 


_ 


1 1 0 


2 13 4 


20 


1 10 


3 1 0 


20 0 0 


1848 


1,055 2 0 


39G 15 7 


12 0 


13 7 0 


33 2 j 


198 12 0 


09 1 0 


100 0 0 


20 


I 10 j 


11 0 a 


66 13 4 


1849 


801 l 0 


316 10 1 


37 2 ; 


27 12 0 


157 0 


1,015 17 a 


35 1 0 


94 3 4 


20 


1 10 


4 3 20 


28 15 0 


1850 


829 0 20 


284 6 3 


84 3 


81 10 0| 


102 0 


022 2 0 


28 0 0 


50 10 8 


20 


1 10 


16 0 20 


144 11 8 


1851 


1,128 0 0 


394 16 0 


110 0 


ICO 0 0 


150 0 


750 0 0 


35 0 0 


98 10 0 


20 


1 10 


17 0 0 


153 0 0 



Year. 


Oats. 


Pore. 


Barley. 


Wheat. , 


Rye. 


J Mangold 
Wurzel. 


Total 
Net Value. 


Am. 


Net 

Value. 


Am 


Net 

Value. 


Am. 


Net 

Value. 


Area. 


Net 


Area. 


Net 

Value. 


Area, 


Net 

Value. 




a. a. r. 


£ s.d. 




£ s. d. 


a. a. v. 


£ s. d. 


a. a. r. 


X s. 


a a 


£ 


Rood. ! 


£ ». j 


£ d. 


1846 


3 1 0 


8 0 0 


— 


— 


_ 


_ 


_ 


_ 


_ 


_ 


_ 


— 


438 13 9 


1847 


0 1 20: 


1 0 0 


— 


— 


2 0 0 


9 7 6 


_ 







•_ 





_ 


472 0 9 


1848 


18 2 20 


40 10 0 


— 


— 


— 


_ 


_ 


_ 


_ 


_ 


_ ' 


_ 


889 8 11 


1349 


84 1 0 


221 13 4 


0 2 20| 


1 19 4 A 


6 0 0 


18 2 0 


0 0 20 


0 15 


13 0 


42 


— 


— 


1,768 18 7i 


1350 


124 1 0 


303 13 4 


3 3 20 


10 1 8 


5 1 0 


18 15 0 


_ 


_ • 


0 2 


21 


_ 


— 


1,538 7 I 


1851 


09 0 0 


207 0 0 


0 3 0 


3 0 0 


0 1 20 


1 5 0 


3 1 0 


8 0 


8 I 


10 


1 


1- 10 


1,728 11 0 



The areas under pasture for the years 1848, 1849 and 1850 should have been 317 acres more tin 
returned, as on revision by the valuator that additional quantity was found to be in the district. Thi 
increase the value of the pasture for each of these years 11 IZ , which by three years 

Deduct the original value of the lands in this district, 240/. x 6 years 




5,729 0 
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(Quantities in Statute Acres.) 




KILMAGANNY. 

(Quantities in Statute Acres.) 



Year. 


Pasturage. | 


Meadowing. 


Turnips. 


Potatoes. 


Area. 


Net Value. 


Area. 


Net Value. 


Area. 


Net Value. 


Area. 


Net Value. 


1848* 

1849 

1850 

1851 


2,548 
2,970 
2,648 j 


£ 

1,473 

2,368 

2,768 


858 

397 

570 j 


£ s. 

1,287 0 
628 10 
991 0 


1 0 
3 0 

2 2 


£ s. d. 

3 0 0 

9 0 0 

10 0 0 


4 

26 


£ 

36 

200 

157 


Year. 


Oats. 


Barley. 


Wheat. 


Thorough 

drained. 


Fallow. 


Total 

Value 

of 

Produce. 


Increase in 
the Value of 

in 1846. 


Are,. 


Net 


Area. 


Net 


Ar„. 


Net 


Arc 


Net 

Value. 


Arc 


Net 

Value. 


1848* 

1349 

1850 

1851 


17 

19 

40 


£ s. 

59 10 
74 10 
154 0 i 


4 


£ 

18 


4 

21 


£ 

16 

90 

113 

Total 


5 

23 


£ 

so in tlie 


4 

8 

3 j 


£ 

ip to 18 


£ s. 

2,666 0 
2,876 10 
3,387 0 
4,193 0 

51 - 


£ 

210 

721 

1,537 

2,468 



* 18 ^8 and up to the spring of 1S49 there were relieved about 200 aeres from flooding, and 1,500 partially relieved, 

which increased the value of the crops by about 210 1, leaving the value fi r 184S, 2 ,6G6l. 
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These Amounts 
are exclusive of 
1,396 a. In. 13r. of 
hay, yielding a 
net profit of 
2,4-18/. 11s. 6d. 



Extract from the Annual Retort of Mr. Lionel Gisborne, C.E., District Engineer. 

On the following Districts : — 

Strohestown, County Roscommon. 

Lmjfori, ami 1 Q 

Kcenagh } •' 

Lough Guru and Mantua, Counties Roscommon, Mayo, and Sligo. 

Hind River, 4 

Croghun, and > County Roscommon. 

Cavetown j 

For the year 1851. Dated 19th January 1852. 

The above districts have been under my charge during the past year ; they have all been 
in progress, except the Lough Gar a and Mantua, and the Cavetown. The Croghan 
district is complete, and ready for final award. 

In my last year’s report I entered into considerable detail, and collected a good deal of 
statistical information, with a view of showing how reproductive arterial drainage measures 
are, if the occupiers of the land take immediate advantage of the reclamation by tilling the 
lands instead of allowing the slow process of nature to quicken the dormant seeds, and thus 
in the process of years replace aquatic grasses by sweet and luxuriant herbage. I can again 
this year refer with confidence to the tabulated results of crops appended to this report. 
The produce has been obtained from tenant farmers and others, well capable of affording 
correct infoi'mation ; and the prices are those of the Strolcestown, Roscommon, and Long- 
ford markets in the first week in November, as quoted in the local newspapers. It appears 
that in all the districts in which such information 1ms been obtained, viz., Strolcestown, 
Longford, Hind River, and Kcenagh districts, there have been 2,297a. 3k. 7t. broken, 
giving a net profit, of 11,981/. 19s. (id., this sum being over and above all expenses incurred 
by rent, taxes, seed, labour, &o. &e. The rent 1. have assumed at 20.s-. a statute acre; 
whereas, in many instances, the land never paid rent, having been a marsh, and in others it 
was let by bulk with upland. This gives an average profit of about 31. 18 s. an acre, which 
is made up as follows : — 









Acres. 


Net. Brofit. 


Net Profit per Acre. 








A. 


it. 


I*. 


:L‘ 


s . 


d. 


£ 


s. 


d. 


Potatoes - 


- 


- 


1,392 


1 


6 


8,753 


14 


0 


6 


5 


9 


Oats - 


. 


- 


547 


2 


0 


940 


11 


4 


1 


14 


4 


Turnips 


- 


- 


224 


3 


37 


1,912 


6 


10 


8 


10 


0 


Rye 


- 




23 


8 


12 


47 


13 


0 


2 


0 


10 


Bere - 


- 


- 


70 


1 


32 


140 


18 


0 


2 


0 


0 


Rape 


- 




33 


0 


5 


110 


3 


9 


8 


12 


2 


Wheat - 


- 


- 


0 


1 


0 


1 


15 


0 


7 


0 




Flax 


- 


- 


1 


1 


3.5 


!) 


17 


7 


4 


0 


0 


Barley. 








— 




- 


- 






— 




Hay - 


- 


- 


1,396 


1 


13 


2,418 


11 


C 


1 


14 


7 


Mangold Wurtzel 


- 




4 


0 


0 


59 


0 


0 


14 15 


0 




















3 


18 


0 



The first and second crops have almost invariably been taken without any farmyard 
manure. The sod is turned up and burned, and the ashes spread over the land, 'this 
cleans it, and at the same time converts the net-work of organic matter into use as a stimu- 
lant to an improved vegetation. It is most remarkable how potatoes and turnips, or any 
bulbous crops, succeed in these low lands, where common care and attention is paid to their 
proper culture ; and, during the last three years, I have never been able to find a single 
instance of “ potatoe rot” occurring in this virgin soil; indeed, so fertilizing are its 
qualities, aud so rapid the vegetation, that the expectations of the farmers, founded 
on the over-ground produce, are often disappointed when the roots are stored, the rankness 
of the ground (without any artificial manure) causing too rapid a growth of stalk. 

Below the town of Longford, and in the Castlcnodc and Gillstown bottoms of the 
Strokestown district, the crops of potatoes have been astonishing, and I have no hesitation 
in asserting that one year’s produce will more than repay the whole debt on these lands. . I 
know of one instance in which I had occasion to make special inquiries relative to a claim 
for compensation, where it was proved to my satisfaction that one plantation acre ot 
potatoes had produced forty barrels, the market value of which was 44Z. ; the cost of seed, 
labour, taxes, &c., could not have exceeded 10/., so that there was a clear profit of 34/. 
have great hesitation in putting forward such statements, and I would not have done so now 
had I not had access to some of the pamphlets and reports on the various sewerage and 
liquid manure operations now in progress in England, in which the most astonishing resul s 
are put forward with date and place to court contradiction. There is no doubt- fanners are 
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yet a long way from producing the maximum quantity for a given area of land, and the 
means they adopt for attaining that end is the equal distribution of stimulants to vegetation, 
and the application of that stimulant to the root of the plant. This is best effected by 
applying the manure in a liquid form. Is not this exactly wliat Nature has been doing 
for centuries on lands subject to the inundation of rivers ? Every mineral product that can 
be held in suspension or solution is deposited, layer after layer, equally, and with perfect 
regularity, forming a natural “ warp ” of the most fertile ingredients ; the vitality of these 
lies dormant, the constant state of saturation of the land rendering only the growth of 
coarse and aquatic herbage luxuriant. But when this state of tilings is altered, when the 
land becomes dry, and the net-work of organic fibre is allowed to rot and enrich it, there 
can be no reason for supposing that the mineral and organic ingredients thus equally 
distributed should not be capable of producing the most abundant crops. Practice has here 
stepped in before theory, for these veiy marshes and swamps, looked upon as useless and 
pestilential, are now the richest and most easily tilled tracts of land, possessing a mine of 
fertility, requiring only the most rude methods of cultivation to bring into use. 

It is melancholy to see how little Nature’s bounties are profited by. Out of 15,541 
acres relieved in the districts of Strokestown, Longford, Hind River, and Keenagh, 
only 3,694 acres 20 perches have been tinned to agricultural purposes, and even on those 
the class of husbandry adopted would almost prevent any crop growing, were not the innate 
fertility of the soil stronger than the misuse to which it is subjected. There are, I am happy 
to say, a few exceptions to this inactivity or ignorance, and these have met with their 
own reward in the profits derived ; for example, on the so-called Carrickglass Swamp 
Baron Lefroy has kept from 60 to 90 head of cattle the whole year on land which he only 
took to be such as a matter of faith, its state of constant saturation never having allowed 
him to set foot upon it. Mr. West, in the Strokestown demesne, has thorough drained 
over 100 acres of heretofore useless bog, and the crops derived for the last two years will 
pay for the whole debt of reclamation. A shopkeeper in Longford let an acre at 67. 10s. 
to 8/. 0s. an acre, where before no one could walk dry. Near Castlenode, on the Strokes- 
town district, over 100 acres of con-acre were let at 67. 10s. an acre, and some of it was so 
valueless that the tenants had occupied it free of rent for beyond 60 years, and are 
now proprietors in fee, and will have to pay the annuity in repayment of the costs of 
reclamation. 

It is to be observed that the wages earned during the past year are below those earned 
in former years. There can be no doubt this is to be attributed to the worse class of 
workmen that offer in the labour market. Not ouly has there been a general scarcity of 
men, but those offering for employment are not as able-bodied or as willing to work as 
heretofore. I have no cause to complain of insubordination or downright indolence ; blit 
the very fact of men being scarce has, I consider, operated on those employed, the certainty 
of constant employment rendering them satisfied with 8 d. or 107. a-day ; whereas, when 
it was precarious, they worked hard, and earned from Is. to Is. 4 d.. that they might 
put by something for their support during idle times. The spirit of emigration is also 
very active among them, and they all look to America as their aim and object to 
attain. 



The employment given has, however, had a very sensible effect on the applicants for 
pauper relief. When the Hind works were resumed in the month of July last, the able- 
bodied males almost all left the Roscommon Workhouse, and there were but very few 
admissions between that and harvest. In Longford, on the contrary, there are at this 
moment over 200 able-bodied men in the workhouse whom the guardians have not 
turned out, although I have offered every inducement and facility by arranging to pay 
them weekly, and provide work close to the town. 

* * * * * * 

There have been very few seasons more favourable to drainage operations than the one 
just past, and in consequence the progress made is very satisfactory. The Croghan district 
has been some months complete, and the Stokestown and Hind districts will be ready for 
award next year. By reference to the tabulated results of the effect of the large flood in 
January 1851, it will he seen that the drainage conduits have in every case been sufficient 
to carry off the water well below the level of the lands. * * * 

The whole success of an arterial drainage measure depends upon the assumed maximum 
quantity of water to be discharged at one time ; and although the proportions of absorption, 
evaporation, and actual discharge are now approximately ascertained for most localities in 
this country, yet the time and duration of flood require experiments and observation to 
prove the sufficiency of the data assumed. For this reason alterations in design and often 
in estimates are required to be made during the progress of the works, the same rate not 
applying to various localities. This is one of the chief obstacles to a specific contract being 
made for this class of works, although there is no reason why it should not be let at a 
schedule of prices. I am not at all satisfied, however, that such a system would answer as 
well as the measurement work now in use, where every man earns according to his deserts, 
his wages being a correct standard of his exertion and his skill But the best proof that a 
system of task work is the cheapest in the end is afforded by the price for which earth 
work and rock work have been executed. 
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During the past year there have been removed in these districts — 

497,676 cubic yards of earth, including clay, gravel, boulder stones, and alluvial soil- and 
17,679 cubic yards of rock (nearly all mountain limestone), 

515,355 At an average cost of 3 £<£ per yard, or 3 §d. for earth and Is. for rock. 

Since the works were opened there have been removed — 

2,237,893 cubic yards earth, 

114,768-i- cubic yards rock. 



2,352,6914 At an average cost of 5M, or 4 ftf. for earth and Is. 2d. for mr>l- 
This price includes all labour, smiths, carpenters, unwatering, repairs 
of tools, &c. Tap drains, main drains, dams, slips, &c., are not returned in cubic mea- 
surement, although charged in the expenditure. These maybe taken at 20 per cent., which 
would reduce the cost per cubic yard since the commencement to 4 d. In dry hill cutting 
a contractor’s price generally varies from Gd. to 8r/. per cubic yard for earth work, and from 
Is. 9d. to 2s. 6d. for rock work ; and at those prices he calculates nothing for water contin- 
gencies, dams, &c., and the delay and uncertainty of how many months in the year the 
works may be suspended. Isolated works, like bridges, locks, or weirs, can be advan- 
tageously let by contract. There are hut few difficulties to be encountered in their con- 
struction, and the work can be estimated for beforehand with considerable certainty. For 
this reason, where such works have been let, they have generally been executed satisfac- 
torily and at a moderate cost. Bridges of the following spans have been built, and nearly 
all by contract. The average cost per cubic yard is about 10s. 

! 1 — 40 feet span. 

1 — 30 feet span. 

8 — 25 feet span. 

5 — 20 feet span. 

11 — 15 to 10 feet span. 

12 — gullets from 8 feet to 4 feet span. 

7 — bridges underpinned. 

Nb expense has been incurred on ornament or face work, and the designs are as simple as 
the circumstances of each case admitted. At Roscommon the grand jury have always 
traversed the presentments for works executed in their county ; but at the last spring assizes 
the Chief Justice ruled that their power of traverse only extended to the allocation of the 
money, and not to the amount, so that the presentments were passed. I believe some steps 
have been taken to over-rule this decision, and the question will probably be again tried at 
the ensuing assizes. 

The following is a summary of the progress made in each district, with any peculiar 
features in the work requiring special notice. 

Stroltcstoxan District. 

This district has been in progress since 1846, and has borne the brunt of all tho vicissi- 
tudes of famine, labour, sudden suspension for want of funds, and irregularities which 
retarded the progress and increased the cost of arterial drainage measures during the 
first few years of their existence. It was supposed by many that these difficulties were put 
forward by the drainage engineers as subterfuges to cover their incorrect estimates or their 
lavish expenditure ; but the most sceptical must now be convinced of the reality of their 
existence, by comparing the progress made with the cost incurred from 1846 to 1852. For 
example, m this district the cost per cubic yard has been, yearly, as follows : — 





Cubic yards of 
Earth and Rock 
Work. 


Average Cost per 
Cubic Yard. 


In 1846 - - _ ; 


74,365 


d. 

H 


1847 - 


173,205 


64 


1848 - - 


81,555 


6£ 


1849 - 

1850 - - 


177,394 


4f 


197,301 


H 


1851 - 


111,590 


4i 


. 


815,410 


n 



The above table exhibits the relative cost of labour alone, a comparison of the incidental 
account, superintendence, &c. would show still more in favour of the regular and 
systematic employment afforded during the two years the works have not been subject to 
o cial casualties. . These circumstances have, however, a far wider influence than that to 
winch the profession has been so unjustly subject. The landed proprietors interested in the 
measure, the gentry, the tenant farmers, and all classes whose attention is given to improve- 
men s, observe these sudden and to them unaccountable signs of life and inanition in the 
existence of the work ; they do not stop to inquire the why or wherefore, but straightway 
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form their own opinion that the whole thing is mismanaged, and put their veto upon the Appendix (E.) 

Board of Works and Government undertakings. A notion once formed, particularly — — 

when antagonistic to an existing system, is most obstinate in its prevalence and difficult to Extract fr oin the 
eradicate ****** Annual Report of 

Any tax generally arouses feelings of oppression and hardship, and under the most cElvfT 6 ’ 
favourable circumstances, the Board of Works being a taxing body (although with the Engineer- 3 *° 
consent of those interested), could never expect more than a silent acknowledgment of their & 
endeavours to carry out the law. As far as my experience leads me, I think that the last 
year has added much to the return of that confidence which it is so important should exist 
between the trustees and those interested in the trust. About Strokestown all classes seem 
to repose perfect confidence in the operations of the drainage measure, although it is very 
generally known that the cost will nearly double the estimate submitted to the proprietors 
in 1846, chiefly in consequence of the adoption of a deep system of drainage. The 
cavex-nous limestone forming the water-shed of this district rendered it very problematical 
and interesting what effect the proposed measures would have on the numerous “ Turloughs ” 
and underground passages in existence. The works are now veiy neai-ly complete ; and in 
no single instance have they disappointed the expectations formed, nor have the calculations 
of the water supply been falsified. These facts are now established beyond dispute, and the 
residents see that they are so, and feel confident in the measure, and the benefit derived 
from it during the progress of the works, and in their unfinished state ; the turloughs in 
particular were occasionally flooded, and many self-opinionated men predicted they would 
be always so, tlieir want of knowledge of the geological features of the country and their 
pre-conceived notions of the levels of the lands prevented a sound or just judgment being 
given. In one case, one of the tributaries (the Shad) discharged its waters in time of hal f 
flood into the Goggles Turlough, from that into Ballinafad Turlougli; they now ran in an 
opposite direction, the summit having been cut through. A proprietor resident close to 
this part of the district was quite confident that the water could not be made change its 
course or run “ up hill,” as he expressed it, he now admits his error and the justness of the 
views put forward. 

The upper part of the Shad River and the Tulsk brunch from Lough Gal-up arc now 
in progress, and form the only incomplete portion of the conduits. The Lakes of Cloonfree, 

Cloonfin, and Ardikillan have been lowered 6 feet, 8 feet, and 16 feet respectively. They 
are now all on one level, and form an area of 400 acres, which will act as a compensator 
in time of flood, allowing the waters of the mountain district (Derrecn River), and those of 
the lower portion of the catchment to pass off before the upper flood reaches the long flat 
reach between Castlenode and Gillstown. 

Twenty county bridges have been built, and two underpinned during the past year, 
varying in span from 30 feet to 8 feet. They have been executed by contract, and are 
substantial pieces of masonry, without ornament or facework. The average cost is ten 
shillings a cubic yard all round, including foundations. Masonry, roadway, centres, &c., 
and the class of work is for superior to that generally executed for county presentments. 

Longford District. 

The river Carnlin debouches into the Shannon at Lough Forbes. Arise of about 1 foot 
9 inches per mile for six miles in length reaches the town of Longford, where a fall of 
7 feet 6 inches is available for mill power. Above that it extends for 13 miles in a flat 
and tortuous course, having only an average fall of about 1 foot in the mile. At Kilshruley 
there is a sudden l’ise of nearly 20 feet, on which two mills are situated. From that point 
to its source, near the town of Grauard, it again presents the character of a long flat valley, 
with a few small lakes surrounded by extensive bogs. There are thus on the whole length of 
river (nearly 30 miles) but three points at which work could proceed simultaneously ; and 
experience has proved that the upper reach of a river of this peculiarly flat nature should 
never be commenced until all the lower work is complete, as otherwise the new conduit 
will pour down a rapid flood upon the lower portions, which flood will be weeks and some- 
times months discharging its waters through the tortuous and insufficient bed of the exist- 
ing course. 

Under these circumstances the work cannot proceed very rapidly, nor can a large 
number of men receive constant employment. The scarcity of laboui-ers (so often adverted 
to in former reports) has added another obstacle to the natural difficulties. A district so 
sensitive of xyater contingencies, and so long in returning to its usual level after a flood, 
renders work impossible for many months of the year, and requires constant vigilance and 
attention to take advantage of the opportunities offered to complete the lower reaches. 

At present the work is complete to within a few perches of Longford Bridge, and opened 
out to within 2 or 3 feet of the intended depth as far up as ICilnacarrow mill. Above 
Kilshruley a cut has been run into Cloonfin Lake. Ivilnacarrow and Ballykenny mill sites 
have been purchased, there being no possibility of maintaining a mill power at either place 
without injury to the land above. 

The flat between Longford and Mullagh, known as the Longford Town Parks, was 
heretofore covered with water for six or eight months in the year, with never sufficient 
outfall to allow any better vegetation than coarse grasses. It has now been cropped for 
two years chiefly with potatoes, and a considerable portion was let by con-acre at from 
6Z. 10s. to 8Z. an aci-e. The produce has been most excellent, and in no instance could I 
ascertain a failure. 

A a 3 
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In the table of crops appended, it will he seen that 1,0(14/. 12s. net. profit have been 
estimated to be realized on the culture of 431 acres, and the success attending these 
crops (particularly potatoes) is tacitly acknowledged by the extensive preparations already 
made for this year’s culture. It is much In he regretted, however, tlmt flic proprietors 
owning this tract of alluvial land have taken no precautions to ensure a systematic culture 
being adopted ; every tenant lots and sublets eon-acres or tills his own bit at his own will 
deriving the whole benefit himself; thus in a few years the land will begin to deteriorate* 
all being taken from it without any return, and hclore the annuity is paid oft* it may 
probably as-unie much ol its original slate (hog), the fertility which has taken centuries to 
realise being squandered upon a few crops injudiciously managed. Tin* Hat. lands extend- 
ing from Cloouamy Ford (two miles above. Longford) up l.o Rhine l’> ridge consists of the 
most valuable alluvial soil formed by the disintegration ol' mountain limestone on one side 
of the water-shed, and old red sandstone, on the other. The valley of the Danilin forms 
the boundary of these, two geological formations; <yie.li tributary carries with it the detritus 
peculiar to its site. These are intimately admixed by the Camlin waters, and, by the 
course of centuries, a deep and rich alluvial soil Inis been Conned, composed of the most, 
valuable mineral ingredients, equally distributed. In addition to this, there exists a thick 
network of organic fibre, requiring hut the most simple act of husbandry to add to the 
fertility of the soil and at the. same time prepare, the land for more remunerative crops. 
There can he no doubt that these reclaimed lands are far more valuable than any upland 
adjoining them, more particularly for root and cereal crops. Such being the case, it is 
highly important that the drainage should he carried out., so that, an outfall of 3 or 4 feet 
is secured during the greatest portion of the year, showing the importance of a deep system 
of arterial drainage, and the wisdom, in a pecuniary point of view, of the changes of design 
made in flu*, revised reports, those originally compiled having been in most cases only suited 
to a brimful channel during the prevalence of Hoods. The table showing the yield of 
crops gives an average net profit of 21. !).v. CM. an acre in tillage, whereas the benefit of 
grazing is only stated at 10s. an aero. It is true the grass will improve from year to year 
until it changes its nature, a sweet herbage, replacing the amphibious grasses now growing; 
hut why should not advantage, he taken of the. time necessary for this change by producing 
more remunerative, crops without injuring the future laying down in grass, should suck be 
deemed advisable. In almost every instance such a system would repay the whole debt of 
reclamation before the final award is made. These are not statements made without con- 
sideration and data to refer to: they are facts which any observing engineer or agriculturist 
can cull for himself, and which have been carefully collected and compiled in the tallies 
accompanying this report. 

The large Hood which occurred in dauuury 1 So 1 has been measured, and the discharges 
arc given at several places. It is probable, that this quantity of water will rarely be 
exceeded, as when the works are complete the waters of the upper portion of the catchment 
will be detained in lakes until the mountain flood from the north side of the water shed will 
have passed into Lough Forbes; whereas, in the present, instance, nil the. Hood waters came 
down together. It is satisfactory, however, that; the conduits, where complete, were able 
to discharge this Hood without injury to the lauds. 

Kccnttyh District. 

The Fallon River is a tributary of the Camlin, joining it close to Richmond Harbour, the 
terminus of the Royal Canal. The works present no peculiar features, nor has any material 
alteration been made from the design of the original report, the estimate of which will not 
be exceeded. A revised report of this district is in preparation. It is necessary to collect 
second assents, the works having been commenced under summary proceedings, which limits 
the expenditure in the first instance to an acre. 

The chief alteration proposed in this revised report is the embankment of the lands at 
the mouth of the river, which are subject to inundation from the Shannon. The proprietors 
of these lands memorialized the Board on this subject, mid a design has been submitted for 
this purpose. There are sonic difficulties connected with this measure, as the water of the 
catchment drains by this design will have to pass through two syphons, one across the 
mouth of the Fallon River, the other across the part of the Camlin forming the junction 
navigation between the Royal Canal and the Shannon. 

All the watercourses of this district, extending to 25 miles (including branches), are 
opened up, and require only some additional deepening and sloping to a curved shape to 
complete them. The whole of the lauds are relieved from inundation, but not yet. perfectly 
drained so as to allow of culture. The ICilhtsheo Turlough lies at the hack of Cloonmore 
Bog. A cut nearly 2 miles in length ia far advanced through this hog, with the view of 
draining the turlough and reclaiming a portion of the hog itself. The average depth of 
sinking is 20 feet, and the consolidation nearly 1.0 feet. The system of drainage is nearly 
similar to that adopted on the Lough Gara and Mantua Bog, and consists of three longi" 
tudinal drains lying close together, and which, us the deepening proceeds, merge into one, 
and side drains from 100 to 300 feet in length at right angles to the main out, and placed 
5 and 10 perches apart. There has been hut little advantage derived by cropping the lands, 
as will bo seen by reference to the return attached, nor is the general class of land as 
valuable, in my opinion, as that on the Strokestown or Longford District. 

In the finished conduits the Hood passed off from 3 to 4 feet below the lauds, realising 
the anticipated results. 
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Only one comity bridge lias been built this year, viz. Ballinamore. The one at Bally- Appendix (E.) 

clare is let, and "will be put in bands in spring. 

Extract from the 

Laugh Bara and Mantua District. Allnual Ee P ort; ° f 

Mr. L. Gisborne, 

This district is suspended since 1848, the requisite amount of assents not having yet C.E., District 
been received, though for a long period there has been very nearly a majority of acres Engineer, 
assented for. 



Hind River District. 

The Hind drainage works will be completed ready for award in May. The navigation 
measure from Lough Ree to Ballymurry has been delayed in consequence of a proposition 
which has been brought under the notice of the Board, relating to the divergence of the 
Suck at Castle Strange Bridge down the valley of the Hind into Lough Ree ; some of the 
principal proprietors of lands on the Suck are interesting themselves very much in this 
measure, and contemplate holding a meeting on the subject to have it carried into effect. 
T his design not only affords advantages to the drainage of the Suck, but will afford the 
means of bringing the navigation from Lough Ree two miles nearer to the town of Ros- 
common, increasing it from a canal for lumber boats to one suited to the class of steamers 
which navigate the Upper Shannon. 

The chief work executed during the past year was at the outlet into Lough Ree and in 
the flats above Lissadurn. The two mills at Lissadurn have been underpinned, and the 
machinery lowered feet; the head and fall remain the same, and are kept up by a new 
regulating weir 40 feet in length. The mill at Wades, on the Hazlebrook branch, is being 
altered. A new water-wheel will be put up, and the fall increased from 3 feet to 6 feet; 
a regulating weir 20 feet in length is almost complete. 

The chief work remaining to be done consists of main drains and cleaning up the prin- 
cipal conduits, particularly iu the upper part of the district, where the flat grades and marl 
bottom induce a growth of weeds. Close to the town of Roscommon there existed a large 
swamp almost impassible in the dry season ; it is now a fertile plain, producing excellent 
crops of potatoes, turnips, and oats, and feeding a large number of heavy cattle. The lands 
are very rich and easily reclaimed, and consist of alluvial soil overlaying white marl and 
limestone gravel. Nearly all the spoil (or excavated material) has been used to top-dress 
the land with most beneficial results, and the improvement to the general health of the 
town population is acknowledged by all. 

Croghan District. 

This district is situated in the county Roscommon, between the village of Croghan and 
Carrick-on-Shannon. It was commenced in 1849, and is complete since last autumn. 

The estimate has been slightly exceeded (about 400/.), chiefly caused by the suspension 
of the works during the summer of 1850, for collection of second assents (the original 
report having been compiled under the Summary Proceedings Act), and an increased 
quantity of rock excavation. 

All the works are well and permanently executed, and the lands perfectly drained. In 
no place does the flood level come within 3 feet of the lands, the waters being regu- 
lated in the Lakes of Carabo and Corbally. The only mill power in this district (at Carrow- 
reigh) has been preserved, with an increased fall should the owner avail himself of it. The 
county works are complete, and will be brought for presentment at next assizes. 

Cavetovm District. 

This district is suspended since May 1850. It was commenced under the Summary 
Proceedings Act, and a revised report was circulated among the proprietors in July 1850, 
since which time a sufficient number of second assents have not been received. 

There is no excess on the estimate. On the contrary, the works are considerably ex- 
tended, without adding to the cost originally set down ; and the valuator’s return of benefit 
to be derived is increased from 6 per cent, to lOi per cent. The drainage, where the 
conduits are complete, has been perfectly successful; and I cannot arrive at any satisfactory 
reason why some of the projectors should have altered their opinion as to the. measure, 
when the data supplied to them now are more favourable than those which guided their 
first assents. A final award, if made with the works in their present incomplete state, will 
fall heavily on one or two proprietors, who have been all through most anxious to have the' 
district completed. 



Concluding Remarks. 

By reference to the annual statement accompanying this report, it will be seeu that the 
equivalent of men’s labour in days’ work of one man was 204,856, and the average number 
of men employed for each working day during the past year has been 651. The largest 
number was employed in July (1,500 per day) and the smallest in February. The same 
superintending staff could have controlled the labour of double that number, were they to 
be obtained. The want of men cannot be attributed to their dislike to the system adopted 
A a 4 > 
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on drainage works. On. the contrary, in many instances, farmers have applied to the 
assistant engineers for men off the works, and during the last harvest wages rose as high as 
14<i and 1 8d. a day. The fluctuation in the number employed has also been considerable 
showing the scarcity of agricultural labour at certain times. The anomaly to this state of 
things is the large number still on the pauper lists, causing high poor rates and a conse- 
quent depression in all agricultural pursuits. 

The drainage works have certainly kept a large number of men, who, during the months 
when farm labour is not in demand, must otherwise have become inmates of the pcorhouse, 
and in every instance (except in Longford) the opening of a district lavs had a most, sensible 
effect on the applicants for relief, clearly showing that the present male population is larger 
than the necessities of farm employment alone, as at present conducted, can require, except 
for a few weeks in spring and harvest. The great use, however, of the system carried out 
is the adoption of money wages and task work ; almost every farming operation is now let 
by task, and every farmer has to pay bis labourers on Saturday evening, the old system 
of barter of the use of land for wages being considerably altered. 

I semi plans and sections of the districts, showing their present state of progress, with the 
highest observed flood level during 1851. I have also compiled a table showing a return 
of crops and drained land, with their value, and also the result of highest floods during 1851, 
with the fall of rain in cacli month, as ascertained by rain gauges kept at the stations 
mentioned. 



Extract from the 
Annual Report of 
Mr. R. A. Gray, 
C. E., District 
Engineer. 



Extract from the Annual II el out of Mr. Richard A. Guay, C.E., District Engineer 
on the following Districts : 

District of Boyne, Counties of Meath, Westmeath, Kildare, and King's. 

„ Deal, Counties of Meath and Westmeath. 

„ Clonlost, County of Westmeath; 



For the Year 1851. Dated 13th February 1852. 

Tiie operations in these districts much resembled those of the last year, the excavations 
and unwatering being conducted on the same principle ; but the results arc much more 
satisfactory, as the channel lay through broader tracts of the injured lauds, and the excava- 
tions consequently told more directly than in former years. 



Boyne District. 

The works on the Boyne were carried on with little interruption from the latter part of 
February till the end of the year, the weather on the whole having been very favourable; 
but, at the same time, the number of men employed daily was considerably less, in conse- 
quence of the Deel works having been in progress in the neighbourhood for the entire 
season. 

On the Dcrrenadaly division the No wl niggard and Higginsbrook mill ponds have been 
completely cleared of all obstructions by means of dredging, and the deposit carried down 
from the upper works removed. At Roristown a channel of 50 feet iu width and averaging 
3 feet in depth has been dredged through the greater part of the shoal, whereby the water 
was very considerably lowered and the surface much reduced. 

The drain extending from the lands of Woodtown and discharging at Higginsbrook has 
been opened up for its entire length, 1 mile 4 furlongs 3 porches, and a substantial accom- 
modation bridge constructed over it at the road leading to Woodtown. 

There was nothing done on either the Seariff or Donorc divisions, except merely works 
of maintenance. 

On the Stoneyford division the channel was perfected through the quarry at Moneymore, 
the broken work about it finished, and the silt deposited in the channel above was removed 
as far as the junction of the Bungloss mill-stream near Leinster Bridge. This was for a 
great portion of the distance 2 feet deep. The work was continued till the change in the 
weather after harvest, since when the water has been too high to allow of "its being 
completed. 

On the Leinster Bridge division little has been done except in clearing up the deposit 
from the winter floods, so as to let off the water from the works above, the shaping of some 
portion of the channel sides damaged during the winter, and trimming of spoil banks. 

On the Ballyboggan division the largest quantity of work was executed, the channel 
being excavated for the full length of the division, viz. 4 miles 24 porches, with the excep- 
tion of sonic trifling pieces of side cutting about Ballyboggan Bridge and towards Russell’s 
Wood, which were done during the close of the previous year. The greater part of the 
channel through this division is entirely new ; the old course was so crooked and irregular 
that it was found to be impossible to follow it, and form anything like an effective channel 
through so flat a country. I therefore adopted the best line the valley afforded, and by 
crossing the old river occasionally balanced the properties on either side, and by filling it 
when practicable made land for the proprietors to a Considerable amount. The crossings 
or intersections of the old channel were attended with a good deal of trouble and expense 
in consequence of the quantity of mud retained in it, which invariably flowed into the new 
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cutting, when it came below it. It was, however, got through satisfactorily, and although 
there is now generally about 18 inches in depth of silt along the bottom, the channel is 
acting effectively, and discharging the floods 3 feet below the surface of the land. 

The Yellow River division was next proceeded with, and its main channel completed to 
join the work done in 1847 above the junction of the Mongagh. This also was got through 
satisfactorily and completed by the 22d November, when the additional sinking of the 
channel opened in 1847 was proceeded with, and carried forward for a distance of 1 mile 
1 furlong 18 perches to a point 70 perches above Shcepbridgc. 

The channel of the Mongagh River was commenced on the 3d December, and completed 
to within 20 perches of Civstlejordan Bridge. The mill at this place 1ms undergone the 
necessary alteration, the machinery having been lowered 3 feet, and all the watercourses, 
ponds, &c., having been excavated t<! the suitable level. 

On the Little Boyne division the additional sinking of the main channel was commenced 
simultaneously with that of the Yellow River, and pushed forward with reasonable speed to 
Boyne Bridge,^ being a length of 3m. 5f. 28p. The lower end of this work, between 
Aughramona Ford and the junction of the Yellow River, was from 5 to 6 feet in depth ; 
along the rest of the channel, from Aughramona upwards, it does not exceed on an average 
more than from 2 feet to 2 feet 6 inches. 

On the Clonard River division the additional sinking was resumed just above Clonard 
Bridge, and. continued to Ratten Bridge, a distance of 7m. 4f. This work was attended 
with much difficulty in several places. Artificial banks had to be formed, as the natural 
material was of such a character that it could not be got to retain a suitable shape, particu- 
larly in passing through sand and such friable matter; it was found very difficult to 
protect the bauks against the action of the water, as stone was not to be bad in the 
neighbourhood. 

The other works of excavation in this district were confined to the opening of main drains 
of which, taken collectively, there was a length of 5m. If. 30r. sunk. 

The entire length of the main channel opened up was 5m. 3f. 14p., of which 2m. 2f. 5p. 
was altogether new cutting; and the length of main channel sunk to an additional depth 
was 18m. If. 30p. ; this extra sinking was generally from 2 feet to 2 feet 6 inches in 
depth, and in most cases had a deposit of 18 inches over it. So that of all the channels 
gone over for the second time, it may be said that 4 feet in depth was removed from 
them, in addition to what was excavated previously. The total quantity of excavation in 
clay, gravel, and bog, amounted to 375,504 cubic yards, and that of rock to 3,656 cubic 
yards. The gross number of men employed was equivalent to 344 per day for the entire 
season. The amount expended on excavations, including every charge for tools, materials, 
and agency, was 5,532?. ; this shows an average cost per cubic yard, taken on all excava- 
tions, of 3 \d. 

The quantity of masonry was small. It consisted of building a new arch at Ballyboggan, 
instead of underpinning the piers of the old bridge, as at first intended ; the alteration of 
Castlejordan Mill ; and the abutments of three accommodation bridges on Clonard River, 
and one over the Iligginsbrook stream. 



Bed District. 

On the Deel distinct the works, which had been suspended awaiting the second assents, 
were resumed in the month of February, as soon as the water had sufficiently subsided ; 
and during the season the channel was completed from near Clondalee Bridge to Raharney, 
a distance of six miles. 

The greater portion of the Inan division, where the section is largest, passes through a 
quicksand under the bog surface, and although, comparatively speaking, easily excavated 
m the first instance, the maintenance was attended with great trouble and expense. The 
section iu this division ran generally from 10 to 12 feet in depth; the lower, 6 to 
® ferfj being all through sand. The same trouble that attended the formation of the 
channel was also experienced in the lateral drains and unwatering courses, and will 
continue for some time to demand constant attention to maintain. 

Above Inan the general features of the river changed very much ; the course lay through 
gavel and bog, with occasionally a pond full of mud. The deep cut through Grangebeg 
Bill turned out all sand along the bottom, for nine or ten feet in depth. It was finished in 
the beginning of December ; but the sides, which had to he walled all through, were not out 
of hands till the middle of January, as stone for the purpose was very inconvenient, 
the greater part having to be collected from cutting about Raharney, and floated down the 
tap-drain. 

The Riverstown channel was sunk as far as Brutonstown public road bridge, and forms 
a very effective drainage of the lands in that portion of the distinct. A great deal of sand 
was met with here also, and, like every place else where it occurred, was attended with much 
trouble and expense. 

Above Raharney the channel was cleared up for its entire length to the lakes of Dysart, 
and the banks underwent a thorough repair; the broken work about and above the junction 
ot the Clonlost was also bottomed to the finished section ; and through the Moortown 
ms'on, the bottom was taken out (through the bog) from Moortown Bridge to Drumcree. 

-the several lakes have been tapped, and the water reduced generally from five to six feet 

below summer level. 

B b 
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All the drains above Ilaliarncy, with two nr three exceptions, have been sunk, aud 
nothing now remains to finish that part ot the district but these items : the closino- 
of a portion of the tap-drain, and repairs to some accommodation bridges erected in 1847 .° 

From llaharncy downwards, the alteration of the mill and weir, the closing of parts of 
the tap, sinking some five or six drains, and the building ol the accommodation bridge 
at Grange h eg, is all that is required to finish. 

The quantity of spoil excavated during the season was 365,184 cubic yards, which seems 
large in proportion to the number of men employed, viz., 68,168, averaging 256 per day; 
but. this is owing to the extra labour of a light character occasioned by the sand. 

The total quantity shifted was 365,184 cubic yards, at a cost (including all agency and 
incidental expenses) of 4,108/. ll.v. 

The lengt h of the main channel opened was 7m. 2k. *24i*., of that cleared up, the 
banks repaired and sunk 11m. 4k. Or., and the aggregate length of drains 7m. 4f. Or. 

The works of masonry consisted in building of county bridges at Moortown, Annadruce, 
and limn ; also three accommodation bridges of 30 feet span each on the Inan division, 
one above llaharuey of 20 feet span, one at Killough 18 feet, and two at Dysart and 
Mooretown of 16 feet span each. 

Chmlost District. 

The Cionlost district underwent a thorough repair in all parts injured during the discon- 
tinuance of the works, and was completed to the entire satis taction of the projectors and 
occupiers, as expressed by them at. the award meeting held on the 24th September, since 
when the operation of the channel and drains has been most effective. 

General Ohkhrvations. 

The result of the year’s work is very manifest in both the Boyne and Dell districts; 
on the latter particularly, where the highest flood has been conveyed well within the several 
channels, and in many instances, particularly in the upper half of the district, far below 
what was calculated upon. 

The broad margin exposed round the lakes, showing large tracts formerly from two to 
four foot under water during the driest, seasons, tvas completely dry on the occasion of the 
late flood, than which 1 believe a higher will never occur in that locality. 

The area of land brought into cultivation during the year, although not quite up to my 
expectations, has far exceeded that of many in the neighbourhood. The following abstracts 
will give a comparative view of the state of the districts in that, respect during the years 
1850 and 1851 with the market value of the produce in each case, the information being 
generally obtained from the producers. 



BOYNE DISTRICT. 



Crops, 1850. 


Quan- 

tity. 


Value 

Act 


per 


Amount. 


Crops, 1801. 


X." 


Vulm 

Ac 


• per 


Amount. 


Increase 
in liivour of 
1851. 




Acres. 


£ 


„ 


£ 




Acres. 


£ 




£ 




£ s. 


Rape - 


153 


10 


0 


1,530 


Rape - 


317 


9 


0 


2,853 


0 


1,323 0 


Oats - 


102 


5 


10 


561 


Oats - 


209 


5 


10 


1,149 


10 


588 10 


Potatoes - 


4 


15 


0 


60 


Potatoes - 


20 


15 


0 


300 


0 


240 0 


Turnips 


4 


12 


0 


48 


Turnips 


33 


12 


0 


396 


0 


348 0 


McivcIoav - 


583 


4 


0 ! 


2,382 


McailoAv - 


974 


4 


0 


3,896 


0 


1,564 0 


Pasture 


4,712 


1 


5 


5,890 


Pasture. - I 


5,490 


1 


a 


6,862 


10 


972 10 












Mangold - 1 


6 


15 


15 


94 


10 


94 10 












Peru - - 1 


5 


6 


0 


30 


0 


30 0 




5,558 




10,420 




7,054 




15,581 


0 


5,160 10 



DEED DISTRICT. 



Crops, 1850. 


Quan- 

tity. 


Value per 
Acre. 


Amount. 


Crops, 1850. 


Quan- 
tity. , 


Value per 
Acre. 


Amount. 


Increase 
in favour of 
1851. 




Acres. 


£ s. 


£ s. 




Acres. 




£ s. 


£ *• 


Rape - - 


18 


10 0 


180 0 




29 


9 0 


261 0 


81 o 


Oats - 


7 


5 10 


38 10 




11 


5 10 


60 10 




McadoAv 


40 


4 0 


160 0 


.Meadow 


800 


4 0 i 


1,200 0 


1,040 0 










Turnips - i 


4 


12 0 


48 0 












Mangold - 


7 


15 15 


110 5 , 












Potatoes - 


2 


15 0 


30 0 j 












Pasture 


4,534 


0 16 


3,627 4 | 






65 




378 10 




4,887 




5,336 19 


4,958 9 
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It is satisfactory to see so much of the improvement taken advantage of, and the eager- 
ness with which the tenants on each district advocate their own views respecting the best 
mode of turning their improved lands to account. 

Tillage being the favourite mode on the Boyne, and meadow or pasture on the Dcel, it 
is freely admitted by all, that in no way could relief be so effectually and opportunely 
afforded to the labouring poor, at the same time that a lasting benefit was being conferred 
on the ratepayers, by enhancing the actual value of their native soil, the salubrity of their 
native air, and the worth of labour developed by the task system, which taught them how 
to obtain “ a fair day’s pay for a fair day’s work.” 



Annual Report on the Progress of the Works in the Districts in charge of 
Mr. John W. Kelly, 

For the Year ending 31st December 1851. 

The Fergus District. 

There have been no works executed in this district during the past year (1851), in con- 
sequence of the proprietors not having furnished the necessary assents for their completion. 
A detailed survey and valuation of the flooded lands by the district engineer was the chief 
duty performed in connexion with that district during the year. 

The Armagh District. 

The proprietors assents to the completion of the works in this district were withheld 
also, and in consequence the works executed were comparatively limited. The principal 
proprietors in the district having been called upon, and finding them not disposed to give 
the necessary assents required by law to complete the works, as originally intended, the 
small balance available was expended upon such works as were calculated to place the 
district in the best state that circumstances would admit, preparatory to making the final 
award. These works consisted of erecting and repairing damages caused by extraordinary 
heavy floods to side walls attached to Cloon Weir ; opening up a new drain of about If miles 
in length, through the extensive tract of low swampy lands lying between the village of 
Peter’sWell and the main river; and building a new culvert over this new drain, where the 
road leading into Ballycnhalin passes over it. Each of these works were necessary, and 
highly useful. 



The Quin District. 

In this district the progress of the works was favourable, and continued uninterruptedly 
all through the year. 

They consisted in newly opening and deepening 11 miles 5 furlongs in length of main 
rivers and watercourses, and 4$ miles in length of minor drains. In erecting 10 new 
bridges and culverts, viz., 1 twenty feet arch, 2 twelve feet, 2 eight feet, and five culverts, 
varying from two to four feet breadth of waterway. The cut stone materials for 5 other 
bridges, viz., I twenty feet arch, 2 twelve feet, and 2 eight feet arches, arc nearly prepared, 
and some in course of erection. There were also several watering slips for cattle formed in 
various parts of the district ; and it is gratifying to be able to state that in every case where 
the channels are complete they have been found, although tested by the highest floods, to 
be fully equal to the results expected of them. 

General Observations. 

It is seldom that so favourable a period for conducting the operations connected with 
drainage works occurs as was presented during nearly the whole of last year; and although 
there was much to be done in the districts in my charge, it is to be regretted that, we were 
debarred, Avith one exception, from taking advantage of so favourable an opportunity. This 
is not perhaps more to be regretted on account of the loss sustained in an economic than in 
a remedial point of view ; since there is scarcely any other district in Ireland in which re- 
productive employment was more needed, whether it be viewed in connexion with the 
immediate relief of wide-spread destitution, or the immediate and prospective results of the 
works themselves. 

The funds for prosecuting these Avorks to completion were liberally supplied by the 
Government over twenty months ago but the proprietors have not availed themselves of the 
loan ; a course which Avas detrimental alike to their oavu interests aud to those of the 
public generally, by neglecting to take advantage of the amount of employment that would 
result, and the consequent diminution of poor rates. 

In the case of the Fergus district the proprietors urgently pressed the measure upon the 
attention of the Board in 1846, and by their written assents signified almost unanimously 
their concurrence to the report and estimate furnished at the time, and founded upon a 
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Appendix (E). survey made under the provisions of the Summary Proceedings Act. The measure having 

been accordingly entertained and the works proceeded with, during their progress a detailed 

Annual Report on survey and estimate ivas made, hi/ which it appeared, that though there would he a very slight 
he Progress of the i ncrease ( 0 the gross estimate, the. cost per acre would he even less than, was represented in the 
W orks in the ^ original report and estimate under which the proprietors gave their first. assents. This estimate 
0fM?J.W. e KT was not onl y founded upon a detailed survey, hut. was not made until after the most, expensive 
' > ' and difficult, portion of the. works were executed, so that there Could be little or no grounds for 
entertaining doubts of its adequacy. 

These facts, together with other particulars relating to the district, were submitted to the 
proprietors ; notwithstanding which they have still withheld the necessary assents to the 
completion of the works, now over eighteen months, during which time operations have 
been suspended. The increasing expense consequent upon this state of things, arising from 
accumulating interest on borrowed money, deterioration of the plant and tools purchased 
for the execution of the works, &o. &»*., need not bo dwelt upon, here, having been so 
frequently under the notice of the Board on other occasions; but it is earnestly to he hoped 
that a suitable remedy will be speedily applied, which in every sense is so desirable, and 
even essential to the best interests of the proprietors themselves. 

Ir, the case of the Armagh district the second assents have also been withheld. Of the 
1,161 acres of flooded and injured lands in the district, the arterial drainage of over 900 acres 
has been effectually completed, and at. .a very moderate rate, bearing in mind the extent of 
the heavy works in the lower reach of the district. All expenses of interest, &c. included, 
it will not amount to much over 4/. per acre. Considering the quality of these lands prior to 
the drainage improvements, the measure, as far as it has extended, must be considered highly 
remunerative. More than half the lands drained consist of rich alluvial meadows, that were 
liable to inundation by mountain floods all through the winter, and frequently during the 
autumn and latter end of the summer seasons, 'flic consequence was, the meadow crops 
were frequently destroyed (on an average about once every three years) by the quantity of 
sand and mud deposited on the grass, which rendered it utterly valueless, unless to some 
extent for manuring purposes. Those lands are now perfectly free from the influence of 
floods, growing meadows without loss or risk, and grazing cattle all through the winter. 
Most of the other portion drained consisted of wet hog, and tracts of low swamps and cut-out 
bog, the whole of which derived the most material benefit. Places where a man could not 
walk without sinking to his middle are now firm and dry, producing a herbage gradually 
improving, and is either grazed by cattle or in process of cultivation by the tenantry. 

It is to he regretted that, the omission to furnish a sufficient amount, of assents precludes 
the facility now offered of improving the upper reach of this district, also its improvement 
under the Arterial Drainage Acts could lie more, easily effected, and probably at less 
expense than it ever otherwise can, whilst doing it in conjunction with the rest of the 
district, would have the effect of lessening the ac.reable expense* upon the whole. 

In the Quin district the works progressed all through the year; slower indeed than 
would he desirable, hut steadily, and with advantage. The full number of men that could 
be employed were not to be had in the locality. During the. spring, the latter end of the 
summer, and the whole of the harvest-time we were, much short of the number of hands we 
could employ. This arose in consequence of the surrounding country (through want of 
regular employment and other causes) being deficient in the amount of able-bodied men in 
the pressing seasons for agricultural labours. Our labourers were induced to leave upon 
being offered higher wages at farming operations. They returned, however, as soon as the 
press of agricultural work was over, and were it not for having the drainsige employment 
open to them, they would have entered the workhouse. The total quantity of labour 
executed in the Quin district during the year amounted to an equivalent of 03,154 days’ 
work of one man, or to an average of about. 210 men employed constantly ; hut in conse- 
quence of broken weather the actual number would be much greater. Contrary to the 
usual state of things, the number employed during tlu; spring, summer, and harvest months 
reached the minimum, for the reason above stated ; but on an average the number employed 
represented the means of support of considerably over 1,000 individuals. 

The whole of the works in the Quin district were, situate in the Tulla Poor Law Union, 
and the advantages which it derived from the employment thus given has been acknowledged 
and borne testimony to by the excellent chairman of that, union.* 

But if so much benefit was conferred by the operations in so comparatively small a dis- 
trict, how much more would result from the employment that, might have been given in 
the Fergus district, which extends over so large a portion of this county ? 

For the detailed account of the expenditure during the year on each of the districts 
above referred to, together with the statistical and other information connected with them, 
I beg leave to refer to the usual tabular form. 



“ Tlj e employment of the able-bodied labourers during the season when agricultural operations 
“ are comparatively suspended, is no doubt highly beneficial to the ratepayers of the Poor U* 
“ j^ n ‘ on > ancl during this winter there has not been an able-bodied adult labourer chargeable to tiie 
‘ Tulla Union.”— Extract of letter from James Maloney, Esq., D.L., chairman of the guardians ot 
the Tulla Union, dated Kiltanon, 9th Jan. 1852. 
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Extracts from Report for the Year 1851 on the Works of Arterial Drainage in 
charge of Mr. Martin King, C.E. 

C.astlemartyr District. 

The works of this district, as adverted to in my last annual report, were suspended in 
May 1850, pending the second assents being furnished by the proprietors. 

This requirement being subsequently complied with, the works were resumed on the 
5th of May 1851, and prosecuted without intermission up to the present time. 

The final completion of the works within the year has been prevented by the impossibility 
of obtaining hands at ordinary wages during the past harvest. 

From whatever cause, the scarcity of workmen, and the liigh wages which thev com- 
manded during the harvest season, was unprecedented. 

From this circumstance we are at present working, although generally this season is not 
suitable for such works, but we arc doing so with the view of bringing the works to a close 
within a period that will prevent an unnecessary accumulation of interest arising, and 
that will enable the Commissioners to make their award at the period originally 
contemplated. 

****** 



Appendix (E). 

Extracts from 
Report for the 
Year 1851 on the 
Works of Arterial 
Drainage in charge 
of Mr. M. King, 
C.E. 



The whole length of river opened is 9 statute miles, and the lengths of tributaries about 
2£ statute miles. 

The total of quantity of rock and earth excavated is 179,088 cubic yard^; the quantities 
of masonry are 432 cubic yards of mixed masonry, 75 cubic feet of ashlar work, and 
10 lineal yards of 5 feet wide and 10 lineal yards of 4 feet wide culverts, together with 
puddling, metalling, extra excavation, and unwatering, connected immediately with the 
masonry. 

The number of men employed from the 5th January 1851 to the 4th January 1852 is 
equivalent to 56,091 men’s labour, in day’s work of one man. 

The expenditure for this period is 2,858/. Is. 2d., of which the sum of 2,130/. 14s. is for 
excavation, being under the average price of 3d. per cubic yard, inclusive of unwatering, 
incidents, plant and tools, and superintendence. 

The works proposed to be executed for the relief of the lands comprised in this district are 
now on the eve of completion, and, as far as refers to the important matter of complete 
and effectual arterial drainage, are in fact complete, what remains to be done being only 
the opening some tributaries, the removal of some shoals, slips, under-cuttings to be 
secured, and scouring to be done, all which are always incidental to every class of excava- 
tion, and requiring more attention in river works, particularly while the banks and slopes 
are raw, and of course subject to erosion both from atmospheric influence and the action of 
the river current and floods. 

The amount estimated for the completion of this district will be sufficient for the execution 
of the works proposed. The main drainage is now amply tested, and is all that could be desired. 

There was a conjunction of floods and high tides on the 10th and 11th instant, and the 
result may be recorded as follows : —From Finish Bridge to the mouth of Ballyling Stream 
the tide stood six inches over the level of the lands, but confined between the tide banks 
washing the toe of the embankments for one foot higher. 

At the mouth of the Ballyling Stream, and a little above this (where the level of the lands 
rise), the tide rose to within 2 feet 6 niches of the level of the lauds. From this point up to 
Castlerickard the tide lipped the lands, and washed to a foot higher. The tide banks are 
4 feet 6 inches over the lands at that place. At the mouth of Air. Fitzgerald’s outlet the 
tide and flood begin more perceptibly to act conjointly, and here the maximum height was 
within 2 feet 10 inches of the lands (which are low in level). 

From this point upwards the lands are sufficiently high above the tides so as not to 
require embankments. At the mouth of the Clonmaine Drain the flood-water level was 
6 feet below the lands, at Bridgefield 5 feet underneath the levels, from thence to Lady’s 
Bridge 6 to 7 feet, and 6 feet at Lady’s Bridge. From Lady’s Bridge to the outfall from 
the Earl of Shannon’s demesne, 6 feet and 5 feet. Here the Woomanagh courses through 
the demesne, and upstream of this point there was no indication of what could be considered 
a flood in the river. 

The lower part of the district up to a little beyond Mr. Fitzgerald’s outlet, a distance of 
about 2 miles, was completely under the influence of high water of extraordinary 
spring tides, and is embanked for the purpose of preserving the levels from being submerged. 

The embankments constructed for this purpose have stood remarkably well, not re- 
quiring repairs in any part after the high tides and floods of the 10th and 11th instant, and 
they have most effectually and satisfactorily answered the purpose for which they have 
been constructed ; and it is so far important to have them tested and proved sufficient, as 
well as having at the same time the capacity of the channel upwards of the tidal influence 
proved sufficient to discharge the floods at the required levels under the lands. 

The advantages resulting to this district by means of the arterial cut excavated through 
its fine alluvial tract, which was heretofore a mere swamp, are even more important than 
those which are often met with on similar projects. The full depth to which the new channel 
is sunk (in conformity with the Commissioners’ regulations) for its entire length afforded the 
means of piercing through a substratum of coarse open gravel, found without interruption 
(except where rock exists), all tlnough the extent of the vallev, both in the main channel and 

Bb 3 

Printed image digitised by the University of Southampton Library Digitisation Unit 




194. IRELAND:— APPENDIX TO TWENTIETH REPORT 



Appendix (E.) 

Extracts from Re- 
port for the Year 
1851 on the Works 
of Arterial Drain- 
age in charge of 
Mr. M. King, C.E. 



in tlic tributaries. In connexion with this, the benefited lands do not extend more than 
from 18 to 20 chains wide on either side the new arterial cuts, .so that it is clear that an 
important development of a complete and extensive system of natural thorough drainage is 
thus at once added to the establishment of a perfect main drainage ; and certainly if 
thorough drainage is an improvement to wet lands, the lands comprised within the 1,477 
acres represented as benefited in this district have it. now in full action. 

The only feature which is by any means a drawback to the project is the indication of 
undercutting presented at and under the Hood line level along this central part of the 
district. 

From Ightcrmurragh to Bridgefiold there are. some unsightly slopes, principally from 
the above cause, and again from Bridgcficld to the end of the Earl of Shannon’s demesne 
there are marked indications of the necessity for securing in some way the slopes to the 
height of the flood level. This is more apparent in that .part where tin: gradient is G feet 
per mile, and where at the same time the supply is considerable in the channel, and the 
material is all of that coarse friable gravel and sand ill suited to withstand the constant 
action of the currents, even in ordinary states of the river. 

The channel is narrow, and the accumulation on the bottom, from the erosion of the 
slopes, will materially tend to counteract the advantages of* the drainage, if not secured or 
repaired, from time to time, as it may be, by tlie trustees. 

* •* *• • * 

The valley and general flat nmvatcrod by the Woomanagli ltivor presents an almost 
uniform inclined plane from one end to the other, except in the vicinity of Ightcrmurragh, 
where a slight wave or undulation of* about half a mile long presents itself on the surface, 
and renders this part of the valley lower or more sunk than the general plane by about 
from 2 to 3 feet. 

This place I therefore consider the lowest part (relatively) of the lands. 

Now, in the present season, indeed, when the high tides and Hoods were at their summit 
level in the new channel, there were 22 bead of cattle with a lot of* sheep depasturing at 
this particular place on Mr. Hall’s farm. 

I accompanied the Earl of Shannon, on the 14th instant, over that part of the works in 
the vicinity of his demesne, and he expressed his opinion that the drainage was most effectual; 
and I took the opportunity of pointing out how the deep system of arterial drainage brought 
into action a very complete system of natural thorough drainage , which he. fully admitted. 
Understanding that his lordship was reputed a good agriculturist, 1 drew bis attention to 
what I conceived to bo a great error, and one involving a considerable waste of money, in 
expending large sums on the artificial thorough drainage of* a portion of bis property, 
through which a few deep arterial cuts, judiciously laid down, would open a more compre- 
hensive. system of natural thorough drainage, just the same as was then before him at 
Castlomartyr. To this his lordship assented, and said lie. was an advocate for deep arterial 
drainage, and that lie considered its adoption would in numerous cases obviate the 
necessity for thorough drainage. 

At the western end of the Earl of Shannon’s demesne, when wo resumed flic works in 
May last, the tenant on this part of* the land had a field of flax; the water was brimfull on 
the land, and in pools on the part adjoining the river; now, in the present wet. season, this 
field is 7 loot over the water-table in its vicinity. 

The small expenditure for this year on this little district has been the means of keeping 
a great number of able-bodied labourers from dependence on the ratepayers for support. 
The district is in the Midlcton Poor Law Union ; and after the. harvest work was done 
there appeared to be nothing to do for the labourers in this locality, although, compared 
with previous years, they were much reduced in numbers. 

About the 8th instant, and for some time previously, the daily strength of our workmen 
was reduced to 180, all of which, except a few (perhaps about. 10), we/had to discontinue 
about that time. The following week there were 160 applicants for admission to the 
Midieton Union workhouse, and I am informed by a respectable guardian of that Union 
that he had no doubt but most of those applicants were persons who had been employed on 
this work. 

TV hether this measure be considered as tending to afford remunerative employment, — as 
one that has reduced the poor rate to an amount equivalent, of that to what the labourers 
received, as a remunerative speculation to the proprietors interested,— or its one tending to 
ameliorate the climate, by dissipating the fogs which heretofore must, have in no small degree 
retarded the ripening of the adjacent crops, — or, considered in a national point, of view, as 
directly adding so much prime land to the country, and thereby increasing its resources, 
— it is now at all events successfully executed within the estimate. 

Youglial District. 

The cost of the works executed on this district during the present year amount to 
1,64GZ. Is. dd., and the number of men employed was equivalent to 22,325 men’s labour 
for one day. 

The works consisted of cutting the necessary main drains, and minor leads thereto, for 
the unwatermg of the enclosed slob lands. The extent of main drain excavated is 1} miles, 
of 12 feet bottom and from 7 to 8 feet under the lands, and the minor leads extend 
altogether 4 miles. 

A mound, 3 feet iu height, has also been constructed on the top of the embank- 
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ment, with the view of commanding the spray and spent waves that would otherwise 
slip in over the former level of the embankment. A considerable deal of work has also 
been executed in piercing through that part of the embankment where the breaches here- 
tofore occurred, and puddling the places so pierced through, together with additional 
strengthening of the foreshore, and general attendance to minor leaks, not worthy of notice 
during the progress of the main works. 

As the Commissioners and the other officers of the Board are fully conversant, from 
personal inspection, with all matters connected with this district, I have nothing further to 
add to their information on its present state. 

Clonuhilty District. 

The works of this district, remain permanent, and the expenditure for the year in main- 
tenance is 15/. 19s. Oil. 

Cork Slob District. 

Sundry small works have been ordered during the year by the Commissioners to be 
executed on this district, the whole cost of which, together with the cost of maintenance, 
is 93/. 5s. 9 d. The works consist principally in cleaning up and deepening the main 
drains, perfecting the channel outside the railway embankment, and building side walls to 
the channel between the sluice and the railway culvert. 

The impediment, so often adverted to, as interfering with the outfall from this drainage, 
namely, the imperfect state of the underworks of the railway culvert, and the obstructions 
caused by this state of this structure, still exists. 

The culvert of the railway presented so dangerous an aspect lately that it was found 
necessary to shore it up with stmts and hearing timbers. 

* * * * * 

Miles and Tcmplcbryan District. 

The works ordered by the Commissioners for the completion of this district have been 
executed, and I believe the parties interested are now satisfied witli the state it is in. The 
expenditure is 270/. 18s. The number of men employed was equivalent to 3,468 men’s 
work of one day. The work consisted of extra deepening of 3 miles of main river channel, 
and 1 mile of minor clianneh I believe the final award will be made immediately, and all 
the county works are some time presented for. 



Extract from the Annual Retort of Mr. P. .T. Ivlasen, C.E., District Engineer. 



Brusna {Farhane) District, 1851. 

Very little works were carried on in this district during the above year; they were 
principally confined to the quarrying and dressing of stones for county bridges, and coping 
for the several weirs on the district ; but as it appeared quite evident that the second assents 
could not ho obtained in time to effect any material good in the district before the floods 
would set in, all operations wore therefore ordered to be discontinued in July, except 
casual injuries and damage, which bad to be attended to during the whole season. 

The lands in every case where advantage by tillage has been taken of their relieved state 
have produced crops far beyond the expectations of the proprietor's or owners. A few 
instances are subjoined. 



Name of 

Party sowing Crop. 


Nature 

of 

Crop. 


Extent 

of 

Land 

under 

Crop. 


Average 

Return 

per 

Acre. 


Average 

Value 

Acre 


Average 
Value 
of Laud 
before 
drained. 


Amount 

of 

Tilling 

Sowing. 


Net 

Profit 

A^ 


Total 

Profit. 


Observations. 








Brls. 


£ s. 


•V. 


£ s. 


£ s. 


£ s. 




Mr. Keamsbottom 


Rape 


7 


12 


8 8 


ib 


2 0 


5 18 


41 6 


This was sown on 
the Clougha- 
tanny tributary 
to junction wit lx 
River Brusna.. 


Do. - 


Do.- 


14 






5 








This crop was 
sown in this 
present year, 
and consequent- 
ly nothing can 
be said of its 
produce till 

1852. It is in 
fuH'growth, and 
promises well. 


Mrs. G-rennan 


Do.- 


4 






10 




, 




Sown in Septem- 
ber of the pre- 
sent year 1 . 



There are a few more instances ot success on tiie aoove envision \wnere luu rtiuu was 
tilled, & c .) this present year, winch previous to drainage operations were complete failures. 
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From BoQy-cowan to TnlLamorc the benefit to the land is most apparent The callows 
are now perfectly free frail water, but no part of them has been broken, as they are all 
preserved for meadow, the increased value of which is on the average about 7 s. per acre 

The extensive callows along the river between Tullamor e and Ballymoney have been so 
far benefited as to permit of their being broken and ploughed. Two acres of rape were 
sown along the river’s edge last season by Mr. W; yor, on which there is at present an 
excellent, crop growing ; and about one mile from the town of Tullamore, alonw tlie river 
6 acres, also of rape, have been sown last season by Mr. Delamerc. He (Mr. 1).) is most 
anxious to break more of his callows this season, but as the effects of backwater are very 
sensibly felt (owing to the weir to Molloy’s mill in Tullamore, which still remains,) lie is 
compelled to abandon this idea until the weir lias been removed or lowered. 

The callows between Ballyniooncy and Logmorc arc being broke by Mr. Ocldlam for a 
crop of rape. 13-1- acres have been sown with flax. 

A letter, of which the subjoined is a copy, I received from Samuel Robinson, Esq., of Clara: 

“ P. J. Klasen. “ Clara Mills, Clara, 22d of 1st mo., 1852. 

“ Respected Friend, 

“ I received thy note inquiring how my late flooded field near Clara turned out in 
“ tillage. I have the pleasure of informing thee I bad a good crop of oats. The straw 
“ was five feet long, carrying a flue head of oats, I believe eighteen barrels per Irish acre. 
“ While the river was sinking I had about five acres sewered on the celebrated Nelson plan 
“ for draining laud. This year I have on the same ground sown the don oats (a second 
fC crop), as the sods were not sufficiently decomposed to lay it down with timothy grass, 
“ having been under water, I suppose, one thousand years, and the herbage worth & very 
“ little, and so closely matted that it was difficult to plough. The field, from being worth 
“ very little, I expect will soon be one of my best for feeding lambs and hoggets, & when I 
“ apply forty bushels of bone-dust per Irish acre. Rut the bone manure would be of no 
“ us e until the soil was drained, and I could not drain until the river was sunk. The 
“ sinking of the river is barely sufficient to carry off' our floods. 

“ This morning the banks are covered, hut we expect it will run off in twenty-four hours. 

“ I know of no person for twenty miles along the Brnsna Valley, except one most 
tf useful proprietor, Robert Holmes, Esq., who has availed himself of the river sinking, and 
“ who has informed me of liis having very extraordinary produce, very much superior to 
“ what he expected. 

“ 1 regret 1851 has been lost by the works on the river being suspended, and our people 
“ so badly off from the want of employment. 

£c I am, respectfully, thy friend, 

" Samuel Robinson.” 



The gross number of men employed during the year is 8,688. They were principally 
employed dressing stone for the county bridges, repairing plant and tools, and on casual 
works, such sis repairs of temporary bridges, shoots, making up malicious and accidental 
breaches, watching the works, &c. The total expenditure for the year was 1,371/. 3s. 5^d. 

The suspension of works for second assents, and the influence of the extraordinary 
height to which tlic floods have risen, have had a very injurious effect on the whole district. 

Ilie want of employment is very much felt here (the labouring poor being in a state 
of much distress) ; tlic consequence of which is, that malicious cutting of hanks, &c. are 
being resorted to in order to force from time to time a few days employment. 

The floods for the second year now, after the opening of nearly all the principal river- 
courses, have attained a very great height, and on the 6th, 7th, and 8th instant the water 
has been oyer 12 feet high in the finished channel at F erbane ; and throughout the 
entire district, in almost every instance, the floods have overtopped even the banks of 
the completed river-courses, and for a short period covered tlic lands. To produce this 
flood the fall of rain lias been continued, but not very sudden, as will be seen by the 
following tabic, which shows the greatest fall to have been -76 on the night of the 4th:— 



Day of 
Month. 


Time of 
Observation. 


A.M. 

orP.M. 


Height of 
Water on 
Surface of 


Wind. 


Gauge at 
Ferbane Bridge, 
including 


Observations. 











Earth. 




umvateriug Cut. 






n. 


M. 


A.K. 


Inches. 




Ft. 


In. 




1 


in 


0 


- - 


0-260 


S.W. 


8 


9 


Day fine ; night showery. , 


3 




- 


- - 


0’180 

0-350 


Do. 

w.s.w. 


9 

9 


8 


Very wet day ; night fine. 
Do. ; do. 


4 


- 


- 


- - 


0 ’ GOO | 


W.S.W. to 
W.N.W. 


} 8 


11 


Do. ; high wind against stream. 


5 






- - 


0-760 


Do. 


12 


4 


Do. ; night wet and wind high. 


7 




" 




0-030 


Do. 


12 


6 


Day and night fine ; light frost. 






■ 




O’ 000 


s.w. 


12 


5 


Do. ; night wet. 






■ 


“ 


O' 390 


w. 


10 


0 


Wet day ; do. 


y 

10 




■ 




O'lOO 


N. 


10 


6 


Day, sleet and snow ; high wind. 


li 




* 


* 


O' 100 


N. 


10 


5 


Day fine ; do. 


12 








0-000 


S. 

N.W. 


9 


3 


Evening wet ; night diy. 








0’760 


9 


2 


Day fine ; night wet. 


Total for . 


12 days - | 


3'530 
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Kilbeggan District. 



Appendix (E.) 



During the year 1851 very little has been done, the works having been suspended in 
August 1850 for second assents. 

The beneficial results conferred by the drainage of this district are apparent to any one 
who inspects it, and cannot fail to convince even the most sceptical, what under 
proper treatment must be the advantageous and profitable results of those hitherto flooded 
lands. 



Extract from the 
Annual Report of 
Mr. P. J. Klasen, 
C.E. 



. ^ bout . acr 1 es hav « b f n sown with the several crops of rape, rye, oats, potatoes, &c. 
in the neighbourhood of Clara, Lchinch, Kilmucklin, and Cloonagh, by sundry tenants and 
by proprietors in a few instances. 

The number of men employed during the year was 1,654, and the total expenditure 



Ballynahown District. 

The works on the above district during the past year consisted in excavating the Worm 
River to Togher Bridge, and in opening sundry drains, he. 

The upper division of the Worm River, or Ballynahown extension, with its tributaries 
&c., was commenced and completed in the present season (about 2 miles in length), and 
one stone with nine timber accommodation bridges constructed over same. 

There were likewise foiu- stone and two timber accommodation bridges constructed on 
mam nver, &c. 

The works for the improvement of the mills both on the Boor and Worm rivers were 
also preceded with, and consisted in the construction of a new water-wheel and weir (with 
sluices) to Newbridge cornmill, in underpinning and otherwise securing the mill in ex- 
cavating weir basin, and deepening the tail-race to junction with river Boor. * 

In the construction of a now waterwheel and weir (with sluices) and internal machinery 
tor Doon cornmill, the excavation of weir basin and head-race, the building of one new 
WormR mU1 ’ ^ m “° nI 7 ° f ccmll “ it > “ nd the deepening of tail-race to junction of 

In the construction of now weir (with sluices) at Cloghadoo cornmill, the lowerino- of 
the i interior machinery and waterwheel, the formation of conduit, the umlorpinninn of mill 
walls, the deepening of tail-race to the junction with main river. 

The following table will show the benefit which may bo derived from the relieved land if 
properly managed : — 



Name of 

Party sowing Crop. 


Nature 

of 

Crop. . 


Extent 

of 

Land 1 
under i 
Crop. 


Produce 

per 

Acre. 


Average 

of Land 
before 
drained. 


Amount 

of 

Tilling 

Sowing. 


Net 

Profit 


Total 

Profit 


Observations. 


Mr. Mathews 
J- Horan 
J. Hickey 
M. Daly 
L. Hickey 
Mr. Mathews 
Captain Eustace 


Rape ! 

Do. ! 

Oats 

Do. ! 

Do. 

Rape 

Do. 


Acres. 

10 

3 

3 

l ! 
10 
14* 


Brls. 

10 

10 

12 

12 

10 


7 

7 

7 

7 

7 


£ s. 
3 10 
3 10 
2 10 
2 10 
2 10 


£ s. 
4 3 
4 3 
3 3 
3 3 
2 3 


1 1 mu* 


j Sown in 1850. 

1 Sown in present 
J year. 



i raCts °/ ^nd tbe above district, which, previous to drainage, were wholly 
. e ? * or cultivation, are now in a state which renders them capable of being pre- 
paredtor crops similar to the above. 

This distinct is now finished. 



DerryJiolmcs District. 

WOr ^ s 011 tIlis district consisted chiefly in finishing the county bridges, and in 
-miicung numerous +i ° 



the P ^ Tf'S* occu pation bridges over main rivers and tributaries, in the excavation of 
tv -r w . an u Stream (from its junction with Blackwatcr to Clonfanlough, othenvise 



I'm Lr» ° ieam v trom lts junction with Blackwatcr to Llontanlougk, othenvise 
in tit a -fi i t0 a .^ e P tb about 7 feet, in order to lower the lake as much as possible, also 
nai scouring of all the drains, tributaries, &c. on the district. 
year/ 6 a ^ vora drain (nearly 3 miles in length) was likewise sunk during the past 



C c 
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The following table will show the quantity and value of crops produced by the lands 
relieved from floods for the first year after the opening of the main river and tributaries : 







Extent 




I 


Wsc 


Cost of 






| 








Nature 




Value 


Value 


Seed, 




Profit 






Name of River. 


of 

Crop. 


under 

Crop. 


per 

Acre. 


ol Land 
drained. 


Labour, 

Acre. 


per 

Acre. 


One 

Year. 


age per 
Acre. 


Olservations. 






Acres. 


.e 


s. 


S. 


s. 


.1' s. 


.L 


s. d. 


£ s. 


The greatest por- 




Meadow 


25 


2 


10 


10 


0 10 


1 10 


37 


10 0 




tion of this land 
which lias been 




Rape - 


33 


7 


0 


10 


3 0 


3 10 


115 


10 0 




tilled within the 
last year was 




Potatoes 


n 


13 


0 


10 


6 0 


6 10 


14 


12 6 




formerly cover- 


Black water} 




















1 6 


cd with water 




Oats - 


11-L 


4 


0 


10 


2 5 


1 5 


14 


7 6 




for a great por- 
tion of the year, 




Rye - 


n 


6 


10 


10 


2 5 


3 15 


29 


1 3 




and only af- 
forded a very 




Turnips 


2$ 


6 


0 


10 


2 0 


3 10 


9 


12 6. 




bad supply of 
pasture, for 

which I have 
























(in this table) 




Meadow 


1 




JO 


15 


0 10 


1 5 


1 


5 0 




allowed a large 
price. The land 




Rape - 


20.} 


7 


0 


15 


3 0 


3 5 


65 


1G 3 




occupied by 
























rape was, in 




Potatoes 


2 


13 


0 


13 


G 0 


6 5 


12 


10 0 




many instances, 
cut-away bog, 


Black Drain 




















i-Do. 




Oats - 


7 


4 


0 


15 


2 5 


1 0 


7 


0 0 




and quite value- 
less, so that in 




Ryu - 


2 


5 


0 


15 


2 5 


2 0 


4 


0 0 




some eases the 
absolute or net 




Turnips 


5 . 1 . 


6 


0 


15 


2 0 


3 5 


17 


17 6 




profit was much 
more than I 
have made it, as 
the entire pro- 




Rape - 


8 -i 


7 


0 


12 


3 0 


3 8 


28 


18 0 




fit, after deduct- 


Kilcummin J 


Potatoes 


3 


13 


0 


12 


G 0 ' 


6 8 


4 


16 0 


>Do. 


ing seed and la- 
bour, was net 


Drain - 1 


















profit. 


l 


Oats - 


2 


4 


0 


12 


2 5 


1 3 


2 


G C 


) 


I have valued the 
























different crops 
at the lowest 
























possible aver- 




Rape - 


5 


7 


0 


9 


3 0 


3 11 


17 


15 0 




age, so tliatl am 
sure that the 


Clonlyon 


Potatoes 


2 


13 


0 


9 


6 0 


6 11 


13 


2 0 




conclusion come 
tois 10 per cent. 


Oats - 


G 


4 


0 


9 


O A 


1 G 


7 


1G 0 


-Do. 


under what it 


Glebe Drain 












will be ; the to- 




Rye - 


4 


5 


0 


9 


2 5 


2 6 


9 


4 0 




tal amount- 

given as ex- 




. Turnips 


3 


6 


0 


9 


2 0 


3 11 


10 


13 0 




pended on 

drainage in- 

cludes interest 


























and all other ex- 




' Oats - 


H 


4 


0 


9 


2 5 


1 6 


4 


11 0 




ponses tocom pie- 


Doon Drain < 


















>Do. 


tion of district, 


i 


. Rye - 


si 


5 


0 


9 


2 5 


2 6 


8 


1 0 


J 


which shows 






















that the netpro- 
fit of one year’s 
crop (and that 
the first year’s) 




























pays in every 
instance nearly 
-l more than the 
expenditure on 


























Gowlan Rive: 


r Rape - 


9 




_ 


_ 





_ 




_ 


Do. 


Being prepared for 






















early rape- 



The above information was gathered prior to last August, since which time large tract* 
of land have been prepared for this year’s crop. 
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KilUmor District. 

During the year 1851 the following works have been executed on this district, 
viz. : — 

On the Newbridge division the excavation of the . channel has been completed from 
the rock-cuttmg at Flower Hill to Moate Bridge, and the embankments between Bally- 
shrule Weir and Newbridge have been also completed. 



Appendix (E.) 

Extract from the 
Mr. P. J. Klasen, 
C.E., District 
Engineer. 



A new sluice-gate, & c. has been put up at Bnllyshrnle Mill, and a syphon (2 feet square) 
built underneath the head-race to cany off the water from the back drain on the western 
side of the river. 



Between Newbridge and Flower Hill the channel has been widened considerably, and 
tlie slopes increased so as to repair the injury done by the floods, and make the banks more 
permanent. 



The underpinning of the hew arch at Newbridge bas been completed, and Moate Bridge 
has been also underpinned, and wing walls built to increase the capacity of the channel, 
which was diminished by two large piers (each 6 feet). 

Lisduff Division. — The main channel has been excavated from Moate Bridge to the eud 
of the proposed branch at Ballycahill, and 175 perches of new unwatering course were 
opened, in addition to the deepening of the old course, which has been adopted wherever 
practicable. The material generally was compact gravel, and several shoals of rock Avere 
met with in the progress of the work. 

A timber accommodation bridge of 30 feet span has been erected at Killeen ; also a neAV 
water-wheel has been put. up at Ballycahill Mill. 

Lisduff River. — The depth and capacity of this river have been considerably increased, so 
as to give ample facility for thorough drainage from Lisduff Mill to Castletown Mill. 

The weir at Lisduff was reset, and a neAV sluice-gate erected. A neAV stone arch of 12 
feet span 1ms been built at Coolagb, Two accommodation bridges Avere also reconstructed 
betwen Coolagli and Castletown, and Castletown Bridge has been underpinned. 

Killimor Division. — The embankments and back drains between Hardy’s Mill and 
Murty’s Island have been constructed, .and the large sypliou at Murty Island com- 
pleted, and also the small one connecting the back drains has been built. The excavation 
of the channel through. the hill at the syphon has been completed, and also the remainder 
of the division to KilcroAV. 



A stone accommodation bridge of 33 feet span has been built above Hardy’s Mill, and 
also a timber bridge at Lai'kin’s Land, 42 feet long, in 3 bays, each 14 feet, and supported 
on piles in the river. A stone arch of 20 feet span lias been also built on the Derrysiskal 
Farm road, and another stone bridge has been built at Kilcrow, for the accommodation of 
the tenants, 20 feet span and 12 feet roadway. 

The works on this division are now in a very complete state. 

Claremaddcn Division. — A neAV channel has been made from Kilcrow to Claremadden 
Bridge at the junction of the Eskerboy Biver. At this point a step Avas left in the rock, 
and for a distance of 120 perches the river has been only scoured, and the breasting 
repaired, and banks sloped. 688 perches of unwatering course were also made. The rock 
excavation then commenced, and was earned out to the full depth into the Kill ealloAvs, and 
the channel completed to the junction of the Addergoole River. A centre tap has been 
excavated nearly to the Kill Bridge, but the sides not sloped. A centre tap has been 
also sunk from Kill Bridge to the skew bridge at Clonlahan, to admit of the founda- 
tions of the latter being put in. From this point upwards nothing has been done, 
except some temporary repairs at the tail-race and head-race of Ballooly Mill on 
division 5. 

-A. new bridge, called the Cloonlahan Skeiv Bridge, has been built at an angle of 
33°. The abutments are each 44 feet long, the span on the square of 15 feet, and on the 
skew 27£ feet; the rise is 4 feet, and the roadway 21 feet in clear of the parapets. Kill 
Bridge could not be underpinned this season. 

Addergoole Division.— -This river has been excavated to the full depth from its junction 
with the main channel to a short distance above the public road from Killimor to Kiltormer ; 
but the material in some parts being veiy soft, the sides could not be finished, or the works 
proceeded with, during the Avinter. 

A bridge has been built on the public road above mentioned, 9 feet span and 21 feet 
roadway. It is slighly on the skew. 

Kill River Division. — Preparations have been made for commencing works in the vicinity 
of EyreAdlle, and the unwatering cut has been partially prepared, 

Minor Streams Division (attached to NeAvbridge Division). 

C c 2 
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Appendix (E.) The following works have been executed on the minor streams as follows 

m _ Statute Perches. 



Extract from the 1. Ballvshrule backdrain, not previously worked over - - 86 

Annual Report of 2. Previously worked over, but widened and deepened in 1851 - 287 

Mr. P. J. Klasen, Drumscar branch - - - - 70 

C.E., District 3. Gortanumera drain - 185 

Engineer. 4. Reulc Stream, a very large stream, and a great deal of heavy work 

and rock cutting - - - - 520 

5. Agrim Hill drain scoured in 1851 - - - 100 

6. Lisanard ------ 380 

7. Ballyhanry ditto, nearly all new work - 255 

8. Coolpoura drain - - - - - 72 

8. Flower Hill drain (to avenue) - 104 

10. Lismihill drain ; more than one-half is a new drain - - 556 

Total - 2,615 



Along several of these drains the portion lying between the river and the unwatering 
course has not yet been opened. 

Attached to Disduff Division. 

Statute Perches. 



Main channel moatc ; minor stream opened for - 300 

Lisduff River, Clooncona ; minor stream opened for - - 100 

Kilnainullaun ; ditto, ditto 56 

Coolagh Stream ; a very large stream, deep and wide - - - 194 

Main Stream above Castletown Mill, exclusive of back drains, &c. 760 

Brooklawn Stream above Castletown Mill, exclusive of back drains 448 



A neAv weir and sluice-gate have been constructed at Castletown ; 
also two small syphons ; embankments and back drains ; a stone 
accommodation bridge, 9 ft. span, at Ballyfinton, and one of 
timber in Shangarry Bog. 

Also a new bridge on county road in Shangarry Bog, 9 feet span, 
and a new gullet on the Brooklawn Stream, 3 feet ope and 41 feet 
long. 

Shangarry Bog drain ----- 144 

Total - ' 2,002 

A new gullet, 18 inches ope, built on county road. 

Attached to Killimor Division. 

Statute Perches. 



Dcrrysiskal, minor stream opened for - 252 

Oxgrove drain, completed on down stream side of syphon, was too 

soft for working in 1850 ... - 144 

Main stream from large syphon to junction of No. 1. branch - 300 

No. 1 branch - 384 

No. 2 branch - - - - - - - - 304 

No. 3 branch - - 348 

Lisdiligny minor stream - - - - 308 

Total - - 2,040 



The old bridge of Oxgrove has been underpinned for 7 feet under old foundation. 

A new gullet has been built on the Eyreeourt Road on No. 1 branch. 

The Oxgrove drain is generally 8 feet under the surface of the low lands, from 16 to 
22 feet wide on top, and 3 feet at bottom. 

The back drains along the main channel from Hardy’s Mill to Murty’s Island are 
624 perches in length (both sides included). 



Attached to Claremadden Division. 

Statute Perches. 

Killadullisk River deepened and improved for - 480 

Lurganmore minor stream - - - - - 96 

A new gullet built on public road. 

Eskcrboy River, see section ; restrnk and excavated new ; in all - 864 

Eskerboy drain - - - - '- -56 

Claremadden minor stream - - - - - 266 

Lishecnaguilc - - - - - - 300 

Cloonlahan ---_ „ -50 

Total - - - 2,112 
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Attached to Kill River Division. 

Statute Perches. 

Eyreville drains - - - - - - 304 

Derreen ditto - - - - - 700 

The Eyreville and Derreen drains may be said to be entirely new, as there was scarcely 
any work done on them prior to 1851. 

The foregoing are the principal works which have been executed. There are many 
minor matters which I have not thought necessary to allude to. 

Ferbane, 14th February 1852. 



Extract from the Annual Retort of Mr. W. D. Latimer, C.E., District Engineer, 
for the year 1851. Dated January 1852. 

Barren District, County of Carloxo. 



General Remarks. 

The entire district may now be said to be opened, and the quantity of land reclaimed 
and relieved from floods amounts to about 8,000 statute acres, and about half that quantity 
has been reclaimed for nearly two years. I am in consequence enabled to confirm my 
former statements as to the value and importance of the measure as a reproductive 
work. 

The progressive improvement in the quantity and particularly in the quality of the 
produce of the lands is most remarkable and manifest throughout the entire district, and 
the benefit is not merely confined to the low lands previously subject to periodical flooding, 
but it extends to the adjoining lands situate far above the influence of former floods, and 
at distances very remote from the new channels. 

It would be difficult to define a limit to the extent of the collateral benefits resulting to 
the lands at remote distances, but in many instances I have observed the gradual disappear- 
ance of springs and other indications of wetness from the surface in places at a considerable 
elevation, and I have no doubt that this under drainage will gradually continue to increase 
and extend its influence to places still more remote. 

In this part of the county it is not the practice to till the lands reclaimed by works of 
drainao-e, and I think it is to be regretted that such exceedingly fertile soil should be 
exclusively given up to grass, as is the case in this district. The entire of the quantity 
before stated is under grass, both in meadow and pasture, and I now think it to be the best 
for either purpose in the county. In the winter season the deep callow lands are the 
favourite resort of sheep, and from the dryness of the surface the lauds present a valuable 
pasturage to stock of every description during autumn and winter months. The practice 
of top dressing the land is becoming pretty general, and I have reason to believe that when 
it is tried to a small extent that its advantages will ultimately be extended as far as the 
spoil available will allow. The success attending its application in the improvement of the 
herbage will be a sufficient inducement to the agriculturist to use it extensively. In some 
instances the deep alluvial spoil has been removed, at considerable expense, to the tillage 
lands, where it has been successfully applied as manure for turnips and other green 
crops. 

The county bridges and culverts, amounting to thirty-one in number, are now all com- 
pleted. Fifteen of these works were submitted at the last spring assizes to the county grand 
jury, and die amount, 700Z. 10s. lid., was passed, and presented for by that body ; and the 
remaining, sixteen in number, are now ready to be submitted to the grand jury at the 
coming assizes for presentment. . 

The works of masonry and county bridges have been, in compliance with the Board s 
instructions, executed in a plain but substantial and permanent manner ; and the economy 
thus carried out has resulted in a saving of 20 per cent, upon the amount of the original 
estimated cost of those works chargeable to the county for reconstruction, although the 
amount of work executed exceeds that contemplated in the estimates. 

I can with some degree of certainty state that the works of the district generally will 
be completed within the estimated cost ; and I have reason to believe, that, however changed 
the circumstances of the county may be, that the benefits obtained are much more than 
commensurate with the expense of the undertaking, and that a large profit must result to 
the proprietary and others interested in the measure. 

During the current year no floods of extraordinary height have occurred, and the few 
ordinary floods passed off without causing any slips or injury whatever to the works. The 
channels are maintaining their depths, and are generally in a safe and effective state, not- 
withstanding the loose and sandy nature of the strata from which they have been formed. 
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Extract from the Annual Retort of Mr. Robert Manning, C.E., District Eniri 
on the following districts : — ° meer > 

Glydc, in the, counties of Louth, Meath, Monaghan , and Cavan. 

Ardec, in the comities of Meath and. Louth. 

Fane, in the county of Louth. 

Nolber , in the county of Meath ; and 

IVottonstown, in the county of Louth. 

For the year 1851. 

During the past year, final awards have been made in the Fane, Nobl.er, and Wottons 
town districts ; so that, of the seven districts originally placed under my charge onlv twr 
remain to be completed. ° ' •' 1 

I am gratified in being able to state, that at the meetings held by the Commissioners pre- 
vious to making the awards in those cases final, no objection was made by any proprietor 
as to the cost and efficiency of the works, except in one instance, in the Nobber district 
where a sum of 15/. was allocated for the purpose of effecting a deeper drainage to a portion 
of very low bog, which object lias since been effected, to the satisfaction of the proprietor 
I have so fully entered into the detail of all matters connected with those districts in former 
reports, that it will now be sufficient to state generally the results which have been obtained 
in the aggregate, and to compare them with those which were anticipated in the pre- 
liminary reports to which the proprietors assented. 1 

In those three districts of the Fiute, Nobbcr, and Wottnnstown, it was proposed to 
dram 2,623 acres at an average price of 4 1. 4*. id. per aoro, and it was anticipated that the 
annual increase in the letting mine of the land would bo 7s. 3 il. per aero, which would give 
a profit of 85 per cent, on the sum of 11,0561 2s., being the total estimated cost cliaro-eablo 
to the proprietors. ° 

The results obtained were, that 3,195 acres of land were drained at an average cost of 
47. 15s. 9(7. per acre, and the average annual increase of value per acre (accordion- to 
the revised valuation made after the completion of the works) was 7.v. Id., the profit, 
being 8 per cent, upon the total expenditure chargeable on the lands, which was 
15,3047. 13.?. 3(7. 

. T1 1° 0IIS ! ; ? f draining the additional quantity of 572 acres of land, over that contemplated 
m the original reports, would (at the price estimated in those reports) amount to 
2,4117. 18*. 8(7. ; so that., deducting this from the gross cost, of the works, there would still 
be an excess over the preliminary estimates of 1,8307. 12s. 7 d. 

Without recapitulating the causes which led to this excess’ I shall, merely say, in expla- 
nation, that the amount on the item of interest alone was 1,4047. 17s. 8(7., and that the 
whole cost of those districts, including every cause of excess, docs not amount to Id. per 
cubic yard on the excavation, which would be a very moderate price, even had the works 
been subject to no delay, and had not been made, as they were, the vehicles of relief during 
the famine. D 

Looking to the excess in regard to the proprietors, I may say that the gross actual 
increased value of the lands which were from time to time freed from flooding to the date 
of the award would amount, according to the revised valuation, to 2,6547. 16s. Id., which is 
move than an equivalent, without giving any weight to (lie fact that 230,816 men (or day’s 
work of one man) were employed on those works during times of great distress, 
when, it not so employed, the majority of them would have become a burden on the 
ratepayers. 



Clyde Distnct. 

The works in this district were opened on the 10th of March, and were carried on with 
e gieatcst available force of men for the remainder of the year. The season was particu- 
larly favourable; but I found it very difficult to procure men. The total number 
cmpiDyed tlurmg iho year n 76,122, the greatest number in one day being only 656, 
although 1 could have given employment to double that number. 

1 he works executed during the year are as follows: — On the lower reach of the 
istrict ; a channel 70 feet wide at bottom has been excavated from low-water mark in 
Dundalk Boy to within it short distance of Airangassen Bridge. This bridge has been 
underpinned to a depth of 5 feet. A mill-race, 18 feet wide at bottom, lias been excavated 
tarn near Amiagassen mills to the junction of the River Dec. Two mill-races, ench 8 feet 
wide at bottom, have been excavated; the one along the River Dee to the site of the 
proposed weir, and the other along the River Glydc to within a short distance of Maine 
linage; and the wrought-iron conduit, designed to conduct the water for the supply of 
the nulls, hue been put together on the bank of the river near Annagassen, ready to be 
™ated mto its berth when the weather will permit. 

Immediately above Castlebellingham the river course has been completed through 
birAUen bellmgham s demesne, for a length of nearly one mile. 

H rom Lagan Bridge to Tobermannan Bridge, a distance of four miles, the river-course 
has been opened ; and, with the exception of two shoals at the entrance of the lakes, it is 
completely finished Bally ho Bridge has been converted into a regulator for the lake, and 
Aubbermaunan Bridge has been underpinned. 
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On the Killany River the mill-weir, sluices, salmon pass, and wheel-conduit, have been 
erected at the low level. The river channel has been entirely finished up to Ballymarkney 
Bridge, and partially executed for some distance above it ; and a side drain has been made, 
so as to prepare for the unwatering to the lake. 

The Rathncestin and Feraghs leading drains have been finished on the deep system : and 
the Lough Fea tributary has been excavated as low as the winter level of the lake for the 
distance of about one mile. 

The main river-course, from Castlebellingham up to its source at Magheracloone, has 
been completed, with very little exception, and the lands between these points relieved 
from flood. 

# * * * * 



Ardee District 

The works were resumed on the 11th March, and were continued, with very little inter- 
ruption, except what was occasioned by the want of labourers, to the end of the year-. 
During the season, a new weir, with three powerful sluices, and a moveable crestboard, and 
a migration pass for salmon, have been erected at White Mills, two additional sluices have 
been put into Ardee weir ; and the whole river channel, from White Mills weir to 80 
perches above Bogie Bridge, has, with the exception of a short distance below Hales weir, 
been completed, and Drumgoolstown Bridge has been rebuilt. 

The great and continued falls of rain which have occurred during the past month, 
January 1852, and the floods which they have occasioned, have been a sufficient test of the 
efficiency of the works, for although dams used in the progress of the works remained 
at the principal points, namely, near White Mills, Hales and Ardee weirs, still the lands 
were free from flooding, and generally 2 feet 6 inches to 3 feet above the flood line. 

During the year 59,860 men have been employed, the greatest number in any one day 
being 440. 

General Observations. 

The total quantity of rock and clay excavated during the year has been 324,546 cubic 
yards ; and the total expenditure, exclusive of interest, has been 8,705/. 17 s. 6d., of which 
822?. 7s. 6tZ. has been expended in masonry, leaving 7,8837. 10s. for all other works, 
including the purchase of materials and tools, the cost of superintendence, and all other 
charges. This will amount to 5$d. per cubic yard in the excavation actually measured, 
and this price per yai - d, low as it is, would Have been still lower but for the expendi- 
ture incurred in preparing three districts for award, the works executed in which were not 
measured in cubic quantities, as they consisted chiefly in clearing up shoals, trimming and 
pitching banks, &c. &c., which could not be measured. 

The principal fact in regard to the districts in this part of the country which calls for 
particular notice is the increasing difficulty of procuring labourers. This subject, so 
Frequently alluded to in former reports, and particularly in that for the year 1850, has now 
become of great importance, as regards the completion of these works, and the subject 
of labour generally. During the year 1850 the greatest number of men employed in these 
districts in one day was 1,516. In 1851 this number was reduced to L,096, although the 
greatest exertions were made to obtain a larger number. In the Ardee district particularly, 
where eveiy possible effort was made to complete the district, a great length of river-course 
was kept unwatered, and notices were posted through the country, stating that constant 
employment could be obtained, without, however having the desired effect, the fact being 
that the whole labour of the country was not sufficient, or more than so, for saving 
the crops, the price paid in Ardee for reapers being from Is. 6 d. to Is. 10 d. per day. A 
few men were procured from the county Westmeath, who remained about two months 
on the works. 

The following table shows the number of men employed on the works in the districts 
under my charge for the past year : — 



Month. 


Total Number 
in Equivalents of 
One Day 
to One Man. 


Average Number 
employed every 
Day during the 
Month. 


Average Wages. 


— 


January 


2,806 


96 


11 $d. to Is. 


The wages of the 


February 


694 


29 


Is. Id- to Is. 1 \d. 


men varied 


March ... 


5,883 


196 


10ft/. to Is. 2d. 


from 6d. to 


April . 


12,271 


511 


8 d. to Is. 0 Id. 


Is. Qd. per 


May _ . 


20,829 


868 


9d- to 9fd. 


day. 


June - 


19,566 


652 


10 $d. to lit?. 




July . . 


23,066 


961 


9d. to Is. 0\d. 




August 


17,281 


576 


8 d. to Is. 




September 


5,554 


231 


10^d. to Is. 3 \d. 




October 




272 






November 


13,691 


457 


8 d. to 8f<Z. 




December 


15,637 


651 


9 d. to 9|tZ. 
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Extract from the Annual Report of Mr. Tnos. J. Mulvanv- r v r>- , ■ 
Engineer, on the following districts : — ’ “ ’ ls * nc t 

F 

Districts of— 1. Ballinamore and Bally council, in the Counties of Cavan Fermanaah 

Leitrim. ’ an(l 

„ 2. Lmwhs Ought cr and Grnma and River Erne, in the Counties of Leitrim 

Longford , and Cavan. J 

„ 3. Finn and Black River, in the Counties of Leitrim and Longford. 

„ 4. JSslin, in the County of Leitrim. 

„ 5. Lecsborough, in the County of Monaghan. 

„ 6. Kill, in the County of Cavan. 

„ 7. Derrylin, in the County of Fermanagh. 

For the year 1851. Dated 30tlx January 1852. 

General Observations. 

1 he works in the first two of the above-named districts have been in full operation during 
the past year, and any works that remained tube done in the Eslinand Leesborou»h districts 
were carried on uutil their completion in the month of September. ° 

Very little progress has been made in the Riim district, as the works have been with a 
tew trramg exceptions, suspended during the collection of second assents. In the Kill and 
Derrylin districts, no works have been carried on. 

The Eslin district is now ready for the final award. The Lecsborough district has also 
been ready for the award since September hist ; but in this case, as well as in that of the 
Derrylin district, the settlement of the award is necessarily deferred in consequence of the 
county works not, having been yet presented for, although brought before the grand fanes 
both at spring and summer assizes last year. The legal points raised at the assizes relative 
to the presentments for those county works have been referred to the Queen’s Bench, which 
court has not as yet., I believe, pronounced its decision. 

The weather during the past year was generally speaking favourable for the progress of 
tire works. The early months of the year were rather more rainy than usual, and the 
winter floods in the large rivers and lakes did not materially subside until the month of 
April, so that m the works which wore under the influence of those floods no progress was 
made until the latter end of that month or beginning of May. 1 

The summer months, from J une to August, were also rather wet, but the latter part of 
the year was unusually dry so much so that the large livers and lakes remained nearly at 
their ordinary summer level until the close of December. 

C oi SU l bj ? I f- !lU ^tncs of the vain gauges which have been kept at the 

several stations m this district during the year 1851, which is worthy of note on account of 
the great discrepancy between the quantities of rain observed to have fallen at places not 
more than 6 or 8 miles apart. 1 

Montiita I'ali. o t Hain at tlic undov-mcntioiied Stations. 



Month, 1851. 


Belturbet. 


Butler’s 

Bridge. 


Killeshan- 

dru. 


Bally- 

connell. 


Ballina- 


Drum- 

aletigue. 


Mohill. 


Mean Eesult 
of the 

Observations. 


January 

February 

March - 

April 

May 

J une 

July 

August 

September 

October 

November 


Inches. 
5-93 
2'49 
3 '40 
2-06 
2 '20 
3 '79 
4 '03 
3'61 
1*78 
4 '78 
2' 11 


Inches. 
3 '47 
1 '29 
1'74 
0'72 
1 '23 

2'77 
1*52 
2'31 
1 *91 
2 '42 
1*01 


Inches. 
4 '56 
1'62 
2‘ 05 
1*41 
1*38 
2 '94 
1*61 
2‘83 
1*46 
3*50 
1*39 


Inches. 
(>'63 
2 '84 
4 '34 
2*13 
2 ‘35 
3 '29 
3 '13 
4 '29 
2 '07 
3*71 
2 '49 


Inches. 
3 '30 
1*68 
2'15 
1 '56 
1 *04 
2'54 
1 * 15 
2 '77 
1*45 
3 '06 
1 '38 


Inches. 

5 '70 
2'21 
3 '07 
2'00 
1*58 
3 '37 

2 '30 

2*87 i 
1*52 
2'92 
1 '46 


Inches. 

4 '47 
2*29 
1 '70 
1*39 


Inches. 
4 '89 
2 '05 
2 '64 
1*61 
1*68 
3'11 
2 '29 
3*11 
1*69 
3'40 
I *64 


December 


2 '23 


1*05 


1 *41 


1*71 


1*52 


1 *31 


Ncwtotvn 
For es. 
1*96 


1*60 


Total 


38'41 


21 '44 


26' 14 


38 '98 


23 * 55 


30'31 


- - 


29*64 



BallwA™„7,w“ A 1 ' 1 ,? 1 '" 0 41 " 1Kl 38 68 incl,os *11 respectively at Belturbet and 

5 Su™ fi™ 1 -R if ! e 2 mo 5 a ”i not m01 'etlian 21 '44 inches fell at Butler’s Bridge (only 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

The scarcity of men in the county which I had occasion to allude to in my last annual 
report was even more perceptible during the past year than in 1850, and there is every 
reason to conclude that the amount of available labour will be still less during the ensuing 
season. 

In the Ballinamore and Ballyconnel district, where I stated in my last report 4,000 men 
were generally employed daily mthe summer of 1849, and where we had 2,657 men in one 
day in 1850, the greatest number we could muster last year was 2,374, and in the Lou°ii 
Oughter district, where we would willingly have employed from 2,000 to 3,000 men 
the greatest number we were able to obtain was 1,489. In the autumn, especially when’ 
on account of the usually fine weather, long days, and low state of the river, it is most 
desirable to keep a large force employed, it was found impossible to procure more than about 
half the number above stated m each district The mildness of the winter months, already 
referred to, enabled us to continue active operations up to the very close of the year ; and 
this we were the more anxious to do, notwithstanding the disadvantage of very short days, 
from the conviction that the only chance of expediting the works under the present circum- 
stances is to keep as many men as possible employed during the months when there is not a de- 
mand for their labour at farm work. So many as 1,690 were accordingly employed in the Bal- 
linamore and Ballyconnel district in November, and 1,350 up to the close of December ; while 
in the Lough Oughter district there were upwards of 1,000 men daily employed to the latter 
end of December. By this means it will be seen, by reference to the following statements, 
as compared with those furnished for the year 1850, that the average number of men 
employed for the whole year, the gross amount of employment, expenditure, and work 
executed, does not fall far short of the figures for that year.* 

Expenditure and Employment. 



Name of District. 


Amount 
expended in the 
Year 1851. 


Greatest 
Number of Men 
employed in 
One Day. 


Average 
No. per Diem 
for the 
•whole Year. 


Equivalent 
of Men’s Labour 
in Day’s 
Work of One 
Man. 


Remarks. 




£ 


s. 


d. 










Ballinamore and 


28,520 


7 


2J- 


2,374 


1,389 


385,268 




BallyconnelL 












Louglis Oughter 


13,574 


7 


10 


1,489 


641 


186,624 




and Gowna, &c. 
Rinn and Black 


866 


13 


11 


57 


17 




5,206 ; 


River. 














Eslin 


1,301 


13 


11 


185 


71 


20,137 


Only 9 months at 
















work. Aver- 
















age taken for 
12 months. 


Leesborough 


351 


9 


84 


101 


16 


3,965 


Only 4 months at 
















work. Aver- 
age taken for 
















12 months. 


Total 


44,614 


12 


7 


4,206 


2,134 


601,200 



"Wore; executed in 1851. 



District. 


Excavation. 


Masonry. 


Stone 

quarried and 
dressed. 


Remarks. 


Rock. 


Earth Work, i 


Ballinamore and 






Cub. Yards. 


Cub. Feet. 




41,556 


187,733 


8,251 


62,577 




BallyconnelL 




Loughs Oughter 


43,600 


193,494 


580 


5,180 




and Gowna, &c. 






Rinn and Black 
River. 


81 


1,419 


363 


1,138 


Works suspended for second 
assents, with the exception 
of Tooman Weir and Rinn 
Bridge. 


Eslin - _ ! 


806 


46,652 


355 


547 


Only 9 months at work. Dis- 
trict finished in September 
1851. 


Leesborough 




7,000 


70 




Only part of 4 months at 
work. District finished in 
September 1851. 


Total 


86,043 


436,298 


9,619 


69, 4 42 





In addition to the work set forth in this statement, the amount expended includes the 
cost of construction of lock-gates, sluices, screw pumps, and wooden bridges, and the purchase 
? i ma terials, machinery, and tools, besides all payments made for compensation, super- 
intendence, engineering, &c. 
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Appendix (E.) The f'olloAving is a statement of the approximate quantities of flooded and injured lands 

Avhich have been relieved in each district up to the present time, distinguishing the quan- 

Extract from the tities relieved during the year 1851. 

Annual Report of 


]Vlr.T. J. Mulvany, 
C.E., District 


Lands r 


elievud. 


Total Quantity 




Engineer. District 


Previous to 
31st Dec. 1850. 


1st Jan. 1851. 


of Land 
reclaimed. 


Remarks. 


Ballinamore and Bally- 


Stat. Acres, i 
-1,306 


Stat. Acres. 


Stat. Acres. 
4,306 


No new land relieved since 


con nell. 

Loughs Oughtcr and 


1,817 


1,064 


2,881 


1850, but much of the land 
then returned as partially 
relieved is now more effec- 
tually drained. 


Gowna. 

Rinn and Black River 


2,775 




2,775 


"Works suspended for second 


Eslin 


1,880 


760 


2,640 


assents. 

Works completed. 


Leesborougli 


739 


" 


739 


Do. do. 


Totals 


1 1,5 J 7 


1,824 


13,341 





The number of acres of land actually relieved from floods during tlie year is small, 
because the operations in the Ballinamorc and Ballyconncll district have been chiefly con- . 
fined to navigation works, or to the finishing of reaches which were opened previously. 
In the Lough Oughtcr district most of the heavy works have been in situations where 
there is no immediate benefit to be derived by the lands in the present unfinished state of 
the project, and in the Eslin and Lcesborough districts the great hulk of the lands had been 
at least partially relieved before, and the operations of last, year were chiefly confined to 
finishing oft' all the incomplete works preparatory to the final award. A considerable 
portion, however, of the lands included in former returns iuj only partially relieved have 
been more effectively drained by bust, year’s operations. 

In my last annual report I stated that I. was then testing the merits of different descrip- 
tions of screw pumps in the umvatering of the works, and that as soon as I should have 
satisfied myself as to the heat mode of construction I should propose to the Board to have 
a number of those pumps prepared for the ensuing season’s work. The Board subsequently 
approved of the suggestion, and I have since had twenty-one pumps constructed, varying 
from 18 to 24 feet in length, and from 2 feet to 2 feet 6 inches in diameter. Nearly all 
these pumps have been in pretty constant use during the year in the Ballinamore and 
Ballycounell and Lough Oughtcr districts, worked by horse-power, except in a few particular 
cases ; and I am happy to be able to state that the year’s experience has proved the striking 
advantage of the adoption of this mode of umvatering, in lieu of the ordinary pumps worked 
by men. The saving effected by the work of those screw-pumps during the past year, as 
compared with a similar amount of work done by hand-pumps, has Avithout doubt been 
sufficient to repay three or four times the Avholo cost of tlieir construction, Avhilc the cost 
of repairing and keeping them in order has been very trifling, and the facility of moving 
them about, and setting up a number of them at. any place where they may be required, 
together with the povver they give of pumping out a large quantity of water in a short 
time and at a small expense, has enabled us to accomplish work in some difficult cases, 
which it Avould have been quite impracticable to have done with lnind-pumps, OAving to a 
pressure for time, scarcity of men, and other reasons. 

In addition to the cheapness of the Avork performed by these machines, great advantages 
have been felt from the saving of time in preparing for Avork, and the saving of men who 
Avould otherwise have to he employed at the pumps. The value of this advantage will he 
clearly seen Avhen it is observed that one of these pumps of the large size Avhich is kept 
constantly working at a cost of 15.?. for twenty-four hours, (three changes of horses, two 
in each period of eight hours) Avill do the Avork of at least three draw-pumps, Avhich require 
sixteen men to work each in the twenty-four hours, or forty-eight men in all. So 
that Avhen there are ten of these pumps employed in a district, as there were for a con- 
siderable portion of the year in the Lough Oughtcr district, they save the labour of nearly 
500 men per diem , who can be employed at the excavation instead of pumping. ‘When it 
is remembered that this number is one-third of the largest force of men we have been able 
to muster in that district at any time, during the year, it Avill be apparent Iioav very advan- 
tageous it is to substitute the labour of a comparatively fcAV horses for theirs at the pumps, 
and transfer them to the actual work itself, and at the same time to secure that the 
pumping Avork shall be carried on with much more certainty, and he much more under the 
control and supervision of the overseer, than it could bo if effected by gangs- of men. 

This statement of tlio comparative Avorking of screw-pumps driven by horse-power an 
draAV-pumps worked by men is purposely made so as to keep within the mark as regards 
the advantages of the former over the latter, and yet it Avill be seen that calculating the . 
pay of the forty-eight men at Is. (although it is generally found necessary to pay night- 
pumpers Is. 2d.'), and leaving out of vieAv the increased expense of gangers to look atte 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

the working of the men, especially at night, there is an actual saving of 33*. in every Ippendiz(E) 

twenty-four hours that the screw-pump is kept at full work; so that if one of those pumps 

be assumed to work but 100 days and nights in the season, there is a saving effected of Extract from the 
165/. as compared with the cost of doing the same work by men. This is about four times Annual Report of 
the cost of the pump, with horses in, & c., complete. Mr. T. J. Mulvany, 

The twenty-one pumps which have been made cost 936/., or about 45/. each on the C -E., District 
average, talcing large and small sizes together, and including the horse-gin, and all framing En S ineer * 
and machinery ready for working. The average cost of the ordinary size pumps, 24 feet 
long and 2 feet diameter, including framing and machinery, is under 40/. 

These pumps, and all the machinery connected with them, except the castings, were 
constructed in the Board’s workshops at Belturbet ; and as a proof of the economy of onttine: 

•the work done in that way, it is worth observing, that previous to undertaking the con- 
struction under my own management I obtained tenders from parties who were in the 
habit of making such pumps in England, and one from a person in t his locality. The 
former tenders were for 36/. and 44/. for the pumps alone , exclusive of horse-win or 
unwatering machinery, and the latter was for the sum of 43/. 12s. for the small size pump, 
only 22 feet long, but included horse-gin and framing. The last tender, although very 
moderate as compared with the others, should have been altered to 46/. for 24 feet pumps, 
and it did not include many improvements that have been made in the machinery as con- 
structed by us ; so that even if I could have felt satisfied that the contract would have been 
efficiently performed, and had purchased the pumps on these terms, they would have cost 
20 or 25 per cent, more than they have actually cost ; and in addition to the advantage of 
this saving in price, we have the satisfaction of knowing that they are of the best materials 
•and workmanship. 

The book of sections which accompanies this report, and the abstracts from the reports 
of the resident engineers, which are given in the form of an appendix, will supply all the 
detailed information requisite as to the progress and present state of the works in each 
district. I shall now merely add a general statement with reference to each measure, 
commencing with the 

.Ballinamore and Ballyconnell District and Junction Navigation between the Shannon and Erne. 

The operations of the year 1851 have been confined, with trifling exceptions,' to the 
excavation and masonry in the main line of the district, the preparation of lock-gates and 
machinery, &c., so as to expedite the opening of the navigation aB much as possible, leaving 
any further works on the tributai’ies to be completed after the main channel shall have been 
fully opened up. 

In the first division of this district, from the Erne to Gardice Lake, upwards of 81,000 
cube yards of excavation and dredging have been removed during the year, and 526 cube 
yards of masonry built. Attention has been given to dredging a channel to the full depth, 
and 12 to 15 feet wide at bottom, through the cut at Dernagore and Carrickalese, and 
through Drumderg Luke. The excavation at and below Caroul lock and the weir site 
has been completed, and also the deepening of the old river course from the regulating weir 
to the lock at Ballyconnell. A set of sluices and an eel fishery have been erected, to 
regulate the level of the water in that part of the river which flows through Ballyconnell 
demesne, and to compensate for an eel fishery which had been removed. The gates of 
Ballyconnell lock are framed, and ready for erection, but were not fitted up in consequence 
of our being obliged to send the river-water through the chamber while the old river-course 
was being deepened. 

The excavation at Ballyheady shoal has been completed, with the exception of a small • 
portion of the bottom in one place, which has been left to be dredged, in consequence of the 
great difficulty and cost of unwatering the work at that shoal. The new bridge at Bally- 
heady, consisting of one arch, 45 feet span, is nearly built. In getting in the foundation of 
this bridge, as well as in the excavation of the shoal, the unwatering proved a soui'ce of 
very heavy and unexpected expense, the material of which the shoal consists being chiefly 
clean running gravel, which allowed the water to pass through it so freely that, although 
the best arrangements were made for keeping the work dry by means of screw-pumps, and 
, the driest season of the year was selected for performing the work, yet the cost of unwatering 
was fully five times as much as had been calculated upon, or as it would have been if the 
.material of the shoal had been of an ordinary character. 

The excavation of the main channel through Coologue shoal has been carried on satis- 
factorily since the completion of the Ballyheady reach. About two-thirds of the length 
has been finished, and all the cross-dams between Ballyconnell and Coologue have been 
removed by a spoon and bag dredger. We have been able to continue the operations at 
this place without interruption even from the heavy floods of the month, and I expect that 
we shall be able to finish the cut through Coologue and .Skelan early in the present year, so 
as to enable us to get at Shruagh and Woodford shoals during the summer, lower Garaclice 
Lake, and leave the reach from that up to Aghoo in a fit state for working. 

— In the second division, extending from Garadice to the summit level at Lough Scur, 
about 63,000 cube yards of earthwork and 12,000 cube yards of rock have been excavated, 
and 1,759 cube yards of masonry built during the year. The excavation has been confined 
to the reaches of the main channel between Lock No. 5 and St. J ohn’s Lake, and from 
Castlefore, through Lock Manave, into Lough Scur. Lock No. 5 (the next below Ballina- 
more) is nearly half built. Lock No. 6 has been completed, the upper gates hung, and the 
others prepared for hanging. The bridges, wharf, weir, and other works about the town, 
PrintecnPlYS^^itiisasb^dhe of Castlefore 
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Appendix (E.) Skew Bridge built., and the arch partly turned. The cut for the diversion of the Yellow 

River has been widened in the rock cutting near the Drumshanbo Road, and the cut through 

Extract from the Annagh Bog for the diversion of the Aughacushlane River into Lough Scur has been 
Annual Report of com pl e ted, and the new bridge built over it. at the crossing of the Drumshanbo Road. 

Mr. T. J. Mulvany, mountain rivers being turned into the lakes above Ballyduff, and the water in 

C.E., District join’s Lake kept under control by means of a temporary sluice. At that place we 

Engineer. j lilvc been enabled, by pounding up the water in St. John’s Lake, to finish that portion 

of the deep cutting between Balliuaniorc and Ballyduff, where, from the nature of the 
ground, it was impracticable to have a side-tap or nnwatcring course, the Mill at Ballina- 
more being for a portion of the time stopped by agreement, and at times supplied by water 
provided for the purpose in George’s Lough, &c. 

In the third division from the summit of the Shannon about 44,000 cube yards of earth- 
work and 30,000 cube yards of rock have been excavated, and nearly 6,000 cube yards 
of masonry built. All the masonry in this important division is now completed, except one 
brido-e ; and the chief works remaining to be executed are about 16,000 cube yards of 
earthwork and dredging, 9,000 cube yards of rock excavation, and the erection of the 
gates and sluices of the locks. 

Of the works on the main line of navigation on the Erne side of the summit, there only 
remains to be built four locks and six weirs (for which nearly all the materials are 
prepared), and three bridges in addition, to the finishing of the works already men- 
tioned as being in hand. The chief works of excavation lie between Coologue and Aghoo, 
Ballyduff lock and weir basin, and between St. John’s Lake and Castlcfore lock and weir. 

On the lowering of the surface of St. John’s Lake, Lough Scur, and Drumaleague 
Lough, in the progress of the operations last year, several artificial islands, called crannoges, 
in the annals of the four masters, were discovered, of very peculiar construction, and which 
appear to he of much interest to the antiquarian. 

The accounts for the county works at Aghalane, Ballyconnell, Blockwater, and Bally- 
magovern bridges have been prepared, and the Commissioners have issued their declaration 
for the purpose of having the amount presented for at the ensuing assizes of Cavan and 
Fermanagh. 

An action was brought against the Board at the last summer assizes for Leitrim, by the 
proprietor of the mill at Ballinamoro, who considered himself aggrieved by the alterations 
made in his mill ns described in the last annual report,. The court directed a verdict for the 
defendants, on the ground that the only remedy provided for such cases was an appeal to 
the Court of Chancery, without the sanction of which court no action at law was sustain- 
able against the Board on account of any interference with mills. 

District of Loughs Oughter anil Gowna and River Erne. 

The works of this district were nearly all suspended at the close of 1850, being under 
the influence of the floods in Lough Oughter, which did not reach tlicir greatest height 
until the latter part of January, and remained very high for a long time. Operations were 
not therefore generally resumed until March, and in some cases not until April. They 
were carried on, however, with little interruption, to the very end of the year, during which 
time the gross amount of work executed w;is about 237,000 cubic yards of earthwork, and 
43,600 cubic yards of rock excavation, and 580 cubic yards of masonry. 

On the main river above Bclturbet the excavation has been nearly completed at Bcss- 
broolc, Baker’s Bridge, Urncy, and Dcvrygoss shoals. A portion of Bcssbrook, however, 
will have to he again unwatcrcd, and a considerable quantity of dams remain to be dredged 
- away at all these shoals. The excavation at Butler’s Bridge on the Annalce River is 
nearly finished, and preparations have been made for underpinning the bridge and build- 
ing the weir. On the Upper Erne, the upper end of Bellahillan shoal has been excavated 
to the full depth, as well as the shoals at Clonlaskin and Earransccr, and a portion of 
Cloggy shoal. A large tract of valuable land has been relieved by these works. Drum- 
gose shoal, above Dingan’s Bridge, has been cut through to the full intended dimensions, 
and the excavation at Sullaghau’s shoal has also been completed (except a little bottom 
sinking below the site of the weir), and the bridge at that place underpinned. Lexany 
shoal will soon be cut through, and the whole extent of Lough Gowna will then have its 
surface considerably lowered, and its capability as a regulating reservoir will be fully 
brought into play. , 

The Cavan River and its tributary streams above the town of Cavan have been sunk 
during the year to the full depth, as far up at Toneymore Lake on the main river, and 
with great advantage to the lands in that part of the district. The Drumcor Stream from 
Drumcor Chapel to Ricehill, and the Lough Dawan Stream from the River Erne to Loug 
Dawan, have also been effectually sunk and improved, and new bridges built over them 
where necessary. 

In the Killashandra division the channel has been finished through the heavy shoal a 
Dunnaweel, except where the soft bottom has risen at the upper end. The. lands above 
Laheen Lough are, however, effectually relieved. The improvement of the river 
Killygar demesne lias been nearly finished, except the building of the new bridge, and 
work in connexion with it, which has been postponed until next summer. The Cullies 
has been deepened and improved up to within a short distance of Gulladoo Lough, an 
soon as the cut into the lough shall have been completed the improvement of the upp 
branches from Doogarry Lough, Arvagh, &c., will be proceeded with simultaneously, 
may, I expect, be rapidly got out of hands. The Laheen lliver lias also been excavate a 
D . . . . ..... . finished .off from ifs junction with thmmain river .nearly up to Laheen Mill. ^he wa 
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power of this mill lias been purchased by the Commissioners, and will be done away with, 
instead of altering the null, and building a new weir, & c. This will render the drainage of 
the upper portmn of the river more effective, and will also be a saving of expense to the district. 

The bridge at Derrmdrehid has been underpinned (two piers and two abutments) to a 
depth of 9 fat, and the old bridge over theLahecn River has been underset and repaired, to 
suit the improvement or the river. 

In this district the chief disadvantage which has been felt was the difficulty of obtaining 
a sufficient force of inon at the different points where works were in progress, The scarcity 
of labour has of course retarded the progress, and rendered the cost superintendence, 
&o. more heavy ui proportion to the works accomplished than it would otherwise have been. 
In all other respects the works have proceeded very favourably, and particular advantage 
has been felt from the use of the screw-pumps in this district, where most of the excava- 
tion in the lower division has to be accomplished within dams with ahead of water out- 
side from 9 to 13 feet above the level of the bottom of the cut No ordinary means of 
unwatering would be applicable in these cases, except at an enormous cost and loss as to 
the number of men, and pumping by steam-power would be inapplicable, on account of the 
expense of fitting up and frequently removing a steam-engine, boiler, and pumps for a 
comparatively small amount of work at each place. 
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District of Rinn and Black River. 

The works in this district have been almost wholly suspended during the year, in conse- 
quence of the requisite number of second assents not having been furnished by the pro- 
prietors. The only works executed have been the regulating weir and sluice below 
looman -Bridge, and the accommodation bridge at Rinn shoal in Lord Clement’s demesne, 
both of which have been completed, with the exception of the sluice at Tooman weir, in 
which a stop-gate is fixed for the present. 

In the month of J une the general stock of tools belonging to the district were got into 
repair, as it was then expected that arrangements would have been immediately made for 
proceeding with the works, and on the completion of the Eslin district all the tools were 
transferred from it to the Rinn. The whole stock of tools is now carefully stored at Tooman 
and Cloone. 

The cost of the county bridges at Cloonart and Johnson’s Bridge was presented for by 
the grand juries of Longford and Leitrim at the spring assizes, 1851; and the cost of all 
the other bridges which have been built in the district was presented for by the Leitrim 
grand jury, at the summer assizes, without the least opposition. 

As regards the advantages which have accrued to the lands in the portions of this 
district where the works are wholly or partially executed, it may be desirable to state the 
following facts : — 

. -^* e quantity of land estimated to have been relieved by the works in tlieir present state 
is, as mentioned in the last annual report, about 2,775 statute acres. 

Wherever the works are completed the highest floods of last year were carried off at 
a level from to 3 feet below the surface of the low lands. Where the works are 
unfinished the lands have been subject to partial flooding, but only for short periods. 

From a careful examination made by Mr. Coghlan, the resident engineer, it appears that 
the produce, either in the shape of meadow, grazing, or tillage, lias been saved last year off 
1,898 j acres of the land so reclaimed from flood, and the net profit of the crops (estimated by 
Mr. Fitzgerald, who conducted the valuation of the district), after deducting first, the cost of 
seed and labour , and , second , the value of what the land would produce before the drainage 
was effected, amounts to 2,96 17. 10s., which is nearly one-third of the whole sum actually 
expended on the drainage portion of the measure. 

The following are the details of the calculation, which appears to be made on a m oderate 
scale as to the value of the crops. 



Nature of Crops. 


Quantity of Land under 
Crop. 


Assumed 
net Profit of 
Crop per Irish 
Acre. 


Amount. 


Total Amount. 


Stat. Measure. 


Irish Measure. 


1st, on land wholly relieved : 


Acres. 


Acres. 


£ s. d. 


£ s. d. 


£ s. d. 


Meadow 


693 


429 


2 10 0 


1,072 10 0 




Grazing - 


361 


223 


1 10 0 


334 10 0 




Potatoes 


154 


95 


8 0 0 


760 0 0 




Grain - 


62 


38 


4 10 0 


171 0 0 




Turnips 


10 


6 


8 0 0 


48 0 0 














2,386 0 0 


sional floods in winter : 










Meadow 


354 


219 


1 0 0 


219 0 0 




Grazing ... 


187 


115 


0 10 0 


57 10 0 




Potatoes 


56 


34 


7 0 0 


238 0 0 




Grain 


16 


10 


4 0 0 


40 0 0 




Turnips - 


5 


3 


7 0 0 


21 0 0 














575 10 0 


- 


1,898 


1,172 


- 


— 


2,961 10 0 



Printed image digitised by the University of Southam^cfA library Digitisation Unit 




Appendix 

Extract from the 
Annual Report of 
Mr. T. J. Mulvany. 
C.E., District 
Engineer. 



Printed image digitised 



210 IRELAND:— APPENDIX TO TWENTIETH REPORT 

The fact of the works in this district having been stopped now for a year for want of 
second assents is the most striking proof that has conic under my experience of the degree 
in which the progress of such measures may he retarded, and the arrangements of the Board 
frustrated, by causes over which they and their engineers can have no control. 

1 The supplemental report was published in February 1851 ; and the result of the works 
already executed, and of the revised estimate for their completion, taken in conjunction 
with the detailed survey and valuation of lands, showed that, whilst there was no excess in 
the gross estimate, the cost per acre of the drainage would be considerably less, while the 
improvement in the value of the land would be (/renter than what had been set forth in 
the preliminaiy report upon which the first assents had been given. 

The benefits derived from the works, as far as they have been executed, and the advan- 
tages to be gained by completing the measure, were and are still freely admitted by every 
person locally interested, and not a single resident proprietor or a tenant of any of the Lands 
was opposed to the carrying on of the works. 

The number of acres of injured lands in the district, according to the revised survey and 
report, being 5,691, it is necessary to have second assents for something over one-half that 
number, or 2,846 acres. 

Assents were in a short time received for upwards of 2,000 acres, being punctually fur- 
nished by all the extensive resident proprietors. At present I believe the assents are per- 
fected for 2,742 acres, or within about 100 acres of the number required. 

Out of thirty-six proprietors, eighteen have assented, representing 2,742 acres while 
only two have dissented, representing 798 acres. The eighteen assenting parties include the 
resident proprietors, or those acquainted with the locality almost without exception, while 
of the sixteen properties for which neither assents nor dissents have been received, three 
are in Chancery, and the owners of the others are nearly all absentees, of some of whom 
even the address cannot he ascertained. 

The properties which are in Chancery include 1,036 of the acres of injured land; and 
if these bo. deducted from the gross number, it will be seen that a large majority of those 
proprietors who are free to act for themselves have assented. Both the guardian of the 
minor and the agent for one of the properties which is in Chancery, and which includes 
nearly 600 acres of the lauds, are most anxious to have the works proceeded with, hut 
have nut been able to obtain the sanction of the Master in the case to assent, as he con- 
siders that the resident proprietors who have the management of their own affairs should be 
the best judges of the propriety of prosecuting such works; and if a majority of them were 
to assent, the properties of minors under the Court would of course be bound by their 
decision. This appears at first sight to he a reasonable view to take of the matter ; hut it 
is quite evident, iu this particular case, that the proprietors who do understand the case arc 
almost unanimous in favour of the measure, and the Court of Chancery is in effect the imme- 
diate cause of the present suspension of the works, as the assent of one property, which the 
guardian and agent arc both willing to sign, would give an ample majority of assents. 

In consequence of the number of assents already received, and the favourable opinions 
expressed by the agents of other parties, whose assents we were led to expect would have 
been long since furnished, 1 have been in daily expectation since April last, of receiving 
instructions to proceed with the works, and all arrangements were made for the purpose, 
by repairing and enlarging the stock of tools, as already mentioned, and getting detailed 
working plans and sections prepared of those portions of the district where the work has 
not yet been commenced. In the meantime, however, a whole season lias been lost, while 
some expense has been unavoidably added to the district, and a year’s interest has accrued 
on the whole sum heretofore expended. 

Eslin District. 

All the works in this distinct have been completed, and any portion of the main channel 
where the sides had slipped or the bottom risen were re-sunk, and the main drains cleared 
of any obstructions that had accumulated, so as to leave the whole district in a fit state for 
the settlement of tlie final award. This work was all finished early in September, when 
all persons employed were dismissed, and the stock of tools transferred at a valuation to the 
Rinn district. 

The cost of all the county bridges in the district, fourteen in number, and amounting to 
5777. 16., 2d., was presented for by the Leitrim grand jury at the summer assizes. 

Xhe valuation of the district lias since been revised by Mr. Fitzgerald, aud it appears 
that the correct quantity of land relieved by the works is 2,640 statute acres. 01 this 
quantity, about three-fourths, or 1,969 acres, have experienced the full advantage of the 
drainage during the past year, the remainder being hog or waste, and land that was not 
relieved early enough in the year to admit of its producing a superior crop. 

Mr. Coghlan has furnished the following statement of the net profit derived from these 
1,969 acres during the year 1851, the quantities of land under each crop having been 
carefully ascertained by him, and the estimate of the profit per Irish acre furnished by 
Mr. Fitzgerald, who conducted the valuation of the district, and who has recently taken a 
•large farm himself in the immediate vicinity. The estimate may therefore he looked upo 11 
as tolerably correct; and it will he seen that it amounts to 4,265/., or about two-fifths of the 
whole cost of the drainage, although not one-third of the land has been used for tillag®> 
there being 748 acres of meadow, 648 acres of grazing land, and 573 acres of tillage. -Ue 
greater portion of the land under meadows and pasture is capable of giving splendid green 
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or white crops, and of repaying in one year’s cultivation more than the whole sum per acre 
which the drainage has cost. 




I beg to refer particularly to the tracing of the section of this district which has been 
prepared by Mr. Coghlan, and accompanies this report. On this tracing, as well as on that 
of the Binn district, there is shown, not only the progress made on the works during the 
year and their present state, but a great deal of interesting information is given in a clear 
manner with regard to the height to which various floods have risen before and since the 
completion of the works, the maximum discharges at different points of the district dnrino- 
these floods, the falls of rain which produced them, and the nature and extent of the 
catchment basin. 

It is gratifying to find that the results of the flood for the present month, the first oppor- 
tunity which has occurred for testing the efficiency of the works since their completion, 
have proved that the works as executed are amply sufficient for the purposes assigned, and 
that the use which has been made of the lakes in the district to regulate the discharge of 
the floods has been of great service. 

Mr. Coglihm states “ The flood of the 4tli January 1852 was caused by a fall of l£ inches 

of rain in .nine hours, from 9 o’clock sun. to 6 o’clock, p.m.” This fall of rain was 
indicated by the gauge at Newtownforbes, the nearest station to the lower end of the Eslin 
district. The rain gauge at Drumaleague, near the upper end of the catchment basin, only 
indicate, a fall of 0'58 inches in the same time, so that the average fall over the whole 
catchment may not have amounted to an inch in the period mentioned. That would how- 
ever be a heavy fall for the locality, and would probably produce as great a flood in a 
district such as the Eslin as is likely to occur, except in some very rare occasions. 

The flood reached its height at Lough Erril weir at 10 o clock p.m. on the same night, 
and, being driven back into Lough Mac Hugh, spread over that lake, and was gradually 
discharged over the weir. 

This flood was, on almost the entire of the district, from two to three feet below the former 
summer level, and the only place where it rose to the former summer level was between 
Clonclivy Lake and Lough Corrib, where the channel, though so repeatedly scoured, is 
again much obstructed by blocks, stones, &c. thrown in to form passes. 

It appears that the greatest discharge measured at the lower end of the district in 1848, 
before the rivers were opened up, was 1 * 12 cubic feet per minute per acre, the extent of 
the catchment basin being 19,840 acres. 

The maximum discharge, in the flood of 13th July 1851, caused by a fall of 0 - 98 inches 
of rain on the 12th, was 1 • 25 cubic feet per minute per acre. In this case most of the' 
rivers and drains in the district had been opened up ; but Lough Mac Hugh was ponded 
up at the tune, and not acting as a compensating reservoir. 

In the flood of this month, caused by a fall of rain which appears to have been about the 
same as the last case, the maximum discharge was 1*07 cubic feet per minute per acre, 
being less than that observed before the commencement of the drainage, and tending to 
prove that the agency of the lakes as reservoirs is more than sufficient to counteract the 
great increase of discharge that would otherwise have arisen from the opening of all the 
rivers and drains. 



Leesborough District. 

The works of this district were nearly completed in 1850. They were finished last year, 
and all the. new channels and branch drains were cleared of obstructions between the months 
of May and September, so as to leave the district in a fit state to be handed over to the 
proprietors. 

The Commissioners issued their declaration relative to the cost of the county bridges, 
which was laid before the grand jury of the county Monaghan at the spring assizes. The 
grand jury objected to the amount (606Z. 12s. 6d. for seventeen bridges and culverts), 
and a traverse was entered, and the trial of it postponed to the summer assizes. The 
question was then brought on again, and some law points having been argued by counsel 
on both sides, the case was ultimately removed to the Queen’s Bench, and has not, I 
believe, been yet decided. 

Dd 4 
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The publication of the final award is of course delayed, in consequence of the cost of the 
county works not having been presented for. A detailed valuation of the lands which have 
been relieved in this district has been made by Mr. Brassington, preparatory to the settle- 
ment of the award. 

’ In the meantime the proprietors arc enjoying the full benefit of the drainage, and have 
generally taken advantage of the facilities afforded by burning the spoil, and spreading it on 
the lands, and cropping a considerable extent of land that was never before broken. ° 

Mr. Coe, the assistant engineer, has ascertained the quantities of the reclaimed land 
which has been turned to valuable account during the past year to be G39 statute acres or 
393 acres Irish measure. There have been 129 acres of potatoes and cabbage, 121 acres 
of other tillage crops, 149 acres of meadow, 151 of grazing, and 98 acres' of turf bog winch 
in that locality is very valuable. 

Estimating the vet. value of the crops on the same system as adopted in the case of the 
Rinn and Eslin districts, the result is as follows : — 



Nature of Crop. 


Quantity 
of Land under 
Crops in 
Irish Acres. 


Estimated 
net Profit on 
Crops per Irish 
Acre. 


Amount. j 
* 


Remarks. 




A. 


it. 


Vm 


.i! s. 


d. 


£ 


. 


d. 




Potatoes and Cabbage 


79 


3 


0 


8 0 


0 


638 


0 


0 




Turnips and Mangold 


11 


1 


0 


10 0 


0 


112 


10 


0 




Carrots and Parsnips 


0 


1 


0 


12 0 


0 


3 


0 


0 


they are always planted 


Seedling Cabbages - 




1 


0 


5 0 


0 


51 


5 


0 




Bore and Oats 


43 


1 


0 


4 10 


0 


194 


12 


0 j 




Flax - 


8 


3 


0 


8 0 


0 


70 


0 


0 




Hay ... 


86 


1 


0 


2 10 


0 


227 


10 


0 




Grazing - - . 


93 


0 


0 


1 10 


0 


139 


10 


0 




Turbary - 


60 


1 


0 


4 0 


0 j 


61 


0 


0 






393 


0 


0 


- 


1,497 


7 


0 





This statement, which is certainly under the mark as regards the value of the crops, 
shows a net profit of about 1,5 00Z. for the year, being more than one-third of the whole 
cost of the drainage of the district. 

The channels have been found quite sufficient to carry off the highest floods at a level 
of 3 feet under the lands, except in the very lower end of the district; and the works 
have not received any injury that I am aware of, since they were repaired in August 



Kill District. 

Nothing has been done in this district, except getting a revised survey of the injured 
lands made for the purposes of the award, which will probably he made without further 
delay, as there appears to be no chance of a majority of assents being furnished. 

Dcrrylin District. 

The Commissioners issued their declaration relative to the county works in this district 
in the beginning of the year ; but the grand jury of Fermanagh objected to the declara- 
tion, and a traverse was entered at the spring assizes as in the case of the Leesborough 
district, and the trial of it postponed to the summer assizes, when a settlement was further 
postponed until the decision of the Queen’s Bench in the case of the Leesborough district 
should be given. The making of the final award has consequently been delayed. 



Annual Report of Mr. Charles S. Ottley, C.E., District Engineer, 
for 1851, dated 24tli January 1852. 

Dough Neagh District, Counties of Antrim, Derry, Down, Armagh, and 
Tyrone 

Drainage, Navigation, and Mill-power. 

.The northern or downstream terminus of the Lough Neagh district approaches to 
within one mile of Coleraine, and at that point I propose, as heretofore, to begin, in 
making my observations on the progress made in the works, following the course of the 
Lower Bann River, thence up to Lough Neagh, a distance 32 miles, and concluding with 
the portion of the district tributary to and lying south of it. 

lrf Division, extending from the Cutts, or Salmon Leap, near Coleraine, to Agivey Bridge , 
being a length of 8 miles. 

These works have been advanced during the past year very nearly to completion, 
nothing remaining to be done on that important reach except the removal by dredging 
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of some dams and unimportant slioals, and the construction of a' swivel bridge in connexion 
with the present wooden bridge of Agivey. 

The tidal lock has since my last report been entirely completed, including the 
excavation of its tributary, affording 8 feet depth of water on its lower sill at half-tide 
level. 

The gates have been made and hung, and the sluices and machinery connected with 
them erected on the most approved principles. 

The western weir, 350 feet in length, has, with considerable difficulty, but entire success, 
been closed and coped, and been in operation since the month of June. The wharf wall, 
540 feet in length, has also been coped and finished, and a head-race for improved mill- 
power has been walled on both sides, and fitted with sluices, so that it can at any time be 
made available. The power here created is calculated to range from 70 to 200 horse- 
power, according to the state of tide and flood ; whereas the only water-power that had 
ever previously existed at the same site could not have exceeded 20 -horse, and so pre- 
carious does that seem to have been that it was not thought sufficient to induce the 
proprietor's to make use of it for the last twenty-five years preceding the commencement 
of our works. In alluding to the completion of the weirs at the “ Cutis,” and water- 
way provided through the new salmon cribs in connexion with them, it is very satisfactory 
to be able to state that the total discharging power afforded at tliis outlet of the whole of 
the waters of the district has been proved by experience to be amply sufficient in floods, 
and at the same time to be so regulated as to retain the water above the Weil's in dry 
seasons to the height required for mill purposes and navigation, without at all interfering 
with the salmon fishery, which, on the contrary, has been vastly improved by the permanent 
character of the new fixtures erected by the Board. 

The above facts, as regards discharge, are the more worthy of mention from the circum- 
stance of the quantity of water passing down the Lower Bann at this point being found to ' 
vary from 80,000 cubic feet in summer to 500,000 cubic feet or upwards in time of winter 
floods. 

The weirs designed to cross the river higher up the stream, being proportionate in 
their length to those at the “ Cutts,” cannot fail to prove sufficient, arguing from the ex- 
perience had at the latter place. 

At Loughan's Island the shoal next above the “ Cutts,” and distant from it about 1 £ miles, 
the portion of navigation channel left untouched at the close of 1850 was excavated to 
the bottom in the season of 1851. The material was gravel, and though much water had 
to be contended with, it was easily kept out by steam-power. The spoil-banks produced 
by the work of 1851 at Loughan’s have been formed level, and soiled, and the slopes of 
excavation protected by stone-paving. The cross-dams have been opened, and the river 
has had a passage through them since September. 

From Loughan’s to Agivey the river is comparatively deep, and what additional capacity 
is required is to be bad by dredging. 

A tributary, called the Glenstall River, which runs into the Bann on the Antrim side 
near to Agivey, has been deepened and improved from its confluence with the river up to 
the valuable Glenstall flour-mills, whose tail-race has been thereby relieved from back- 
water to a very important extent, in addition to the benefits afforded to the adjoining low 
lands. 

A very large quantity of eel fry was passed up at the “ Cutts,” and the take of salmon 
rather exceeded that of 1850. This excess, however, may be accounted for by the open season 
having been extended in 1851 to the 1st September; whereas in previous years it closed on 
20th of August. 

It may he remarked, that the salmon taken in 1851 averaged a greater weight each. 
The total weight taken at the “Cutts” in 1850 was 13,089 lbs., and in 1851 i 3,399 lbs., 
being an excess in favour of last year of 310 lbs. 

Considering the universal and gradually increasing depreciation of the salmon fisheries 
throughout the kingdom of late, it is satisfactory to observe that the take at the “ Cutts ” 
has not diminished, but improved in 1851. 

The principal items of work performed during the season on 1st division were : — 
Excavation of all kinds - - 23,790 cubic yards. 

Stone quarried and dressed - - 4,588 cubic feet. 

Masonry built - - 1,363 cubic yards. 

With the exception of the swivel bridge at Agivey, dredging alone remains to be done, 
which bears out the anticipations expressed to that effect in my report to the Board 
for 1850. 

2 d or Movanagher Division, 17 miles from, Agivey Bridge to Kilrca Bridge. 

On this division, excavation in the river bed was carried on at two points, one imme- 
diately above “ Carnroe” lock, and the other at a shoal called Hegarty’s Ford, above the 
head of Movanagher Canal. 

. The “ V ow ” shoal, near “ Carnroe,” has been removed to full depth for half the 
intended breadth ; and at Hegarty’s Ford the excavation has been completed, and spoon-and- 
bag dredge boats have been kept employed talcing out the several cross-dams. The steam 
engine which had been placed at “ Loughan’s ” has been removed to “ Carnroe,” and there 
Ee 
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erected, ready for next season’s work, which it is expected will finish the excavation of that 
extensive shoal. 

The “ Cavnroc” lock has been completely finished and coped. The upper or breast 
gates have been hung, and the lower gates are on the ground, made, and ready for erecting 
also. ® 

At Movnnaghcr lock (the third in succession from Coleraine) the sluice machinery has 
been got up, and the lock is in full working order. 

The operation of stone quarrying and dressing at Tamlaght quarry, on this division 
lias proceeded without intermission, and arrangements have been made for boathjg the stone 
to Portna lock, passing the boats through Movanaghcr look and canal, which is found the 
most convenient mode of transit. 

During the season of 1851, the underpinning of the Antrim abutment and three adjoining 
piers of Kilrea Bridge aviis accomplished, without accident, or injury to the structure- and 
at the same time the shoal on which the bridge stands, extending up and down stream 
to a length of 450 feet, was enclosed and excavated to full navigable depth for a width of 
100 feet. 

The depth of underpinning was 7 feet, and the excavation of the shoal was the same. 

A wharf wall, 60 feet in length, has also been built, adjoining the bridge on the north 
side, where previously no landing place had existed. 

On the 2d division the following work was done in 1851 : — 

Excavation - - - 33,218 cubic yards. 

Stone quarried and dressed - - 22,126 cubic feet. 

Masonry built - 420 cubic yards. 



3d or Portna Division, extending from Kilrea Bridge to Portglenone, 7 miles. 

The Avhole of the works in this division having been finished, as regards excavation, in 
1850, except about 12,000 cubic yards, there was not much room for extended operations 
in that brauch. However, the portion of the canal .below lock site, which had been left 
undone, is now completed. But the shoal of Gortrcaghy, 8,000 cubic yards in extent, 
which is the only excavation on the division yet to be done, has been purposely deferred, 
ns its removal would have let down too great, a body of water this winter on the 
lower reaches of the river. Next season, however, it is intended to complete this 
excavation. 

On the 6th November the first stone was laid of the Portna double, lock, the foundations 
having been cleared out., and the necessary machinery erected previously. 

My anticipations as t.o dispensing with inverts of masonry have been realized, and the 
floor of both chambers of the lock is of solid rock. The. building of the side walls and upper 
sill has rapidly advanced, and the supply of stone by boat from the 2d division is found to 
be fully sufficient to keep the masons going. 

The lock pit is further favourable, in being unsually free, from water. 

Timber has been procured, and other preparations made for constructing the three pair 
of gates required for Portna lock, which it is expected will he altogether finished next 
season. 

Work done in 3d division in 1851. 

Excavation - - - 35,305 cubic yards. 

Masonry built - - - 870 „ 



Fourth or Toome Division , 

Extending from Portglenone to Toome (8 miles). 

On tliis division of the district a very large amount of work has been done. 

The whole of the piers and abutments of the new bridge at Portglenone have been built 
up to their springing level, and at the same time the excavation of the river bed between 
them has been completed by dredging and otherwise to the full intended depth. The 
gangtree road having been extended the whole way across the river, and two gangtrees 
erected, the getting up of the centres and the setting of the arches can be readily pro- 
ceeded with. 

If or this purpose the whole of the stone has been prepared, and it is expected that the 
arches will he all turned next season. 

They are three in number, segmental in form, having each a span of 65 feet and a rise 
of 15 feet, in addition to which a navigation ope of 20 feet has been provided, which is to 
be spanned by a Avrought-iron swivel. 

Much difficulty avils experienced in getting the piers founded, owing to the gravelly and 
porous nature of the substratum, and the rapidity and depth of the current of water outside 
the dams. However, the leakage was successfully overcome by large pumps worked hy 
horse-poAver, and the masonry avos raised above the influence of the water early in the 
month of November. 

The centres are in progress of construction, and will he erected with as little delay as 
possible. 

The neAV wharf Avail and alteration in boat-house in Mr. Alexander’s demesne have been 
completed, the hanks finally formed and soiled, and the general character of the place 
decidedly much improved. 
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Iu proceeding from Portglenone up towards Toome, the first point where any work is to Appendix. (E.) 

be done is the northern bar of Lough Beg. Here the steam-dredger was kept at work 

from the beginning of the year till the 4th of March, during which time she removed a lift of Annual Report of 
2 feet 6 inches in depth off the top of the shoal, which was of a hard material. It was then c - s - ? ltIe y. 
deemed advisable to transfer the dredger to the upstream or southern bar of Lough Beg, £ . Dlstr,ct 
on which she would not have had water to float much later in the season. This bar, n £ meei - 

composed of sand, dry at very low water, formed a very formidable obstacle to free dis- 
charge, and much perseverance with constant dredging to the end of the year was neces- 
sary to enable us to cut a channel through it. The sides required to be protected with 
hurdles, to confine the stream, and prevent the undue widening of the channel, which had 
the deshed effect, and the result now is, that through this sandbank or island a channel has 
been formed fully to the intended depth of 8 feet under proposed summer water level, and 
the whole of the waters of the Bann now pass through it in a direct course, instead of being 
divided into a number of shallow channels, passing on either side of the island which for- 
merly existed, but which have now been entirely closed by embanking. 

The excavation removed from this bar alone dining the year measured 53,000 cubic 
yards, and the dredger has been now sent back to the northern end of Lough Beg, to 
resume the deepening of the bar there. 

Toome. 

Early in May, excavating operations were commenced above Toome Bridge, and 
300 feet in breadth at both sides of the river adjoining the regulating weir was enclosed by 
dams ; that on the Antrim side, 200 yards in length, which was enclosed and partially exca 
vated in 1850, and that on the Deny side, 400 yards long, at which nothing had previously 
been done. 

The water was pumped out of each of these large enclosures by steam-power, and 
excavation went on rapidly till the 15tli of August, when the Deny side, being all sand, 
produced so much water that the engine was overpowered, and we were obliged to stop that 
work ; not, however, till a 6-feet lift had been taken off the greater part of it, and the 
remainder sunk from 2 feet 6 inches to 4 feet, so that there is now sufficient depth of water 
in the enclosure to float a dredger, which will probably be the cheapest (though not the 
most expeditious) means of completing it, the material being soft. 

The Antrim side we were enabled to keep dry, and that excavation was brought to a 
finish in October ; since which the land slope has been paved, and in November the dams 
were opened, and the water allowed to pass through, which might have been sooner done, 
but that Lough Neagh was already as low as it could be brought without injury to the 
navigations entering its southern end. 

Above the weir site, so as to form a better approach to it for the water, a large quantity 
of stuff has also been taken out, extending 200 yards out into the lake, and along the back 
of the weir for half its length, or 200 yards. 

The extension of the navigation cut into Lough Neagh has been considerably advanced, 
and sinraltaneously with it the parallel protecting mole has been formed. The canal and mole 
are now completed for a length of 470 yards, leaving but 300 yards more to be done to finish. 

The bottom breadth of this canal is 40 feet, and the side has been paved next the mole 
for the whole of the length excavated. 

The great regulating weir has been importantly advanced during the past year. It is 
to be 1,200 feet long, and the principal row of piles composing it had been driven in 1850. 

During the season of 1851, 300 feet of the weir next the Antrim side have been braced, 
hearted with Btone, and paved permanently and securely on its downstream face, the 
second row of piles having been previously driven. That length is therefore completely 
finished, except the cast-iron capping, and a strong ashlar terminating wall has been built, 
into which the weir end has been securely bonded. 

The 300 feet of weir next Derry side has been levelled off and adjusted ready to receive 
the capping, and the second row of bracing piles driven. The back of the weir has been 
puddled from the bottom to the weir top for 600 feet in length, and it is hoped in the 
season of 1852 to pefect the remainder. 

The foundation of Toome lock, which is in hard indurated clay, is in progress of excava- 
tion, and a quantity of Coal Island fire-clay bricks has been procured, and delivered at the 
site, for the purpose of building invert and side walls, which work will be proceeded with 
next season. 

The hollow quoins for the lock have been all dressed and delivered, and as a railway has 
been made up to it, communicating directly with the quarry, rubble stone, lime, &c. can 
be cheaply and conveniently supplied. .... 

The western breakwater, referred to in my report for 1850, as being then m an advanced 
state, has been completed to its full length of 720 yards, and its termination, which is in 
deep -water has been found valuable as a landing-place for coal, brick, stone, and other 
materials for the works. _ . . 

A large quantity of good stone has been dressed and delivered at the site or the intended 
Toome Bridge ; and the foundation for the Antrim abutment and swivel-bridge pier has 
been excavated, with the intention of commencing the masonry the first week m 1852. 

The bottom is of the most solid character ; and as tlie necessary machinery has been erected, 
and the water unusually low, there is every probability of going on rapidly and uninter- 
ruptedly with the building. 
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Annual Report of 
Mr. C. S. Ottley, 
C.E., District 
Engineer. 



For this purpose we have been fortunate in procuring from the river even.v«i+;«„ „ 1 
supply of the best sand I have ever seen. ' ar 6 e 

The position of tlic Toomo excavation is favourable as regards spoil-ground • a 1 
have already made new land to the extent of nearly 10 acres of what was former] th & 
bed of the lough. Several acres more will, no doubt, be created by the material yeMo b 
excavated from the river bed ; and all this will, I presume, be disposable for the benefit of 
the proprietors of lands drained. 1 or 

When the works are finished and the navigation opened, there is no doubt Toome w'll 
become a place of much importance, from its central position; and it is satisfactory t 
observe that its noble proprietor. Lord O’Neil, has done much of late to beautif/aml 
improve it ^ aaa 

The present bridge of Toome was erected by the late Viscount O’Neil, 70 or 80 years 
ago, and a heavy toll has been levied on all vehicles passing over it. ^ 

This bridge and toll has, however, been recently purchased (under a special statute 1 ) bv 
the counties of Antrim and Derry, and the public have had free passage over it since the 
5th of November last. This desirable arrangement was brought about by the timely 
suggestion of the Commissioners, on their deciding to construct a new bridge, in lieu of 
spending nearly an equal sum in the underpinning and repairs of the old one! which is in 
every way inconvenient and ill-designed. 

The grand juries at once entered into the Board’s views, and the bridge has accordingly 
become the property of the two counties, as before described. ° 3 

18 The following exhibits the greater portion of the work done on the 4th division in 



Excavation 
Slope paved 
Stone dressed 
Masonry built 



189,296 cubic yards. 
1,900 superficial yards. 
27,788 cubic feet. 

984 cubic yards. 



Tributaries. 



This important branch of the district has been entered upon since rav last annual report; 
and the following description of the work clone will show that the progress of the year has 
been very considerable. 

.The Blackwater, with its catchment, forming the most important source of supply to 
Lough Neagh, and upon which more is designed to be expended than on any other of the 
tributaries, formed almost exclusively the scene of our operations at the south end of the 
lough. 

. -^ 1C Blaclcwater discharges the waters from 620 square miles of country, and that discharge 
m time of flood reaches 500,000 cubic feet per minute. 

The channel of the river for 5 miles up from Lough Neagh is sufficiently capacious, but 
thence to Gliarlemont and Blackwater Town it is not so. 

Its deficiency was caused by sharp bends in its course, and a number of shoals, not 
separately important, but by their frequency causing serious obstruction. 

'llic first operation on theopeniug of tlie working season was to commence excavating 
a straight new channel at the several points where objectionable bends existed, and in the 
course of the season four such now portions of channel were completed, with bottom 
breadths of 80 to 90 feet, and a minimum depth of 6 feet below the intended summer water 
of Lough Neagh. The material from these excavations has been applied to filling up the old 
river-course, and very little loss of land will result. 

The very low character of the flooded lands along the Blackwater made it necessary to 
provide against their inundation from the river itself in sudden floods (irrespective of Lough 
Neagh), by a system of embankments along its sides extending from Vcrncr’s Bridge up to 
Moy, and a sufficient number of self-acting sluices in connexion with them. 

These embankments, to the extent of three miles along the Tyrone side of the river, from 
Moy down to Goodlatte’s Ferry, have been completed, and three sluices constructed through 
them for drainage piurposes. Up to to the close of the year these banks and sluices (coupled 
with the low level of Lough Neagh) had proved entirely effective, and efforts would have 
been made to extern! the embankments, but a feeling arose amongst a few of the proprietors, 
that the total relief of their lands from floodings was not desirable, and having stated their 
opinions that the work already done on the Lower Bann had sufficiently relieved these 
lands, the banxing of their property from the Blackwater was, at their urgent request, 
temporarily deferred. 

On the Armagh side of the river a length of embankment has also been made, extending 
from the Ulster Canal to the junction of the Callan River; but as the Callan itself is not 
kept within its banks, and is not intended to be retained in its present course, the land on 
the Armagh side of the Blackwater has not been altogether freed from overflow. 

The original design, as regards the improvement of the low lands along the Tall and 
Callan rivers, has been recently departed from, and apian has been approved whereby those 
lands will be much more perfectly drained than they could have been were the first devised 
proposition adhered to. Instead of depending on embankments it is now decided to divert 
~~ 8 an d Callan rivers altogether, and carry them by one direct course through 

bir WiUiam Verner’s bog so as to- flow into the Blackwater at Yerner’s Bridge, a point 
omiles farther down the stream than the present confluence. 

The two great features in favour of this change in the design arc,— 1st. The fact that 
the level of flood-water at Verner’s Bridge, where the new Tall and Callan will discharge. 
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is from 3 to 4 feet lower than at Charlemont, where the present river joins the Blackwater, Appendix (E.) 

so that the fall in the new course will he that much greater, and it will be relieved from so 

much backwater : — 2d- The benefit which will be afforded to the Blackwater itself between Annual Report of 
Charlemont and Verner’s Bridge, by relieving that portion of its channel from the v cry large W 
volume of water at present brought into it by the Tall and Callan. This is the more important £ E Distr,ct 
from the circumstance of that part of the Blackwater being shoal whereas at the intended bn S ,neer - 
debouche of the new Callan River it is amply wide and deep. 

The new course above described has been in progress of excavation since July. It runs 
principally through flow bog, which requires complete and gradual draining before removal ; 
a system of longitudinal and transverse drains have accordingly been made throughout the 
length of the cut, which is miles, and these drains have been kept cleared and sunk, so 
that subsidence in the surface to the extent of 2 feet 6 inches has already taken place. 

Upwards of half a mile of the new course at downstream end has also been finished, 
its bottom breadth being 21 feet, and its depth 6 feet below intended summer water in 
Lough Neagh. 

The completion of this bog cut, which in one place is upwards of 30 feet in depth, will 
be tedious, but when accomplished the drainage of the lands along the Tall and Callan 
will be perfect, which I believe it never could have been under the originally intended 
system of embankments, which is always objectionable, if any direct mode of drainage can 
be devised. 

Rhone River. 

The Rhone is a river of some importance, running into the Blackwater from the Tyrone 
side about 2£ miles below Hoy. The lands along the Rhone banks have heretofore been 
always either flooded or saturated with water ; but now they are altogether relieved from 
water, and 350 acres have thus been transformed from a swamp, or little better, into good 
land available for any purposes of agriculture. 

The whole course of the Rhone was totally inadequate to discharge the water belonging 
to it, on account of its circuitious, character and its very insufficient dimensions both as to 
breadth and depth. These defects have both been rectified by the formation of an entirely 
new channel, direct in its course and ample in capacity, one and a half miles in length, 
protected on its south side for the portion next the Blackwater by embankments 
sufficiently high to save the low lands there from flooding. A further length of new channel 
for the Rhone is also in progress, and will be finished early in 1852. 

In every ease the old course lias been or is in progress of being filled up with the stuff 
excavated from the new one, so that it is presumed no land whatever will have to be 
paid for. 

Closet River. 

The Closet River runs into Lough Neagh at Roughlan near Lurgan. It is naturally 
sluggish, and the lauds about it are particularly low. 

The most defective part of it has been straightened and made deep, so that immediate 
relief was afforded to the lands which had suffered most from water. 

Upper Tall River. 

The upper reach of the Tall River was found to be very much choked up with weeds, of 
many years growth and pending the further improvements to be made in this river ; when 
its new outlet is established, these obstructions have been cleared out, and the water 
thereby has been visibly lowered, so as to afford much temporary benefit, at a small cost, to 
the wet lands adjoining it. Since the excavation in the Blackwater was completed, we have 
had a hand-bucket dredger constantly at work removing the' cross-dams, &c., and for 
the use of this machine wc are indebted to Mr. Dargan, who readily lent her to us for the 
purpose. 

The following items of work have have been performed on the Blackwater and its tribu- 
taries in 1851 : — 

Excavation - 126,180 cubic yards. 

Embankments made - - 5,945 lineal yards. 

Back drains to ditto - - 735 perches. 

Bog drains made - - 3,900 perches. 

In reference to the item of excavation, I have to explain, that it does not include the 
second shifting into the old course of the stuff excavated in straightening the Blackwater, 
although that work was done, and the quantity so shifted amounted to 4S,000 cubic 
yards. 

General summary of measured work done on the Lough Neagh district from the com- 
mencement up to the close of the year 1851 : — 

Rock excavation - 253,874 cubic yards. 

Clay, gravel, &c. ditto - - - 934,584 „ 

Total 1,188,458 „ 

The above quantity of excavation is altogether exclusive of desultory work done by the 
day, and is also exclusive of making and removing dams and filling old river-courses. 

Stone quarried and dressed - - 201,927 cubic feet. 

Masonry built - 13,677 cubic yards. 
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The greatest number of men employed at any one time on the district was in July 
when they reached 1,780, and at the same time the number of horses amounted to 253. * 

Although this is a greater number of men than we had at any period in 1850, still I 
have found a very great difficulty in procuring hands, or in retaining those who do enter 
the works, when the harvest season opens. 

It is thus unfortunately in the best part, of the season that we find ourselves deficient 
in men, and the evil is rather increasing than diminishing each successive year. 

In tliis part of the country it is not surprising that this should he the ease, for, in 
addition to a fair share of emigration, the extensive and constant employment afforded 
in weaving is in itself sufficient, to provide for nearly the whole labouring population of 
the district. The habits of the men, too, who follow that, sedentary occupation, are ill- 
suited to works of excavation, and they consequently evince a dislike to enter upon them as 
lono- as they can earn an caisier livelihood at home. 

General Observations. 

Each year’s operations carry with them, in my opinion, additional proofs of the practica- 
bility of fully carrying out the intentions and calculations of the Commissioners, as regards 
the extent of benefit to he conferred, not only on the proprietors but on the public, 
by the final completion of the Lough Neagh works, both of drainage, navigation, and 
mill-power. 

With reference to the drainage branch of the project, I am enabled to report that the 
relief of lands from flood has been greatly extended by the works done in 1851. 

The water in the Lower Bann has been kept completely within its banks. Lough Be"' 
and Lough Neagh have been kept down; the former much below its ordinary summer level, 
and the latter to that (summer) level up to the close of the year ; a state of things I 
believe unprecedented. 

By the control thus brought to bear on Lough Neiigh, the tributaries have been directly 
relieved from backwater, and the low lands along the banks of those heretofore subject to 
its influence have thereby been kept dry and free from floods throughout the year. 

The total quantity of injured lands calculated to be comprised within the Lough Neagh 
district is 2f>,()00 acres. Much of this lies along small tributaries, not suffering directly 
from the winter level of the lake, hut deficient, in their own capacity. Making allow- 
ance for such lands, I consider that, fully 18,000 acres have been benefited to a greater or 
less extent by tlie works already executed, though the key to the district at Toome is yet 
far from being properly opened out. Of this quantity of land I calculate that one-halt’ 
has been altogether free from flood during the last ten months of the year 1851. 

The navigation works are also in a very forward state, three locks out of five being com- 
plete, and the other two in progress. 

Of the weirs, that most difficult of execution in connexion with the tidal lock is 
completed, and the next in importance for regulating Lough Neagh itself, and the supply 
of water to the Toome or summit lock, has been fully two-thirds constructed. The 
navigation channel throughout the Lower Bann has been made through the heaviest shoals, 
and on the whole that part of the navigation branch of the measure is in the same state of 
forwardness as the masonry, 

The advantages of the navigation, even in its present unfinished state, have been felt, in 
the general execution of the works lately, as well as by the Board’s tenant for the eel 
fisheries. Stone and dredge boats have been passed up and down the locks, and the whole 
of the eels now taken in the Lower Bann, including the produce of the Toome weirs, are 
brought down in this way alive, and shipped on board a large tank vessel in Portrush Har- 
bour for transmission to England. 

In former years the Toome eels were sent, via Lough Neagh and the Lagan Canal, and 
their transit, was liable to interruption, both from stormy weather, deficiency in water on 
the summit level of that canal, and occasional stoppage by ice. 

With regard to mill-power, there will he falls created at. five points, varying from 4 feet 
to 14 feet 6 inches. The final establishment of these depends on the execution of the weirs; 
and as there is but one weir altogether completed, one new mill-site only is at present 
available, and may be disposed of when the Commissioners think fit. These mill-sites will, 
I am sure, readily find purchasers, when the navigation is open, and aecess had to them, 
which is not easy otherwise. 

The salmon fishery at the Cutts has, if anything, improved, as pointed out in my remarks 
on the first division. 

The quantity taken in 1849 was 10,615 lbs. 

„ „ 1850 „ 13,089 lbs. 

„ „ 1851 „ 13,399 lbs. 

The eel fisheries, now held under the Board by one tenant, lnive, I am informed, been 
very productive ; and in connexion with this subject I am glad to report, that poaching bp 
received a decided check, both from the summary measures taken by the Commissioners m 
1850 to punish such offenders, and from the circumstance of the favourite poaching streams 
and shoals lmving been so much deepened by our operations that nets cannot be set with 
the same facility or prospect of success as formerly. 

The system of taskwork continues to be carried out with good effect, and its establish- 
ment has been recently made complete on this district in the eye of the public and of the 
men, by the failure of some attempts made of late to claim days’ wages in cases where the 
money earned did not satisfy the gangs. The assistant barrister for the county of Antrim, 
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before whom these cases were tried last sessions, effectually undeceived the claimants, by 
dismissing their applications on the merits. 

The annual schedule of expenditure required by the Board is forwarded herewith, as 
also various tracings explanatory of the works referred to in this report as having been 
executed up to the close of 185 1. 



Extract from the Annual Report of Mr. Samuel U. Roberts, C.E., District Engineer. 
On the Districts of 

Lough Corrib - Galway and Mayo. 

Turloughmore - Galway. 

Lavally - - - - Galway, 

and 



Dunkellin - - - Galway, 

For the year 1851. Dated 30th January 1852. 
Drainage, Navigation, and Mill-power. 

District of Lough Corrib, Counties of Galway and Mayo. 
Preliminary Observations. 



Theworksin this district, — undertaken with the threefold object, improvement of drainage, 
navigation, and mill-power, — have been carried on during the past year with the greatest 
vigour local circumstances would admit, aided considerably by a dry and favourable season. 

The principal seats of operation have been at Galway, Menlo, Claregalway, and Con°-, 
each of which localities forms a separate division of the district. 



No. 1, or Galway Division. 

The accompanying plan, No. 1 , illustrates in a general manner the nature of the pro- 
posed works in this the most important part of the district. They consist of an entire and 
complete remodelling of the drainage, mill-power, and fisheries of Galway, together with 
the formation of a navigable communication between Lough Corrib and the sea ; a work 
involving so many conflicting interests that great difficulty has been experienced, not only in 
the designing and arrangement of the improvements, but more particularly in their execution. 

This difficulty may be better understood on reference to the plan, when it will be ob- 
served that the Galway River is divided into four branches, each conveying power to a 
flight or succession of mills, many of which are dependent on those immediately above 
them for their supply, and so suited to the original circumstances of the river that any 
diversion of its water from one branch to another would be attended with serious injury. 

On the main channel there is also a valuable salmon and eel fishery which it has been 
necessary to maintain, and throughout the course of the river in its several branches the 
waters have been applied to domestic purposes, or used for flushing sewers, at levels unsuited 
to the improvements. 

To have taken up the execution of the measure boldly, and diverted the entire body of 
the river, would have been fraught with serious injury to the milling interest, which forms 
an important branch of trade in the locality, and would be attended with claims for com- 
pensation that would have swamped the undertaking. It has therefore been necessary to 
execute the works in more minute divisions, and by careful and well-considered arrange- 
ments to guard against loss to individuals, and consequent claims on the district for 
compensation. 

This mode of operation has been carried out, and though the water has been diverted 
partially from one branch of the river to another, and such arrangements made as were 
necessary to carry on the works, it has been admitted by tire mill owners and occupiers, 
with scarcely a single exception, that they have been rather benefited than otherwise during 
their progress. I should also advert to another difficulty, arising in the execution of so vast 
an amount of work in the very centre of a thickly-populated town ; — the want of space for 
the deposit of spoil, the difficulty in carrying on blasting operations, the expenses of main- 
taining the traffic in the different thoroughfares intersected, the necessity of guards and 
watchmen by night and day to prevent either theft or damage, and the close vicinity of 
lofty and ill-constructed buildings to the excavations. 

I refer to this matter more particularly and at length, not to magnify the difficulties 
which have presented themselves, but to explain that under other circumstances a great 
portion of the Galway works might have been finished at an earlier period. 



River Corrib. 

The principal drainage work consists of the deepening of the main channel of the river 
from the tideway below West Bridge to deep water above Nunn’s Island, together with 
the construction of a regulating weir at the head of the new channel. 

This work involved the rebuilding of the West Bridge, the reconstruction of the salmon 
weir, and the underpinning of the new bridge. The excavation during the past year has 
been extended from the Woolfactory tail race, the termination of last season’s work, up to 
the site of the proposed regulating weir, though not for the entire breadth of the channel. 

The execution of this work was rendered intricate, as I before adverted to, by the neces- 
sity of maintaining the salmon and eel fishery, and also the required power to the mills on 
the eastern side of the river, and at the same time to prevent the accumulation of water in 
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the lake, which would increase the difficulty in executing the work at Menlo, and be 
attended with injury to tlic lowlands on its margin. Due regard to these objects rendered 
it necessary to execute this work in small divisions, and increased the cost oi' dams which 
forms a considerable item in the expense. 

The excavation has consisted of greenstone of the hardest description, requiring the 
consumption of a considerable quantity of powder, and the material is of little use for any 
but the roughest description of masonry. ; 

West Bridge. 

In my last annual report it was stated that, the old West Bridge of Galway had been 
removed in tlxo course of the drainage operations in the river channel. 

During the past year, the new bridge has been built. It consists of two principal arches 
spanning the main river channel, with two of smaller size for the passage of the water of the 
eastern and western mill conduits. The two principal arches arc segmental, the chord of each 
50 feet, and the versed sine fli feet. This rise was limited by the small difference of level 
between the surface of flood waters in the river and that of the streets forming the 
approaches. The smaller arches for the mill conduits are of 20 feet, span each. The width 
of the roadway is 40 foot, of which 12 feet are occupied in footways. 

These works are completed (with the exception of a portion of the parapet on the 
upstream side), and the bridge is now thrown open for traffic. 

During the excavations for the foundations, and the building of the piers and abutments 
of the principal arches, advantage was taken of the power of the small mill on the east side 
of the bridge (the property of the Commissioners) to unwater the works ; and a consider- 
able saving was by this means effected in that heavy item of expenditure. 

The limited space of ground occupied by tlic mill-conduits at the site of the new arches 
rendered it impracticable to transmit a sufficient supply of water for the mills by a sub- 
division of the channel, and it was found necessary to divert the waters altogether to admit 
of the execution of the works. This object was, however, accomplished in a very short 
space of time. The arch on the eastern side, including dams, excavation, and centering, 
occupied only six clays in its erection, and that on the western side only nine days; aud by 
previous arrangement, and timely notice to the mills whose power was stopped for that 
time, no expense for compensation to them was incurred. 

The whole work has been well and economically executed ; and though its construction 
has been rendered necessary by the improvement of the drainage of the district, it forms an 
imposing feature and an important improvement in the town. 

Salmon Weir. 

The reconstruction of the salmon weir, rendered essential both from its obstruction to 
the free discharge of the river, and the depth to which it was necessary to excavate the bed 
of the channel at its site, has been executed during the year. 

I may here state that the original weirs consisted of several small cribs divided by eleven 
massive and irregular piers, with the queen’s share or free gap at the cast side, immediately 
adjoining the tail-races of the eastern mills. The level of high water of ordinary spring 
titles was three feet below the floors of the cribs, and it lias always been remarked that fish 
had no inclination to leave the tideway, where they remained until a late period of the 
season, and 1'or some years the value of this fishery has been diminishing. 

Great benefits arc, however, anticipated from the execution of the works, in the improved 
construction of the weirs, their lowered level admitting the flow of the tides into and above 
the cribs, while the whole character of the works, both here and throughout the district, 
give increased facility to fish to pass the natural and artificial obstructions in the rivers, and 
places their preservation under more easy and efficient control. 

I should also advert to the vast increase of waters opened to this fishery by the free 
passage into .Lough Mask, which, previous to the execution of the works in this district, 
was inacessible to salmon. 

Fisheries are, I believe, more or less productive, according to the extent of waters and 
spawning ground available to them, and there is therefore just grounds to anticipate the 
most beneficial effect to the Galway fishery from the execution of the works in this district. 

Underpinning of Neio Bridge. 

The depth to which the bed of the river has been excavated at the site of thjs bridge 
rendered necessary the underpinning of the piers and abutments to an extent of 7 feet. 
This has been completed with ashlar masonry of a character suited to that of the bridge. 

Entrance Loch 

The lock which forms the entrance from the sea to the tidal basin has been built 
during the past year, the gates and sluices erected, and everything in connexion there- 
with perfected. The cofferdam enclosing the site of the lock has also been removed, and a 
great portion of the timber subsequently used as centering for the new West Bridge. 

Tidal Banin. 

The progress of that portion of the tidal basin extending from the causeway formed in 
connexion with the Claddagh wooden bridge up to the lock at Folan’s Lane has been a 
work of peculiar difficulty. Tlve channel here is narrow, and it has been necessary to pro- 
vidc. for the discharge of the tail-waters of three mills, in addition to which the tides wnicn 
at high water percolated through the made ground on every side rendering it a matter 
almost of impossibility to unwater the work, 
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The excavation of the western side of this portion of the basin has been completed, the 
Claddagh quay underpinned, and the quay wall between Balls Bridge and the lock at Folan s 
Lane raised to the full height, and the trackway formed. 

The Lock at Folan' s Lane. 

The lift of this lock is 14 feet, and forms the connexion between the tidal basin and the 
canal on the Lough Corrib level. This lock has been built during the past year, the 
sluices and gates erected, and the whole is now in working order. 

Galway Canal. 

Previous to turning the water into the canal, which was done on the 15th September 
last, its entire length was cleared up of all deposit and sharp rocky projections, and the 
masonry and coping perfected. 

It only remains to remove the head dam to complete this work. 

Swivel Bridges. 

Three of the four swivel bridge crossings were completed and thrown open for traffic 
early in February. The fourth bridge (that at Dominick Street) has been delayed by the 
circumstances of the tidal basin adjoining it, but the masonry is now ready for the 
reception of the iron work, which is to be put up by the contractors, Messrs. I. & R. Mallet 
of Dublin. 

Mill-power Works. — Eastern Mills by Conduit. 

This conduit forms the common lead for the supply of all the mills on the eastern side, 
the tail-races of which are to discharge in culverts formed under its course into the main 
channel of the river. The waters are retained at their regulated level by a staunch guard- 
wall of masonry, extending from the main regulating weir above New Bridge to Burke’s 
distillery, connected with an overfall immediately above West Bridge. 

This work is in an advanced state, the greater portion of the overfall adjoining West 
Bridge lias been built, and the guard wall raised to within 2 feet of its proposed height 
throughout the entire length. V ery considerable delay and increased expense have been 
incurred in the execution of a portion of this work, and with the rebuilding of the West 
Bridge, in consequence of the difficulties experienced in obtaining possession, and removing 
a portion of the barrack premises which projected into the river-course, it having been 
found necessary to provide equivalent accommodation for the troops previous to the removal 
of the premises purchased by the Commissioners. 

Western and Gaol Rivers. 

The works in these branches of the river have been executed to the extent necessary to 
bring home the full level of Lough Corrib to the Avoolfactory, Nunn’s Island, and the 
West Mills. 

Western Conduit. 

The western conduit, formed for the purpose of conveying a supply of water from the 
overfall between Nunn’s Island and W est Mills to the Madeira Island, the paper and 
the Bridge mills, has also been completed, an arch of 20 feet span constructed under 
Nunn’s Island Street, and the overfall immediately above West Bridge erected for the 
control and regulation of the waste waters. 

Woolfactory Mill. 

The Woolfactoiy derived its power from the waste water flowing over the weirs ot the 
Nunn’s Island mills, situated immediately above it, which for about four months of the 
summer season did not afford a sufficient supply to work the wheel, and lessened consider- 
ably the value of the extensive building and premises in connexion with it. This variable 
supply of power in a fall averaging 3 feet was applied to an impulse or undershot wheel 
constructed of wood 17 feet in diameter and 10 feet wide. 

By the improvements effected this mill now draws its supply from the level of Lough 
Corrib, and discharges its tail-water into the tideway of the river, thus giving a never- 
failing supply, and an available fall varying from 10 to 12 feet. An iron breast suspension 
wheel of 45-horse-power has been erected, constructed on the ventilated principle, 18 feet 
in diameter and 12 feet wide in the clear of the shrouds, which are 2 feet deep. The 
buckets, 40 in number, consist each of one sheet of iron 12 feet long, 4 feet wide. The 
power is taken from the wheel by a pinion working into an inverted segment bolted to the 
shroud. The supply of water is regulated by a shuttle, which is made to slide downwards, 
and thus command the highest level of the water, no matter what its fluctuations may be. 

This wheel was erected by the Messrs. Griffin, founders, of Galway, in a very satisfactory 
manner. The total weight of the work executed by them was 22 tons 17 cwt. In the 
wheel itself there ax - e 6£ tons of wrought iron, and 12 J tons of cast iron. 

Main Line of Tail-race to Marble, Bleach, and Newcastle Mills. 

This work, fully described in my last annual report to the Commissioners, consists of 
a deep channel extending from the River Corrib immediately below the salmon weir up 
to the Newcastle distillery, passing under the canal in a stone culvert, ana affording 
increased powers to the Newcastle bleach and marble mills, together with new mill sites 
at several points in its course. During the past year, the arch, 2C feet in span, through the 

F f 
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western abutment of New Bridge, has been built, 70 feet in length of the culvert under 
the canal completed, and that portion of the line over which the temporary unwaterinff 
course had been carried 1ms been excavated. ° 

This tail-race is now perfect, with the exception of the eastern end of the culvert under 
the canal, but as yet is only receiving the tail-waters of the Newcastle mill, the improve- 
ments of the other mills in its line not having been yet undertaken. 1 

The new waterwheel erected and increased power given at. the Newcastle distillery in 
1850, and described in my last annual report, continues to give the greatest satisfaction to 
the proprietor. 



Drainage and Navigation Works. — Construction of Dredging Machinery. 

The Commissioners having authorized the purchase of one of the iron dredo-ers used in 
the execution of the Shannon works, and then on that river at Athlone, the operation of 
removing her to Galway was commenced on 1st of March. 

This was effected by first clearing her of ail machinery, and then cutting up the hull or 
shell into pieces suited for carriage by land, in which manner every portion of her was 
removed to Galway.' 3 

In reconstructing this boat, considerable improvement and thorough repairs have been 
effected. A flat, iron plate, tlirce-fonrtlis of an inch, thick has been substituted for the 
hollow iron keel, which lightens her draft of water Jive inches without any diminution of 
her steadiness, and an alteration of the position of the steam-pipes has been judiciously 
arranged. The keelsons were pieced, raid whenever any materials were unsound they 
have been replaced. 1 

The time occupied in the breaking up, transfer, and reconstruction of this dredger 
weighing 200 tons, was five months and eleven days, and the whole work was executed at 
a cost of 803Z. 8s. 1 1<Z. 

our scows or decked barges have been constructed for the conveyance of the material 
raised by the dredger to spoil. Two of these boats are capable of carrying 30 tons, and the 
other two 45 tons. 



Newcastle Shoal. 



In my last annual report I stated that the excavation of Newcastle shoal had been com- 
pleted, and it then only remained to remove the dams to perfect the work at that place. 
On the 13th of August the excavation of the scats of the dams, and the removal of a lone 
shallow extending south of the new channel, was commenced. 

I annex a statistical abstract of the cost of tliis work. 
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No 2, or Menlo Division. 

^ n ( ^*6 latter part of the month of April the coffer-dam enclosing the upper division, 
N o. 2, of the Menlo shoal, was closed, and the unwatering commenced by means of a water- 
wheel erected on the small fall available on the shoal, but in consequence of heavy leakage 
it was not until the early part of the month of J line the work was dry, and the excavations 
commenced. The removal of this division of the shoal was completed early in the month 
o August, and the unwateving of another division, No. 3, south of that finished last season, 
was commenced. 

On the 28th pf November the excavation of this 3d division was completed; and the 
necessary provision haying been made for the construction of a dam on the finished bottom, 
lor resuming the works next season, the waters were allowed t,o rise within the enclosure, 
he tops of the dams removed, and every stop taken to run down the level of the lake, and 
prepare the way for the dredger to remove the seats of the upper dams, which operation 
has been in progress since the 8 th of December. 



No 3, or Clarcgaltoay Division. 

This division of the district comprises one of the principal tributaries to Lough Corrib, 
the Uaregalway River, which forms the outlet for the waters of the Turloughmore district, 
ana commences at its lower termination. 



wide to pass through the locks between Killaloe and limerick, 
therefore impossible to remove her to Galway in any other manner than that described. 
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The winter floods having subsided sufficiently on 8th of April, the works were resumed, 
and have been completed from the termination of the previous season’s operations up to 
Kiltrogue Castle, a distance of 1^ miles, and have been partially executed for half a mile 
above that point through the deep cutting in Kiltrogue valley. 

The lands along this river are of a rich and valuable nature, and considerable attention 
has been paid to the formation of the embankment and spoil banks, which have been neatly 
finished, and sown with grass seeds. 

Four hundred acres of land on this tributary have been relieved from flooding by the 
extent to which the works have been earned. 

Every exertion was made to complete the improvement of this tributary during the past 
season, to admit of the free discharge of the waters from the Turloughmore district, but 
the scarcity of labourers prevented any larger quantity of work being executed than that 
I have described. 

No 4, or Cong Division. 

The works in tliis division of the district, scarcely second in interest and importance to 
those of Galway, consist of the connexion of Loughs Mask and Corrib, both for drainage 
and navigation purposes, by a capacious channel sufficient to discharge the flood-waters of 
the upper lake at the required level, and having in connexion therewith a flight of locks 
and canal into Lough Comb. 

The channel runs through cavernous limestone rock for its entire length of 4 miles and 
50 yards, and the depth of cutting varies from 8 to 20 feet. 

As anticipated in my last, report, the greatest benefit was derived from the low level to 
which the winter waters of Lough Mask was reduced by the progress of the works up 
to the close of the year 1 850. Their subsidence to low summer level was effected at an early 
period of the season, and increased facility obtained in carrying on the works in the new 
channel. 

The accompanying plan and section, No. 3, indicate the progress made in this work up 
to the close of the past year. During the early part of the season the road from Cong to 
Strandhill was diverted to its proposed course, and a portion of the canal excavated between 
the first and second lock sites. The canal between the third lock site and that of the pro- 
posed overfall has been formed to its full depth and breadth. 

As the flood in the channel subsided the operations were extended, and the formation of 
the channel completed for half the breadth between the sites of the overflow course and the 
Drumshcel Road, and the side staunching and lining wall of the canal have been executed 
for a length of 400 yards above the last-mentioned point. 

On the cessation of the floods all the hands employed were removed to that portion of the 
channel between Carranagower Bridge and Lough Mask, and every exertion made to 
expedite the execution of this portion of the work, which has been completed to the extent 
shown upon the section, and will, I anticipate, prevent the waters of Lough Mask rising 
above the present level, which is 7 feet lower than that attained during the ordinary winter 
seasons. 

The winter floods having now set in, the navigation works near the village of Cong have 
been again resumed, and active preparations are being made for the execution of the 
masonry of the locks, quays, and bridges during the approaching season. 

The lower beds of rock throughout the greater portion of the cutting have turned out 
of a less cavernous nature than was anticipated, and will considerably lessen the difficulty 
and risk of staunching the canal. 

j Drainage . — Turloughmore District, County of Galway. 

This distrrict, which is unwatered by the River Clare, one of the principal tributaries to 
Lough Corrib, extends from Cregmore Bridge, the termination of the works in the Lough 
Corrib district, up to Ballygaddy Bridge and the town of Tuam, a distance of 17-^ miles. 

The greatest difficulty has been experienced since the famine period in obtaining a 
sufficient number of men to proceed with the works in a satisfactory manner. This 
circumstance has not only increased considerably the expense of the measure, but has 
delayed the benefits to be reaped from its execution. Many of the heavy excavations, 
which, if properly manned, might with ease have been finished in the dry summer period, 
have been thus delayed to a bad season of the year, when it has become necessary to incur 
additional expense in unwatering, under all the unfavourable circumstaces of bad weather 
and short days, or incur the still greater cost of interest on borrowed money, & c., by a post- 
ponement of the completion of the measure. 

When the works of the Lackagh cut were resumed in April, I could not procure 200 
hands, where 1,000 were required to man the excavations in a proper manner, and with any 
hope of completing them in time. I was thus forced to draft men from Cong and other 
places, and make such arrangements as were necessary for their accommodation in the 
locality. 

I also removed the most active and experienced superintending officers from other works 
under my charge to various points in the district, and have made every exertion in my 
power to complete the works. 

Lackagh Division. 

The works in this division, consisting of heavy rock cutting,, li miles in length, and 
varying from from 16 to 30 feet in depth, were resumed on 24th April and completed Qn 
F t' 2 
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6t.li September. The whole of the excavated material was removed by waggons, and raised 
to spoil, by inclines on either end of the cutting. An accommodation bridge has been 
built across the channel at the severance of the townland of Kuockdoe. 

Turlouffhmore Division. 

The formation of the channel through this division has been completed to the junction of 
the Monivea River, and a considerable length of the embankments formed, dressed, and 
sown with grass seeds. 

Corrojin Divison. 

The works in this division, winch have been suspended at frequent intervals by floods, 
have been completed, with the exception of the excavation of the tap or extra depths of 
channel between Corrofin Bridge and the junction of the Ballinderry River. 

Claretuam Division. 

The channel through Clonkccn Lough has been excavated to its full dimensions; but 
the embankments formed for the protection of the lowlands during the maximum height 
of winter floods are not yet closed, though they have been formed for a considerable 
portion of their length. The only works now remaining to bo executed in this division 
arc the completion of the embankments, the opening up of the channel to the Rusheen 
and Clonmore swallow-holes, and the small quantity of excavation near Claretuam 
Bridge. 

Bally yaddy Division. 

No portion of the works in this division have yet been executed. 

Tributary Drains. 

Four and a-half miles of tributary drains have been opened, affording relief to a large 
extent of land on the borders of Cloonkcen Lough. 

Drainayc. — Lavally District, County of Galway. 

The works in this district, which were commenced under the summary proceedings of 
the Drainage Acts, have been suspended since the close of the year 1850, the expenditure 
on the district having amounted to the sum which under the provisions of that Act 
require the assent of the proprietors to be again given before the Commissioners proceed 
with the completion of the drainage. 

The only works executed during the past year were those necessary for the mainte- 
nance of the district, and the safe custody of the plant and tools belonging to it. 

Drainayc. — Dunhellin District, County of Galway. 

In consequence of the proprietors not having furnished the necessary number of second 
assents, the works in this district, which were commenced during the period of distress 
under the summary provisions of the Drainage Acts, have not been resumed. 

General Observations. 

The following is a Table showing the extent, of employment afforded and amount 
expended on labour during each month of the year in each Poor Law Union in which works 
have been carried on ; and as preference lias in every instance been given to the labourers 
of the locality, this may be viewed as a fair statement of the relief afforded in each 
union. 





Galway Union. 


Tun 


m Union. 


Ballinrobe Union. 


Month. 


Total No. of 
Days’ Work. 


Amount. 


Total No. of 
Days’ Work. 


Amount. 


Total No. of 
Days’ Work. 


Amount. 


Januai-y 


3,062 


£ s. d. 

96 16 7 




£ s. d. 


6,933 


£ s. d. 
299 14 5 


February 


3,044 


90 18 7 


— 


— 


6,100 


259 11 8 


March - 


3,915 


147 5 9 


324 


15 8 7 


7,509 


265 4 7 




11,223 


570 16 2 


2,815 


121 16 11 


7,319 


337 2 6 


May - - - | 


34,768 


1,662 2 1 
1,977 15 3 


16,014 


583 12 5 


6,186 


187 7 3 




45,260 


18,142 

16,272 


539 8 7 


10,724 


364 2 7 




56,798 


3,259 9 1 


591 3 6 


10,630 

9,716 


312 5 3 


August - - l 


45,299 


2,268 12 8 


11,996 


531 4 2 


295 1 3 


September 


40,319 


1,986 8 1 


12,934 


586 1 11 


9,428 




October - 


25,198 


1,315 19 1 


7,932 


381 0 7 


9,845 


488 10 9 


November 


19,373 


809 3 3 


8,486 


347 1 9 


9,972 




December 


8,344 : 


357 6 7 


9,769 


217 4 5 


5,763 


238 9 2 




296,603 


14,542 13 2 


104,684 


3,914 2 10 


100,125 


4,111 18 2. 



Note. — All classes of superintendents, gaugers, tradesmen, and horse hire are omitted in the 
above Tablet 
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The works have been executed by task in every instance where circumstances admitted 
of such a system being adopted, and the labourers and tradesmen employed have, without a 
single exception, conducted themselves in the most orderly manner. 

The following Table shows the quantity of the principal items of work executed in each 
division of each district during the year. 





Excavation. 




Masonry. 




Puddle. 


Names of Districts and Divisions. 


Earthwork. 


Roelcwork. 


Dry 

Masonry 
inRetaining 
and Fence 
Walls. 


Masonry in 
Locks, 
Bridges, 
Quays, &c. 


Dressed 
Ashlar 
(included 
in the 
foregoing). 


Staunch- 
mg of 

&e. ’ 




Cub. Yds. 


Cub. Yds. 




Cub. Yds. 


Cub. Ft. 


Cub. Ft. 


Lough Corrib District. 














Galway Town Division - - j 


22,005 


25,977 





17,637 


110,099 


7,160 


Menlo do. 


29,106 


10,821 





198 






Claregahvay do. 


65,982 
















Cong do. 


11,529 


85,332 


6,994 


1,326 


— 


1,340 


Total 


128,622 


122,130 


6,994 


19,161 


110,099 


8,500 


Turloughmore District. 














Lackagh Division 
Turloughmore do. 


14,096 


40,488 


.4,219 


135 








37,080 


3,003 


1,200 








Corrofin do .- 


21,365 


18,000 


2,135 


__ 







Claretuam do. - 


124,563 


13,217 


291 


620 






Ballinderry River do. - 


6,325 














Tributary Drains 


50,280 


150 


“ 


126 


~ 


- 


Total 


253,709 


74,858 


8,838 


881 


- 


- 


Lavally and Dunkollin Districts - 


Nil. 


Nil. 


Nil. 


Nil. 


Nil. 


Nil. 


Total Amount of Work executed jin 1 
above Districts - - - j 


382,331 


196,98S 


15,832 


20,042 


110,099 


8,500 
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When the various contingent works, such its tanks, coffer-dams unwatering, construction 
of dredgers and barges, erection of lock-gates, sluices, mill works, machinery, and the 
construction and repairs of plant and tools peculiar to waterworks of such massive 
character, arc considered, the progress made during the year will, I have no doubt, be 
viewed with satisfaction by the Commissioners, and fully justify me in the assertion that 
all has been conducted with the greatest vigour. 

The operation of nnwatering, which forms a heavy item of expenditure iu all hydraulic 
engineering, Inis been executed throughout the districts, chiefly by the aid of water- power 
available at the falls existing at most points where works have been executed. Several 
screw-pumps have also been in use, worked either by horse-gins or steam-power. 

The cost of superintendence, including all engineers, draftsmen, surveyors, office clerks, 
check clerks, and overseers on the works placed under my charge, amounts to 2,537/. 11.?. 2 cl., 
or less than 5-1- per cent, on a total expenditure of 46,415/. 4s. 8 cl., and the cost of incidents 
on labour, which includes all gangers time and store-keepers, and pay clerks (employed to 
assist the commissariat officer in that duty), amounts to 1,690/. 8s. 6 d , or 3f- per cent, 
on the total expenditure. 

In the Lough Corrib district the extent of land (as shown in the return) relieved 
from flood is trifling in extent. This is accounted for by the nature of the district, the 
great masses of work to be executed in the channel necessary for the lowering and regulat- 
ing of the levels of the lakes, and which, until excavated to the full proposed breadth and 
extent, cannot be attended with more than partial relief to the low tracts of land around 
them. 

In the Turloughmore district, where the works are in a forward state, it will be seen that 
4,800 acres of land have been relieved. These lands consist altogether of pasture, which have 
been largely stocked up to the present period. 

. Annexed is a copy of the registry of the fall of rain for each month of the year at three 
important stations within the district of Lough Corrib, and a copy of the registered levels 
of water in Loughs Corrib and Mask during the same period. 



Ff 3 



Printed image digitised by the University of Southampton Library Digitisation Unit 




226 IRELAND:— APPENDIX TO TWENTIETH REPORT 



Appendix (E.) Registry of the Fall of Rain for the Year 1851. 



Extract from the 
Annual Report of 

Mr. S. U. Roberts, Month. 

C.E., District 


Galway. 


Cong, 

between Loughs 
Corrib and 
Mask. 


Maam, 
in the Moun- 
tains of Joyce’s 
Country. 


January 


Inches. 

8'G4 


Inches. 

9*22 


Inches. 

16*14 


February 


4*93 


6*75 


6*10 


March 


fi*C8 


4*32 


6*12 


April - - i 


8 '70 


3*28 


5*22 


May - - - 


0-88 


0*89 


3*50 


June 


5* 26 


3*86 


11*54 


July 


7 ‘00 


3*98 


5*27 


August 


8*94 


2*39 


7*66 


September 


3‘76 


1 *97 


5*88 


October 


5-92 


4*86 


7*11 


November 


2 ’ 30 


1*40 


1*83 


December 


3*32 


2*68 


6*36 




57*33 


45*60 


84*03 



Registered Levels of Loughs Corrib and Mask during the Year 1851. 



Date. 


Lough Corrib. 


Lougli Mask. 


January 


1st 


. 


. 


34*85 


71*90 


„ 


15th 


- 


- 


33*45 


73*30 


February 


1st 


- 


- 


36*00 


74*70 


15 th 


- 


- 


36 • 23 


74*90 


March 


1st 


_ 


- 


35*39 


74*10 


,, 


15 th 


- 


_ 


34*75 


73*47 


April 


1st 


- 


- 


35*10 


73*60 


15th 


- 


- 


34*30 


72*70 


May 


1st 


- 


- 


34*18 ! 


72*40 


15th 


- 


- 


33*80 


71*55 


Juno 


1st 


_ 


- 


33*24 


70*40 


,, 


15 th 


_ 


_ 


33*50 


69*95 


July 


1st 


- 


- 


33*40 


69*10 


15 th 


- 


- 


33*10 


68*28 


August 


1st 


- 


- 


33*04 


67*50 




15th 


. 


_ 


33*13 


66*60 


September 1st 


- 


- 


33*45 


66*28 




15th 


_ 


_ 


33*08 


65*40 


October 


1st 


. 


_ 


32*76 


65*25 




15 th 


. 


_ 


33*39 


66*02 


November 1st 


. 


_ 


33*49 


66 * 10 


,, 


15th 


_ 


_ 


33*07 


65*70 


December 1st 


- 


_ 


32*95 


65 * 68 


„ 


15th 


- 


. 


33 * 13 


66*60 


» 


31st 


- 


- 


32*72 


66*98 


Proposed future 
Level - 


Summer | 


28*00 


64*00 



Note. — The. levels above given are the heights above low water of ordinary spring 
tides. 



Annual Report of 
Mr. T. Smith, 
C.E., District 
Engineer. 



Annual Report of Mr. Terence Smitji, C.E., District Engineer, for the Tear 1851. 
dated 10th January 1852. 

Baltyteigc District, County Wexford . 

In my last annual report I was enabled to state, that the entire tract of mudland 
proposed to he reclaimed in this district was then permanently embanked from the sea, 
the extensive low meadow lands relieved from all injurious floods, and the whole axe 
under improvement, ready to be intersected by main and boundary drains. 
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Since then a careful revision survey has been marie of those lands, when their consoli- 
dated condition afforded greater facilities for accuracy, and the following results as to 
quantities have been ascertained : — 



Description, 


Area reclaimed, 
Statute Acres. 


Mudland over which the tide ebbed and 


A. K. P. 


flowed - 


1,699 1 14 


Low meadow lands usually saturated with 




salt water or injuriously affected by fresh- 




water floods, now effectually drained 


1,532 2 2 . 


Total area - - j 


3,231 3 35 



The a 

excavations : 

the reclaimed lands, embanking around the shores of the estuaiy to protectlbe "exposed 



3 works executed within the district during the year comprised the completion of 
Cana J !lI ? d tributary rivers, cutting main and minor drains through 



lands from inundation, and dredging slioals in the tideway extending from the mouth of 
the canal towards the bar of Lough. 

1 he total quantity of material excavated during the year upon those several divisions of 
die district was 250,152 cubic yards of earthwork and 4,809 cubic yards of limestone rock 
llie following abstract shows the quantities of work executed from the commencement 
ot the project, exclusive of taps, dams, and dressing spoil banks : — 



Division of District. 


Excavation. 






Main Drains, 
&c. opened, 
old Banks 
repaired. 


Earthwork. 


Rockwork. 




quarried. 


Ballyteige Canal 
Muclitown River - 

Baldwinstown River 
Bridgetown River 
Cross Channel Embankment 
Ring’s Nook Embankment 
Dredging Estuary - 
Duncormick Quarry 
Repairs of old banks 
Main and minor drains 


Cub. Yards. 

397,984 
31,508 
19,028 
35,212 
53,719 1 
18,578 
8,328 
12,600 
10,771 


Cub. Yards. 
20,316 
189 
672 

6,520 


Cub. Yards. 
4,592 
197 
15 
172 
6,351 


Cub. Yards. 
20,200 


Stat. Ps. 

1,152 

4,920 


Totals 


587,728 


27,697 


11,327 


20,200 


6,072 



severe testa ™ T • “ f and 1{U 'ge sluices at Cull have been subjected to 
distnA»uccl.? 7 1 occ f! OM ,° f stormy weather dming the past year-. The slightest 

sin.le dreu f f"”"? “ tllc s “ wilI1 > nor <lid t' 16 sfuices permit the enti-anc? of a 



o r irtiLci, auu Lliue SI 

i U ^° n ^bich so much depends. 

6 feet aWth! S? °T} a ^ oss tbe valleys Avliere the surface of the tidal waters rose 
hut have lie 6 djacent Iande suffered much from the wash and run along their faces, 
purposl tTr 3 , 6 P 0 ™™ 01141 ! se ™"=. V the addition of material better suited for the 
serious dnm™ if . lowand ! ar ° und tb ® shores of the estuary were got embanked without 
senous damage being done by the overflowing of the tides. 

Unon the 7 Ofli i a t ° n i i 



IT 4 i Tn , \ y ovemowing ot tne tides. 

of the worke U ti • f r°7- mber Jri 1 wa ! enabled to re P ort to tbe B ° ai ' d the completion 
madebXrcMiynext StnCt5 a ' ld 1 ^ SmC ° be6U infomed tbat % final award will be 



P 0 ssesM. Peri0d ?f. tbe P a8t year the frontage proprietors were enabled to take 
stens to hr, a - 5 ' 8 7 qua , n - tltl ® s oi the reclaimed lands fronting their estates, and have taker 
portions have" been . faTOU / abl f P**i while oth< 



portion 5 imvrPr ^uiuuuon a nmitect extent ot the most favourable parts ; while othei 

acres have hoM, 66 ! 1 ^ nautSj but the amount of rent is not yet fixed. About 20C 
We (mp*. n areac y ^ a 'd down witli winter corn (oats, here, and wheat), and there a 
can exceprl P e P ared . lor the reception of spring oats, barley, and green crops. Nothii 
produce n TT luxuriant appearance of the young corn, and there is every hope it w: 
those extend? 17 remune * atl Y e return. Herds of cattle naay now be seen grazing ov 
only be ippi-MoW^boi 36 ’ ,VUCh Wofore at this season of 4e I eal ' °™ 



TPentio^naf th i e d 7 g ! ee ? f . , effi . cienc y attained in carrying out the main drainage, I ma- 
respect. ^ le * aCt wbicb illustrates the circumstances of the whole district in thi 

Ff 4 
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Appendix (E.) 

Annual Report of 
Mr. T. Smith, 
C.E., District 
Engineer. 



By reference to tlie original report and plans of the district, it will be seen that a large portion 
of land situate in the centre of the “ Broad Water ” above King’s Nook was set down as 
« too low to be drained ,” on which account it was proposed to convert this area into a reservoir 
for accumulated waters. This spot forms the bottom. of the basin of the district, and is the 
lowest, point in it; its height above low water of ordinary spring tides being only feet 
while its distance from low water is rather more than 7 miles. This portion of land," how- 
ever, has turned out to be of the best quality, and is at present growing a most promising 
crop of young corn, its drainage being secured by the efficiency attained in the main 
channels, in connexion with the sluico-powcr provided in the great embankment at Cull. 
Thus, while the land referred to has been permanently gained, the positive evil of a reservoir 
of pent-up waters in the reclaimed lands lias been entirely avoided ; advantages which, if 
reckoned on a very moderate period of time, must far overbalance all consideration of the 
additional outlay incurred in creating them. 

The farmers of the district have not been slow to avail themselves of the advantages 
presented by the navigable canal from the sea to the village of Bridgetown, passing a dis- 
tance of 7 miles through a populous loeality distinguished for its industry. The sea sand 
and mud, which as a manure were formerly drawn, with vast labour and great expense, by 
horses, into this portion of the country, arc now conveyed by lighters in large quantities up 
the canal, and can be laid down upon the lands at less than one-tenth the expense it usually 
cost. 

The fishery of the estuary and canal has improved within the year ; and there is no longer 
any doubt but that salmon and salmon peal are to be found in those waters, as several fish 
of this species have been caught during the season, but as yet they arc not numerous. 
White trout is abundant, especially in the canal waters ; and herrings have this year 
revisited the estuary below the great, embankment. .Large quantities of this fish have been 
taken inside the bar since October last, while a single herring eoxdd not at the same time be 
found outside in the bag. 

What has always been regarded as the great difficulty of this district, and which hitherto 
has been the source of much speculation, avhs the bite Avliich awaited the mouth of tlie 
estuary, locally designated the “ Bar of Lough,” after closing the cross channel embank- 
ment. The painful anxiety at first so naturally felt by the owners of vessels trading over 
the bar, and other interested parties, as to the effects which this exclusion of such a vast 
amount of tidal water from the estuary Avould produce upon the shifting sands at the mouth of 
the outlet, — a result, too, Avliich involved the whole success of the measure, — has, however, 
almost entirely subsided, before the palpable facts Avhieli the past year has developed, in the 
free and unimpeded channel Avliich the waters from the estuary have maintained out to sea. 
Continual observation and accurate levels referred to fixed points along the shores have 
not been able to detect any accumulations since the closing of the embankments. The 
drainage of the adjoining districts has in all cases been greatly improved, and in some cases 
actually created, by the depression of the line of low Avator a depth of 3 feet ; Avliile an 
increased rise of nearly 5 feet upon high-water spring tides, and 3 feet upon ordinary water, 
have afforded new facilities to tlie navigation, Avliich already have been taken advantage ot 
in a variety of Avays by the OAViiers of vessels trading upon tlie estuary. 

The broad facts above adduced, and which are patent, to the most, ordinary obsciwer in 
the district, ought to be sufficient to allay the apprehensions of all interested parties, and 
abundantly confirm the conclusion that up to the present no injurious effect AYhatcver lias 
been produced upon the month of the estuary; but a variety of appearances, equally certain 
in their indications, but of a less obvious character, induce me to believe that the design 
for these Avorks, as carried out by the Board, lias called into operation natural agencies 
which Avill ultimately loAver the sandbanks forming the bar, permanently establish the 
channel in a fixed position, and thus effect, a beneficial change in the shifting sands at this 
place, Avhieli could not have been accomplished by any other means than the abstraction of 
the tidal waters to the given extent indicated by the original investigations of the Board. 

When it is remembered that in maturing the peculiar design adopted the Board had to 
contend, not alone with the intricacies of natural phenomena hitherto unreduced to the 
control of any practical formula;, but had to meet those difficulties increased and strengthened 
in this particular case to an unusual extent by the adverse statements of eminent engineers, 
— Avlien it is remembered that the Avholc range of engineering experience in these countries 
could not furnish a single precedent that might be looked to as indicating either the safety 
or danger of any particular course, to correct theoretical calculations, or direct the judgment 
in their judicious modification,— the Board will best judge whether there are not just and 
reasonable grounds for much satisfaction in the signal success Avhich has attended the strict 
adherence to the original views of the Commissioners in carrying out this very complicated 
specimen of hydraulic engineering. 

Although avc may he certain that the beneficial results of other works executed under 
the powers of the Drainage Acts are equally important, yet it seldom happens that those 
benefits are so concentrated and ajAparent as in the case of this district. The enlargemen 
of a bridge, the cutting of a shoal, or the rectification of a watercourse, are operations wnic 
may extend vast benefits to points many miles distant, stimulating the productive poweis 
of the soil, and imparting a new value to comparatively unprofitable districts ; but sue i 
benefits must from their nature be much diffused, and require to be traced through all tn 
ramifications to be duly appreciated. In this district, however, the case is otherwise. - 1 
large tract of rich alluvial mudland, with its extensive margins, amounting to 3,232 acr > 
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permanently rescued from being a wild waste, are the well-defined objects which meet the 
eye as the immediate results of this measure of improvement, the value of which, even in 
the present temporarily depressed state of this country, is too apparent to require minute 
description, and which must rapidly improve with time. 

If or should it be forgotten, that as a measure of reproductive employment this project 
has spread incalculable social benefits amongst a numerous and industrious population, 
wholly dependent upon their labour for the means of subsistence, many of whom must long 
since have sought an asylum in the union workhouse were it not for the timely relief 
afforded by the prosecution of these works. Thus it is, while private property and public 
wealth have been brought into existence to a considerable amount, the industrious labourer 
has been placed in the enjoyment of what is to him the greatest of all earthly blessings, the 
means of earning his bread by the sweat of his brow in the land of his birth. 

The system of taskwork has been adhered to during the past year, and with the best 
effects on all interests concerned. The rates of wages earned varied from Is. Gd. to 10<f. 
per day, according to the strength, skill, and industry of the workmen. The total number 
of persons employed in the district during the year was 83,336, giving an average of about 
270 men daily for the working days of the year. 



Annual Report on the Progress of the Works in the Districts in charge of 
Mr. Gr. Tarrant, C.E., for the Year 1851. 



Dunmore District — Ballygaddy Division. 

From January to March inclusive, the only works that could be executed in consequence 
of floods were the cutting of drains through the flooded and injured lands, extending from 
the main channel at Ballygaddy Bridge to near the town of Tuam. 

The floods subsiding in the beginning of April, the excavation of the main channel was 
resumed ; but the weather being so showery, causing frequent and partial floods, little could 
be done, except the taking down of the sides of the cut to the level of the water surface, 
and the opening of tap-drains into swallow-holes, together with the cutting of minor drains 
to take off the surface water from the low parts of the adjoining callow lands. 

In the beginning of May, the dams being made up, the works of the entire division were 
put into active operation, and carried on with vigour until the end of July, when the whole 
of the excavations in rock and clay were completed, with the exception of 3,000 feet in 
length adjoining the Turloughmore district, which remains yet to be excavated for an 
average depth of 3 feet. This can be easily accomplished when the works of that district 
shall have been completed. 



Kilchreevanty Division. 

From the beginning of the year to the middle of February the only work carried on 
was the dressing of stone for the new arch. 

In the latter end of February the dams were closed, and the river turned into the tap- 
drain, and the excavations in rock were resumed, and carried on vigorously until the middle 
of April, when the underground leakage became so heavy as to cause the suspension of the 
rock excavation until a tail-tap was carried up from the commencement of the district. This 
being accomplished, early in June the works of the division were resumed, and carried on 
with all possible speed until the middle of September, when all the excavations in rock and 
clay were completed, and 2,000 feet in length of the sides of the main channel pitched, to 
prevent slips ; also the bottom for 400 feet in length through soft moor, which was con- 
tinually rising after being excavated, was cleared out for a depth of 4 feet under the grade, 
and filled in with rubble-stone packed, and the top course carefully handset, so as to form 
a rough invert. This effectually prevented the upraising of it. Four arches of the old 
bridge were removed, and one of 37 feet span, and 7 feet 6 Inches versed sine, erected in 
heu, of good punched ashlar masonry, and the approach on the south side widened and 
considerably improved. 

Fartamore Division. 

In July and August a tap-drain was cut for 6,100 feet in length, from Fartamore 
Bridge towards Liskeevy, and the dam at Kilcreevanty having been cleared away, 
the river for two miles in length was laid dry, and the excavation of the several shoals 
P]p ce ®ded with, and sunk to the bottom against the latter end of September. This, 
affording a tail-tap to the rock excavation of the upper part of the shoal, saved a consider- 
expense in unwatering. 

From the 1st to the 13th October the works in the main channel were suspended in 
consequence of floods. Immediately after the latter date the dam at Lehid was repaired, 
and a dam thrown across the main river where the Quarry Mount Stream enters, by which 
means the works of the upper part of the division were put into operation, and carried 
on until the end of the year, but with occasional interruptions from heavy floods causing 
be opening of the dams to let off the accumulated waters. About three-fourths of the 
excavation of the main channel is now completed. 

G g 
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Ctjrragan Loxjgh. 

Aclemain Streams. 

During the partial suspension of the works of the main channel from floods in the 
months of July and August, the above streams were widened, and sunk to adept of 
8 feet under the lands ; the former for a length of 7,700 feet, and the latter for 2,350 feet. 

Knochiagur Stream. 

The widening and deepening of the above stream was commenced in December 1850 
and was carried on at intervals through the present year. The entire length opened is 
8,000 feet, which has been sunk to an average depth of 10 feet under the lands. 

A gullet of 7 feet wide and 6 feet high has been built under the public road, in lieu of the 
old and insufficient one, removed. 



Lishxvy Division. 

In July the old weirs above the bridge were removed, and dams formed to enclose 
the shoals for a length of 1,500 feet, but not being able to obtain men the works were 
suspended until the middle of September, when the excavation of the main channel 
through limestone rock for the entire length enclosed, was commenced, and carried 
on till the end of the year, but subject to several . interruptions from floods, which 
obliged the dams to be cutto let of!' the impounded waters. During the working of this 
reach the leakage was very considerable, but. a swallow-hole was discovered in the excavations 
which acted as a tap, and saved unwatering to a considerable extent. 

The length of the main channel opened is 7 miles, and of branch streams and collateral 
cuts 9 miles ; and the total quantity of flooded and injured land relieved is 1,785 acres of fine 
rich alluvial soils, chiefly pasture and meadow, heretofore having 6 feet, in depth of water 
on them for 6 months in the year. About 6 acres near the town of Tuam have been 
tilled, and produced most excellent crops of potatoes this year. 

The total quantity of rock and earth removed for the year is 2 12,598 cubic yards, and the 
total number of men employed, 175,135. In consequence of the scarcity of men, and the 
difficulty which had to be encountered in excavating the rocky shoals at. Ballygaddy, Kil- 
creevanty, Fartamore, and Lislcocvy, the removal of which forms the key to the whole 
drainage of the district, the progress in the works was not as extensive sis it might be were 
the excavations solely consisting of clay and gravel. 

Considerable improvement has been effected in the working habits of the labourers, who 
have now attained such skill in quarrying operations as to fit them for any public works, 
and the able-bodied on taskwork have earned good wages. 

Tlve condition of the peasantry generally in the neighbourhood of the works is much 
improved, and those who heretofore were compelled to sell their crops early in the season 
at an unremunerating price have been able to bold over this year, their rents being paid 
partly out of their earnings, and partly from the money made by lodging the strangers 
employed on tlie works. Could this state of tilings be kept up, poverty would soon vanish, 
and with it tlie rates, which arc even now considerably reduced in the Tuam Union, there 
not being an able-bodied man retained in the workhouse during the entire year. 



Monivea District. — Ardshca Division. 



The excavation of the channel was completed last year, ami the only works executed 
this year consisted in forming watering slips, cutting taps into swallow-holes for watering 
cattle, and completing the building of the bridge at Ardskea, together with the formation 
of its approaches. 



Broohlodf/c Division. 

The works of that part of the division through Armagh demesne were completed at 
the close of last year, with the exception of the formation of spoil-banks, and fitting up of 
cattle accommodation bridge, all of which were cornj ilcted in February last. 

In the beginning of April tap-drains were opened through Brooklodge demesne, and the 
river diverted, by which means the excavations of the main cliiumel in rock and clay were 
commenced, and put into active operation by the end of the month. 

. The main channel for its entire length is completed, and there now only remain the forma- 
^rp-u som , ^ S P°^ J au ^ construction of cattle watering slips to complete the earthwork. 

Three old bridges have been removed in Brooklodge demesne, and a stone bridge of one 
segmental arch, 28 feet span, and 3 feet versed sine, and the abutments of two trellis iron 
bridges have been erected, the ironwork of which is in a forward state. 

At Ballyglooneen, the public road being circuitous, and it being necessary to build a 
bridge over the new river-course, it was suggested by Messrs. Blake and Bodkin, 
two of the most extensive proprietors in the district, that a diversion could be made by 
which the route to Tuam would he shortened half a mile. This having been ascertained, 
and represented to the Board, they directed plans and sections to be prepared and laid before 
them, and after mature consideration, and submitting the same to the Galway grand 
jury, ordered the works of the new road to be commenced, which order was putffi 
force early in July. 

A considerable portion of the embankment is made,' and the bridge, consisting of one 
semicircular arch,. 28 feet span, with its abutments and’wing walls, are now in a forwar 
state, the arch being sheeted for three-fourths of its perimeter. 
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Pallas Division. 

In September three arches of the old bridge were removed, and a temporary bridge 
erected in lieu of them, and the excavations of the main channel, through clay, gravel, and 
rock, commenced, and carried on until the end of the year. About 7,000 feet is excavated to 
the bottom, and the remainder, chiefly consisting of shoals in the river-course, is enclosing 
by dams, which will enable the excavation to be commenced early in the ensuing year. ° 

Abbey Division. 

In consequence of the scarcity of hands the works of this division, suspended in October 
1850, could not be resumed this year. 

The channel for its entire length is partially opened, and its completion will not occupy 
much time in the ensuing year. 

Killaf/h clof/her Divsion. 

The works were suspended in March last, in consequence of the greater number of the 
labourers deserting them for the spring planting and sowing ; and as the few remaining would 
not warrant the keeping of a staff for superintendence, it was deemed advisable to remove 
all hands to Brooklodge division for the summer months. 

In September, men having been obtained, the works were resumed, and carried on until 
the end of the year. About H- miles of the main channel, through clay, gravel, rock, and 
moor, are now excavated to within 2 feet of bottom. 

A wooden bridge, 20 feet span, has been erected across the cut in the Monivea Castle 
grounds, consisting of girders, having wrought iron tension rods, supported on strong native 
timber piles driven firmly into the ground. 

The length of the main channel opened is 8 miles, and the total quantity of flooded 
and injured land relieved 1,132 acres of good pasture and meadow. 

The total quantity of rock and earth removed is 149,903 cubic yards for the year, and 
the total number of men employed 89,000. 

In consequence of the proximity of this district to Turloughmore works, where nearly 
all the available local labour was absorbed, it was impossible to procure a sufficiency of men 
so as to proceed as vigorously as could be desired, and the scarcity of accommodation 
generally throughout the district prohibited to a great extent strangers from joining the 
works. 

Annexed are plans and sections showing the progress of the works up to the end of the 
year 1851. 

By Order, 

E. Hoensby, Secretary. 
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APPENDIX (F.)-PIERS AND HARBOURS. 

Scmn>ui,E of Projects towards tire Cost 



Name and Description of Work. 



Annalong. — Harbour Improvement Wharf j 
and Breakwater. 

Aran Island. — Pier and Landing Slip - 
Brandon. — Rebuilding tlio Pier - 

Bally cot tin. — Pier - ' 

Ballyness. — Pier - - - 

Bunowen. — Pier - 

Ballynakill. — Landing Slip and Wharf - 
Belmullet. — Canal ... 

Bunatruhan. — Landing Slip 
Ballynaourty.— Extension of Pier 
Blackwater. — Pier and Roadway 
Bally waiter.— Pier and Roadway 
Ballynagaul. — Pier and Landing Slip - 
Burren. — Pier and Landing Slip 
Carliugford. — Pier and Roadway 

Co ur town. — Screw -pile Pier 

Cape Clear.— Landing Place and Pier - 

Claddagh. — Quay - 

Clogher Head.— Harbour Improvements 

Cusbendall. — (Red Bay) Pier - 

Dingle. — Extension of Pier - 

Dunany. — Extension of Pier - 
Duncannon. — Pier and Approach 
Errislannan. — Dock - 

Fethard. — Repairs of Pier, &c. - 
Grey Stones. — Landing Wharf 
Green ane. — Pier ... 
Glandorc. — Harbour Improvements 
Helvick Head. — Landing Slip and Im- 
provements to Basin. 

Kilkieran. — Pier ... 
Knightstown (Valencia). — Extension of 
Pier and Breakwater. 

Kilmakilloge. — Pier - ... 

Kilmore. — Pier - - - 

Moville. — Pier - 

Newport. — Quay Wall and deepening 
Channel. 

Newcastle. — Pier and Breakwater 

Portnablahy. — Pier - 

Rosroc. — Pier - 

Roundstone. — Repairing Pier - 
Rush. — Rebuilding Pier - 
Sea View. — (Mount Charles) Pier 
Slade. — Pier - 
Skull. — Pier and Approach - 
Tarrea. — Pier and Approach - 
Ventry. — Pier and Landing Slip 



Galway - 
Kerry - 

Cork 
Donegal 
Galway - 
Galway 
Mayo 

Donegal 

Waterford 

Kerry 

Down - 

Waterford 

Cork - 

Louth 

Wexford 

Cork 

Galway 

Louth 

Antrim 

Kerry 

Louth - 
Wexford - 
Galway 
Wexford - 
Wicklow 
Kerry 
Cork - 
Waterford 

Galway 

Kerry 

Kerry - 
Wexford - 
Donegal 
Mayo 

Down - 

Donegal - 
Galway 
Galway - 
Dublin - 
Donegal - 
Wexford 
Cork 
Galway 
Kerry 



Applicants. 



Inhabitants - 

John Digby, Esq. 
Inhabitants, per James 
Hickson, Esq. 

M. Longficld, Esq. 

W. Olplierts, Esq. - 
John A. O’Neill, Esq. - 
Francis J. Graham, Esq. - 
W. II. Carter, Esq. 

Rev. G. II. Tredcnnick - 
Thomas Wysc, Esq. 

Rev. Denis Mnhony 
Andrew Mulholland, Esq. 
J. W. Strangman, Esq. - 
Lord Bernard 
R. M'Ncill, Esq. - 

Lord Corn-town 
Sir W. W. Becher, Bart, 
llev. J. R. Rush and others 
Owners of Land - 
John M'Ncill, Esq. - 
Inhabitants, per James 
Hickson, Esq. 

A. B. Bellingham, Esq. - . 
A.Htephens, Esq., and others 
John S. Lambert, Esq. - 
J. W. Webb, Esq. 

W. R'. La Touche, Esq. - 
John Maliony, Esq. 

James It. Barry, Esq. 

Lord Stuart Dc Dccies - 

Waste. Land Society 
Knight of Kerry 

Marquis of Lansdowne - 
Inhabitants - 
William I-lazlott, Esq. 

Sir Richard O’Donnell, Bt. 

Lord Anneslcy’s Repre- 
sentatives. 

Alexander Stcwurt, Esq. - 
General Thompson - 
Thomas Martin, Esq. 

Sir Roger Palmer 

L. Cornwall, Esq. - 
Inhabitants 
Inhabitants - 

M. Blake, Esq. - 
James Hickson, Esq., and 

others. 



£ 

2,490 



2.400 0 0 
600 0 0 

2,840 0 0 
640 0 0 

6.400 0 0 



900 

9.000 

500 

500 

900 

4,500 

1,800 

1,100 

3,350 

4,570 

460 

4.000 



543 12 9 
6,000 0 0 
843 10 9 
63 0 0 
1,200 0 0 
300 0 0 
220 0 0 
450 0 0 



3,000 0 
2,700 0 

2,200 0 
6,210 0 
5,900 0 
1,200 0 

9,400 0 0 



1,900 

800 

1,200 

1,400 

2,675 

1.400 

2.400 
2,235 
2,200 



Piers and 

Number of Artificers and Labourers wbo have been Employed Daily, 
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9 Yict. cap. 3. and 10 and 11 Viet. cap. 75. 



of which Grants have been sanctioned. 



Grant. 


Contribution. 


Loan to bo Repaid 
by District. 


Loan to be Repaid 
by Proprietor. 


Amount Expended 
to 3 1st December 
1851. 


Observations. 


£ 


s. 


d. 


£ 


j. 


d. 


£ 


s. 


d. 


£ 


.9. 


d. 


£ 


s. 


d. 




1,660 


0 


0 


200 


0 


0 


- 






630 


0 


0 


2,483 


18 


3 


Completed. 


1,600 


0 


0 


800 


0 


0 


- 




. 


. 




. 


2,686 


3 


1 


Ditto. 


450 


O 


0 


- 




- 


150 


0 


0 


- 




. 


115 


10 


0 


Ditto. 


1,057 


13 


0 


- 






1,782 


7 


0 


. 






2,781 


1 


6 


Ditto. 


480 


0 


0 


- 




- 


160 


0 


0 


- 




. 


639 


1 


1 


Ditto. 


4,800 


0 


0 






- 


1,400 


0 


0 


200 


0 


0 


5,474 


6 


10 


Ditto. 


450 


0 


0 


- 






200 


0 


0 


250 


0 


0 


819 


11 


5 


Ditto. 


5,000 


0 


0 


- 






4,000 


0 


0 


- 




- 


8,319 


5 


0 


Completed since 31st 
































Dec. 1851. 


375 


0 


0 


125 


0 


0 


- 






- 




. 


514 


2 


3 


Completed. 


375 


0 


0 


125 


0 


0 


- 






- 




- 


Nil 




Suspended. 


600 


0 


0 


300 


0 


0 


- 




- 


- 




- 


826 


6 


4 


Completed. 


3,000 


0 


0 


500 


0 


0 


1,000 


0 


0 


- 






3,648 


9 


9 


In progress. 


1,350 


0 


0 


- 




- 


450 


0 


0 


- 




- 


1,789 


7 


6 


Completed. 


550 


0 


0 






- 


550 


0 


0 


- 




- 


964 


6 


3 


Ditto. 


2,277 


6 


8 


200 


0 


0 


872 


13 


4 


- 




- 


3,368 


15 


1 


In progress of com- 
































pletion. 


2,285 

267 


0 


0 


285 


0 


0 


- 






2,000 


0 


0 


4,566 


5 


6 


Completed. 


0 


0 


193 


0 


0 


- 




- 


- 




- 


410 


5 


0 


Ditto. 


2,666 


13 


4 


- 




- 


888 


17 


9 


444 


8 


11 


3,987 


2 


1 


Ditto. 


375 


0 


0 


150 


0 


0 


225 


0 


0 


- 






737 


10 


0 


•Ditto. 


88 


0 


0 


1,500 


0 


0 












- 


3,263 


3 


10 


In progress. 


0 


0 


- 






1,500 


0 


0 


- 




- 


2,643 


15 


2 


Completed. 


418 


12 


9 


. 




- 


65 


0 


0 


60 


'0 


0 


553 


14 


8 


Ditto. 


4,000 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


. 




. 


5,069 


12 


2 


Ditto. 


578 


10 


9 




- 




. 


265 


0 


0 


836 


14 


9 


Ditto. 


42 


0 


0 


21 


0 


0 


- 






. 




- 


50 


5 


8 


Ditto. 


900 


0 


0 


100 


0 


0 


- 






200 


0 


0 


1,178 


19 


11 


Ditto. 


200 


0 


0 


100 


0 


0 


, 




. 


- 






335 


6 


11 


Ditto. 


165 


0 


0 


55 


0 


0 


. 






- 






220 


0 


0 


Ditto. 


225 


0 


0 


225 


0 


0 


- 






' ' 






Nil. 




Suspended. 


1,500 


0 


0 








1,000 


0 


0 


500 


0 


0 


2,347 


2 


5 


Completed. 


1,800 


0 


0 


- 




- 


900 


0 


0 








2,569 


11 


6 


Ditto. 


1,100 


0 


0 


275 


0 


0 


825 


0 


0 


. 




_ 


1,897 


1 


6 


Ditto. 


4,140 


0 


0 


. 




. 


2,070 


0 


0 


- 




. 


6,122 


8 


10 


Ditto. 


4,425 


0 


0 


1,475 


0 


0 






. 


. 




. 


5,925 


19 


2 


Ditto. 


800 


0 


0 


' 




- 


- 




- 


‘ 400 


0 


0 


1,170 


10 


2 


Ditto. 


4,625 


0 


0 


2,800 


0 


0 


1,975 


0 


0 


- - 






9,396 


15 


6 


Ditto. 


1,125 


0 


0 


375 


0 


0 


400 


0 


0 


„ 






1,715 


7 


3 


Ditto. 


600 


0 


0 


- 






_ 






200 


0 


0 


493 


12 


8 




600 


0 


0 


. 




. 


300 


0 


0 


300 


0 


0 


14 


1 


0 


Suspended. 


933 


6 


8 


466 


13 


4 


. 




. 


- 




. 


1,361 


2 


3 


Completed. 


1,337 


0 


0 


250 


0 


0 


1,088 


0 


0 






* 


2,133 


5 


4 


Ditto. 


800 


0 


0 


_ 






600 


0 


0 


_ 




« 


1,388 


7 


7 


Ditto. 


1,800 


0 


0 








600 


0 


0 


- ■ 






1,709 


4 


6 


Ditto. 


1,117 


10 


0 


. 






592 


10 


0 


525 


0 


0 


2,264 


1 


6 


Ditto. 


1,100 


0 


0 


‘ 






1,100 


0 


0 


" 




_ 


2,254 


19 


7 


Ditto. 



Harbours. 

each Month for the Year ending 31st December 1851. 



July 




August 




September 




October 




November 




December 


1952 



By Order, 

Edward Hornsby, Secretary. 
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APPENDIX (G.) 

1851 Repoet of the Inspectino Commissioners of Fisheries, foe I85i. 

Coast Fisheries. 

The doubts which we have expressed in former reports of the nccuracv of tl,„ . i , 
i„, returns winch arc founded upon information furnished by the coast-mend den.?”^ 
are, wc regret to slate, tmdiminished. Several cases in which wo K., i d 'T wtm «« 
test their correctness have convinced ns, that not even »u approximate Sate™ 11 l‘° 
formed of the actual extent and state of the fishing establishment on the cof JY 1,8 
sources within our reach, unaided by anything like a rcsnonsihlc Lff L F ™ “7 
obtain the necessary information, or to effect that perfect iganization of the^t^ff l 
won d tend to the promotion of tho fisheries, and to the preservation of ordof ‘ ^ ,dl 
ofrthd importance ,0 the wcil-working of ihe fisheries te £% 

extended to visiting bXCXTfor 

would be, instead of the desultory and unsatisfactory information wS ““ ?f s ° M 

rs ^ sssstsr * ~ ^ ^ srasis 

* s li SxxFafa t r rv x al,y to tbe ■?* 

£LXnr Micr not — - * - * * 

stilTinXXf °'D,eXnf° f F '^ U “ d by ? h ,° altcred “stances of the country is 
catted by the three great Irish railfvay 

- - -* — 7 

—ns Jt. our 

Produce of last Season. 

reJirS hLXXte b fish T ° ry i 6enera \T ram ' e,IC0 of “I™ 1 ™ ft™ all the districts most 

Mr. Lynch, and to the » f “ “*» 

staLX^ffishcXm l,eeoT°“f f' “W”"- Wjtefc ^ Kinsale, and Cork, it is 
places there has been^i cnncVl uc ^ less than last year. But from all these last-named 
sent by steam* to Ena-land n ° ^‘ es * 1 fish brought by rail to Dublin, and 

and Westport the'Vsulnnt'in H , e w fi°^ e of the west coast, including Galway, Clifden, 
takers and of ’boats than to j2S l * H |S b ° W m ° re *° “ dMlli3, ' ed Iu,mber ° f 

Herring Fishery. 

concentrated 1 form hos°h* in * ; ^ ierr j n S fisbsry which has come under our observation in a 
visited Howth and K ?! Jr” ™°- abuntl | int - 0ur Coraish neighbours, this year, have 
had an excellent seasonfa "* " 11,67 **" 

supply o/Seldverofor^^t l' al ^ a ’ as uaulll > preferred the carrying trade, and in tie 
as formerly the more eo,t - ariet f ila ye not, we understand, been as generally employed 
tormeify, the more certain and rapid transit by steam having been preferred' 

Trawling. 

wi thin have been adopted, restraining the use of trawl nets 

U Cert£Un Ws in Dm g le Ba 7 «d ^ Waterford Harbour. °Some dissatisfaction has 
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See Appendix, 
No. 9. 



been expressed at Waterford that tbe limitation did not extend to interdicting the use of Appendix (G.) 

such engines within a given distance of draft net fisheries, and the subject is now under 

.. Report of the 

consideration. . Inspecting Com- 

Oyster Fisheries. mission ers of 

In order to remedy in some degree the evils referred to in our last report as affecting Fisheries for 1851. 
the oyster fisheries in Cork Harbour, the Commissioners have determined upon a bye-law, of 
which a copy will be found in the Appendix. It is little more than the adoption locally 
of certain principles contained in the regulations which, under the French Convention Act, 
apply generally to Great Britain, and having been approved of by a numerous meeting of 
persons assembled in Cork Harbour, will, it is hoped, be found very salutary. Several 
applications for licenses to plant oyster beds are either in progress of being sanctioned 
or under consideration. 

Tbe Commissioners have in all cases heretofore been cautious that the exercise of this 
power should in no way injuriously affect known public rights ; and it is gratifying to 
learn, that in the several cases where licences have been granted most beneficial results 
have followed, equally advantageous to the parties individually concerned and to the 
public. 

The temporary permission granted to take oysters for brood or planting on part of the 
coast of Wicklow and Wexford has in some places been greatly abused ; and the Com- 
missioners have been called upon to rescind the permission on the Wexford coast, where 
it is said that the banks are in rapid progress of exhaustion, owing to the enormous drain 
for export to England and Wales. The Board have determined to inquire into the subject. 

We have found some difficulty in enforcing any observance of the close season, only in 
the metropolis. During the months of May and June, and in August, supplies have been 
brought into town from the layings along the north shore of Dublin Bay, and publicly 
exposed for sale. We have, with the aid of the police and coast guards, made some con- 
siderable pi'ogress in checking the pi'actice, and it is hoped that a few convictions which 
have been obtained will operate as an example in future. 

Lobster Fishery. 



The supplies of this article have been most abundant during the summer in Dublin, and 
we have reason to believe that large quantities have been sent across the water. During 
the early part of this spring there was so great a scarcity that lobsters were imported 
from Scotland and England ; but as the season advanced the quantities brought yer rail 
from the west and south coast were unprecedented. Much the largest portion were cer- 
tainly what may have been fairly called nnsizeable ; ixot yielding a price equal to the cost 
of carriage ; some under half a pound weight ; the wholesale price ranging from Is. to 
Is. per dozen. Some strong remonstrances have come to us from intelligeixt persons in 
the trade against the destruction of these unsizenble lobsters ; and it is alleged that no 
Larger sized fish can Vic procixred in consequence, xxor any fish of the species, during the 
season when they are most in demand. _ . 

The Inspecting Commissioners arc decidedly of opinion that the subject is deserving of 
consideration. They find that the fructification of lobsters on the coast of France has 
attracted the attention of the government of that country, and that tlxe Minister of Maxine 
and Colonies has ordered that experiments shall be made on the subject. 



In the Appendix will lie found an abstract of the applications received for bye-laws, &c., See Appendix, 
together with a return of byc-laws, orders, &c. made by the Commissioners since furnishing • ’ 

their last annual report. 

Salmon and Inland Fisheries. 

In our last annual general report we stated, that the produce of the salmon fisheries of 
1850 was the smallest of any season within our knowledge, and we referred to a corre- 
sponding deficiency in Scotland and other countiies, calling attention at the same time 
to some few facts connected with this phenomenon, but. confessing our inability to assign 
a cause for the unaccountable and unusual fatality affecting the salmon tribe in that year. 

We stated also, that the accounts received of the succeeding year, up to the . tune, of 
furnishing our report, justified a hope of increased productiveness ; and this anticipation 
has to some extent been realized, although the supplies derived cannot he said to have 
reached the average of preceding seasons. So far as the present season has advanced, and 
judging from the reports received of the capture of spring fish in several of the early 
rivers, we are gratified to find that a prospect of some improvement may be presented, and 
the take of peal or grilse, already commenced, has been so plentiful as to afford a fan- 
promise of a generally good season. . . 

The attention of the public to the question of the salmon fisheries appears to increase 
from year to year, and its importance to be more duly appreciated as the spirit ot pro- 
vident industry advances. And although an alleged decrease must be admitted to have 
occurred, yet some exaggeration prevails on the part of those persons whose .interests have 
been diminished in value by the changes which have recently taken place m the capture 
of fish; and some miscalculations also arise in consequence of the more rapid and extended 
flow by which the tide of commerce, through the agency of steam, conveys the produce 
from local to distant markets. 

H h 
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Proprietors of several fisheries sometimes judge the question of supply by the amount of 
their own capture solely, forgetful of or misinformed on the aggregate quantity captured 
by the many who fish outside, and which is thus taken. w * 

The consumers in the principal towns, who, before the extension of railroads and steam 
navigation afforded means of cheap ;uid quick transit to other markets, and before the facilitv 
of obtaining ice for its preservation at a reasonable charge existed, obtained salmon at low 
prices, complain of high price, and advance it as a test also of diminished supply, forgetting 
or overlooking the fact of the large quantity which is daily transmitted from theirnnme- 
diate vicinity to more remunerating customers in distant places. The grounds of disan- 
pointment and miscalculation are evident with regard to these classes ; while others who 
have been restrained by the enforcement of the law from undue interference with public as 
well sis private rights, pronounce the alleged decrease in the salmon fisheries of Ireland to 
be progressive in proportion as legislation has advanced for the purpose of meeting the 
evils complained of. And although the latter class may find some discontented persons 
from selfish motives, ready to join in this too summary mode of disposing of the question] 
very many must conclude that it tends to mislead rather than induce a useful or disinterested 
discussion of the subject. 

Salmon having attained a price in the market as a luxury only available to tlie wealthy 
portion of society, and this increased value having stimulated a corresponding energy on 
behalf of the public to procure it for such profitable disposal, an improvident desire of over- 
capture has for some years been induced, which wc believe to be the main point necessary 
to guard against and restrain. The ingenuity of man has also increased the efficiency of 
the means of capture, and the Legislature having sanctioned the use of engines, under 
certain limitations, before restrained, at the same time, however, giving increased powers 
to protect ; whilst the power to take lias been injuriously applied, the intended equivalent 
of better protection has been too much neglected. 

Tor a considerable period after the passing of 5 & (5 Viet. c. 106, in 1842, large capture 
ensued, and thus the practical operation of the amended law had been for several years to 
diminish improvidently the sources of fructification, little being effected in administering 
those remedies which might materially have tended to replenish tlie waters had they been 
amply and judiciously applied. 

Voluntary contributions for the purposes of protection and removing obstructions having 
failed to produce useful or general results, the Act of 11 & 12 Viet. c. 92. was passed, in 
1848, providing for assessment upon engines used for fishing, to create a fund for those 
objects, and to be administered by local boards of conservators ; but it did not come into 
practical operation until 1849, and a sufficient period of time has not, yet elapsed by which 
the injuries inflicted upon the salmon fisheries could be repaired, even though its provisions 
might contain all that was necessary, and its administration have been fully effective for 
that object ; and while some material deficiency may exist, in those respects, we feel con- 
fident that it lias gone a great length in arresting the progress of that decline in quantity so 
much complained of. We have introduced this reference here for the purpose only of 
calling attention to the fact, in support of the. foregoing statements, that until the recent 
period referred to when the Act of 11 & 12 Viet, cmne into operation, little, if anything, 
had been done in the way of protection to counteract the effects of increased capture, 
induced by the causes before stated ; and wo refer to the following details and general 
remarks for further information connected with its demonstrations and results. 

Schedule of Licences received. 

W e furnish a schedule of the amount of licence duties and rates received for 1850 and 1851, 
by the several Boards of Conservators, so far as we have received them, from tlie following 
districts: Dublin, Wexford, Waterford, Lismorc, Cork, Skibbcrecu, Ban try, Kemnare, 
Killarncy, Limerick, Ballinakill, Bangor, Ballina, Sligo, Ballysluinnon, Letterkenny, Lon- 
donderry, Ballycaatle, and Drogheda. 

We have not been able to procure these returns, though repeatedly applied for, from the 
Galway district ; and although the law requires that they shall be furnished, there is no 
power to compel it, or remedy in case of default. The sums collected are not sufficient 
for the requirements; however, much protection has been afforded through them, with the 
aid of the constabulary, who in many instances render their services with zeal and good 
effect. 

Fixing Amount of Licence Duties. 

. We have had only two applications for this purpose from the Dublin and Letterkenny 
districts ; the latter of which has been acceded to, and the former is at present under 
consideration. 

Altering Divisions of Districts. 

We have received, and submitted to the Board, applications from the districts of Bally- 
ahannon, Letterkenny, and Londonderry, which are under consideration ; but decisions 
have been deferred for the purpose of further inquiry, with the view of determining what 
changes may be best suited to circumstances. The alteration in the electoral divisions ot 
the Wexford district, under consideration when furnishing our last report, has been 
perfected. 
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Elections of Conservators. 

In consequence of the neglect of outgoing Boards of Conservators to appoint times and 
places for general elections, we have had, under the provisions of the 13 & 14 Viet. c. 88., 
to call meetings and hold elections for the following districts; viz. 

Bangor. 

Bantry. 

Lettcrkenny. 

Sltibbereen. 

Wexford. 

Close and Open Season. 

The necessary steps have been taken for the publication of the order to change the season 
for the Killarney district ; and the notices for the proposed change in the Limerick district 
have been circulated, for the purpose of collecting the opinions of the parties interested 
more generally, as directed by the Board. In several districts dissatisfaction is still felt 
with respect to the existing regulations, and the unwillingness of the Board to sanction the 
changes sought for, by an earlier commencement in some and a later extension in others. 

However there are instances where an extension of the latter part of the open season has 
heretofore been desired that a growing disposition, from better experience, has been 
evinced to shorten rather than extend. The question is a difficult one to deal with ; yet 
the Inspecting Commissioners are disposed to think that where the parties interested in a 
district are unanimous, it would be expedient to comply with their wishes, more par- 
ticularly as after the experience of three years trial the regulation could be rescinded, as 
the law provides, if the effects were found to be injurious ; and one great object would at 
least be attained by this course, namely, that persons would be satisfied, and the better 
regulation, whatever it might be, would become established, founded on the proof thus 
afforded, by a full conviction derived from practical results. 

Defining Mouths of Rivers. 

We stated in our last report that the definitions of mouths of rivers for fishing regu- 
lations had engaged much of our attention ; and we have now to report that this question 
still continues to do so, and becomes in many instances embarrassing, where the object See Appendix, 
is to restrict the use of particular engines in places where their employment would be No. 15. 
detrimental to general interests, and where the definition for this purpose would not be 
consistent with any general principle, geographically or nautically considered. 

Bag Nets. 

The use of these engines still continues to be a subject of complaint on the part of those 
whose interests lie inside their sphere of action, and many allegations are made with respect 
to the injury which they arc said to occasion. It is asserted by some that when they 
intercept the free run of fish in their courses by the shore, seals and porpoises take 
advantage of the difficulty of escape thus occasioned, and seize them in large quantities 
during the confusion caused by these impediments; while others maintain, that when 
placed near the entrances of rivers they turn the fish to sea, and prevent their approach 
to the inner waters ; and while wc are disposed to concur in the latter proposition, to a 
certain extent, during calm weather, and iu clear water more particularly, we are not 
prepared to pronounce a decided opinion, one way or the other, upon the correctness of 
the former. We regret, however, to be obliged to state, that the owners of bag nets in too 
many instances provoke the hostility of rival parties, by neglecting to comply with the law 
in respect to weekly close season ; and some, more unreasonable than others, have gone 
the length of remonstrating against the enforcement of this salutary regulation ; but in 
every instance of this nature which has come to our knowledge we have recommended the 
penalties of the law to be inflicted, and have refused to sanction any relaxation of its pro - 
visions with respect to removing the leaders of the nets, and .have on many occasions 
called the attention of the coast guards to the authority with which they are invested for 
the prevention of such offences. 

Stake Nets. 

We stated in our last report that the exercise of the summary powers with which we are 
invested to suspend the use of fixed engines of this description in prohibited places had, 
we hoped, in the Waterford Harbour, put an end to the illegal re-erection of stake weirs 
after conviction ; and we are glad to be able to state that no recurrence of this nature has 
been reported to us since from thence. In some other districts, however, we have been 
again called upon to interfere, and the necessary preliminary steps have been taken m two 
cases, which we recently submitted to the Board, the prosecutions and convictions before 
the ordinary tribunals of the country having failed to induce the parties complained of to 
comply with the law. 

We are aware that in other places illegal erections me allowed to exist, without any 
steps being taken for their abatement, and tliat local influences may operate strongly in 
preventing a uniform, enforcement of the laws in this respect, while the interests of the 
Public are thereby much affected ; but the Board are prepared to interfere when complaints 
are submitted to them in the form which the law prescribes. 

H h 2 
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Migration Passes over Weirs. 

Several applications have been made by Bonrds of Conservators on this subject and 
some passes have been constructed where sufficient funds have been provided to complete 
the estimates of the Board’s engineers; but the want of these means greatly retards this 
most important, object, towards which little had been done until the Act of 1848 enabled 
Boards of Conservators to apply a portion of their funds to such objects ; and although the 
funds derived from licence duties and rates arc generally insufficient for the payment of 
water-bailiffs to protect the brood fish which may ascend, we would recommend all Boards 
of Conservators to look first to the object of enabling the fish to ascend the rivers. 

In many instances throughout the country, where migration passes have been' provided 
by the Commissioners of Drainage, much good lias been effected, and the models which 
have been prepared with great care, arc now available for all parties who may wish to 
have this most important object carried out. One of these models upon the most improved 
principle, has been sent by the Board to the National Exhibition in Cork, and has attracted 
much attention. 

Changing Sites of Free Caps or Queen's Shares in Fishing Weirs. 

Two applications for this object have been made ; one from Limerick, and the other from 
Drogheda. The former has been completed. The Board having fixed the site and submitted 
a plan, the lessee of the weir without hesitation complied with the Board’s order. The 
latter is not yet completed ; but the Board has called upon the proprietor to make the 
proposed change, which they hope may be effected without further difficulty or incon- 
venience, though the same willingness has not been evinced as in the first case stated. 

Opening Free Passes toller c Compensation is to he paid. 

The application from the Cork Conservators to open a free gap or Queen’s share in the 
fishing weirs in the city of Cork, awarding to the proprietor such compensation as the 
Board may think adequate to the loss he may sustain, has engaged much of our attention. 
Wc have attended in Cork to hear all parties who might come forward to aid in its 
adjustment, and have inspected the River Lee from its source to the sea, the better to 
enable us to recommend the proportion in which the amount of compensation may be levied 
upon the parties to be benefitted. 

The preliminary steps have been taken before making an award. Much more time has 
elapsed in preparing this information, and forming our conclusions upon it, than we would 
have wished; but the magnitude and novelty of the question requiring much deliberate 
consideration, and the great pressure upon our time, have caused this delay. 

General Remarks upon Districts. 

Drogheda District. 

In this district a migration pass over a mill weir upon the River Boyne, near the town 
of Navau, has been constructed by the Board, the funds having been provided by the 
Conservators, and it lias boon stated to us to lie very effective. The rivers Dee, Glyde, 
and Dane, in this district, arc admitted by those who fish in them to have been much 
improved by the drainage operations. 

The removal of shoals has enabled the fish to ascend, and more fish has been captured 
both by the net and the rod than for many preceding years ; and salmon has reached a 
distance m the upper waters before unknown. 

Londonderry District. 

Tke_ completion of the works under the Drainage Acts at the fishing weir or Cutts of 
Colerame, by which the original construction has been much changed and improved, has 
afforded to persons fishing in Lough Ncagli and the upper waters an increased supply of 
salmon, which, while it is only equitable to the upper proprietors, will, we have no doubt, 
ultimately much increase the value of the lower fisheries. The eel fisheries of the Bann 

are held by an Englishman, and produce a rent of 1,150/. per annum. The salmon fisheries 
„ *°y le anc * Bann were this season taken by a merchant in Londonderry at a rent of 
2,400/. per annum. J 

When the coast and other salmon fisheries of this district are taken into account, the 
Aggregate produce must be very large indeed. 

Letterhenny District. 

, kad some difficulty in endeavouring to induce the Board of Conservators of 

tins district to perform tlieir duties with regularity, and have had to interfere, in 
requiring the provisions of the law to be observed regarding weekly close time at the 
hshmg weir on the river at Rathmelton, which wc found to have been so constructed that 

e openings required by law could not be effected ; but we have caused this evil to be 
remedied. 

Ballysliannon District. 

The salmon fishery in this important district is reported to have improved. The eel. 
nsnenes on the River Erne are important, and have been rented for the past season by the 
person who holds the Bann eel fishing. The Board of Conservators discharge their duties 
with zeal and regularity. 
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Sligo District. Appendix (G.) 

The principal fishery of this district in the town of Sligo has been leased by the pro- Report of the 
nrietor to experienced Scotchmen, who have commenced to work it with great energy. Inspecting Com- 
They have had, during lust close season, forty water-bailiffs, well armed, employed at their missioned of 
own cost, which, in addition to those paid by the Conservators from the funds derived from Fisheries for 1851. 
license duties, have afforded a salutary amount of protection to the breeding fish ; and we 
were informed last spring, when in Sligo, by the manager, that the take of large fish which 
were preserved in the winter had already paid for the outlay. Indeed we witnessed the 
capture of some which corroborated this statement to a great extent. The lessees have 
erected an ice-house upon the most improved principle, for the purpose of enabling them 
to export profitably ; but the proprietor has stipulated that a certain portion of the fish 
shall, for the accommodation of the neighbourhood, be sold at Is. per lb. We especially 
recommend an inspection of this ice-house to parties disposed to construct such accommo- 
dation. It is constructed as follows:— 

« It is built of stone, on rather an elevated spot, no portion being under ground, ine Ice House, 
dimensions are about 20 feet square in the clear ; the walls being 2 feet thick, and lined 
in the interior with brick, a space being left of 6 inches between the lining and the outer 
wall, which is closely packed with sawdust. There is a small aperture for entrance on 
the level of the ground floor, which, however, is effectually closed, and rendered quite air- 
tight before the "ice is put in, which is done through a trap of about 3 feet square in a 
double floor of joists and planks about 15 feet from the ground. 

“ The space between the joists being closely packed with sawdust, and the trap raised, not 
only for the purpose of stocking the house, but afterwards . of procuring the ice, when 
wanted, the lower egress never being opened while the ice is in it. The upper or boarded 
floor forms a loft for keeping salmon boxes or any other materials for the fishery. The 
whole roof is covered with a thick coating of thatch over boards ; and the fact of the ice- 
house being hermetically closed at the bottom, and of working downwards through the 
trap, is the peculiar advantage of this plan.” . 

The inducement to increase present produce had, however, caused the erection ot fishing 
boxes in places prohibited by law, and we were obliged to interfere in having them removed. 

We look with great interest for the results of effecting migratory passes over the natural 
falls at Ballisadare, by which the salmon will bo enabled to ascend the rivers Arrow and 
Callooney, where excellent spawning grounds exist, connected with large lakes. Mr. Cooper, 
of Markrcc Castle, being the sole proprietor of the salmon fishery, under an Act of 1 arlia- 
ment (1 Yict. c. 89.), has caused the works to be nearly completed, and some salmon have 
already made their way to the upper waters. He has also procured some spawn from 
other rivers, which ho has had deposited there. . . . 

On the subject of this novel mode of increasing the brood of fish, we anticipate much 
valuable information from the experiments in progress under the authority ot the French 
government by Messrs. Berthrot and Detzern at Huningen, and by Messrs. Geh in and 
lemy of Bresse in the Yosges. M. M‘Bdwards and M. Caste have been also directed 
to make similar investigations between Cherbourg and Granville and m the environs ot 
Tronville. 



Ballina District. 

The salmon fishing of this district, one of the most important in Ireland, has, so far as 
the season has gone, been much more productive than for several preceding years. 

The lessee has done well, and the attraction to anglers has been very great, by the good 
sport afforded. 

Bangor District. 

The supply of fish hero has been very good, and the fresh-waters, many of which are 
occupied by anglers who pay for their amusement, have not disappointed the lollowers ot 
the gentle art, whose visits to the wilds of Erris are of much more importance, than may 
appear to a cursory observer, inasmuch as that several who have been first induced to 
visit this remote part the country to seek for amusement have either themselves become 
the owners of land, or induced others to purchase, and the sale of property has been 
considerably assisted by this attraction. 



Ballynakill District. 

The foregoing remarks on the Bangor district apply here with respect to the value set 
upon angling. "The lessees of the Delphi and Ass rivers, who now reside for the greater 
portion of the year at the Killeries, first only sought the lighter recreation, but have recently 
become occupiers of land, and now combine the more solid and valuable enjoyment of sub- 
stantially improving the condition of that part of the country. Many others seem disposed 
to follow their example, and many applications have been made to us fox - information upon 
the subject of inland fisheries connected with the sale of property ; and the query, “ Gan a 
salmon fishery be established ?” we have often had to answer. 

H h 3 
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Galway District. 



Report of the 
Inspecting Com- 
missioners of 
Fisheries for 1851. 



There is no part of Ireland at present more interesting than this with reference to its 
fisheries. There are two great several or exclusive commercial fisheries ; one at Ballinahinch 
which has for several years been occupied by Mr. Robertson, who, in order to compensate 
for the disadvantage which heretofore existed from the difficulty of quick transit has been 
in the practice of preserving and packing the fish in tin oases for foreign coimtries hv 
which much employment has been afforded. We also have the Galway fishery, which’hi 
been recently purchased for 5,0001 by a person of wealth and enterprise (Mr Ashworth 
of Stockport), who is about to commence a system of protection and management from 
which we anticipate remunerative results to him as well as benefit to many others W. 
find the rivers Costelloe, Gowlaun, Inver, and Spiddal occupied by noblemen and gentlemen 
who spend the greater portion of the summer in the wilds of Connemara, distributimr’ 
necessarily, by their temporary residence, much benefit to many persons whoso employment 
cannot be dispensed with. The great lakes of Corrib, Mask, and Balliimlrinoh me onen 
fisheries to the tourist, and induce an influx of visitors, many of whom dwell for months 
around those waters, and contribute largely in many ways to the benefit of tire permanent 
inhabitants. The navigation and drainage operations under the Board of Works are 
calculated to increase greatly this sphere of profitable attraction, and to develop largely the 
natural resources, as regards the commercial value of the salmon fisheries, by connect™, 
the two lakes Mask ami Corrib, and, in doing so enabling the fish to ascend to the former 
where an ample field of spawning ground, heretofore unprofitable, will bo opened while 
the clearing of rivers, tributary to both lakes, and the construction of migratory passes will 
perfect a work of great magnitude. We, however, regret to state, that up to the present 
time the affairs of the Board of Conservators in this district do not appear to have been 
well managed. Wc can procure no returns; but wc anticipate much benefit from the 
infusion of new blood into the Board in the persons of Mr. Ashworth and his local a»ent 



Limerick District. 

This, the largest and most important district of the country, exhibits a gratifying example 
tL sdmon fisheries ° f ^ actlvity 011 the P !U ' fc •>*' those appointed for the protection of 

To the head inspector and clerk under the Board of Conservators (Mr. Alton') much 
praise is due for the energy and ability with which he discharges his duties, mid the 
regularity with winch he furnishes his returns. 

The present season affords promise of decided improvement, and the offiicts of increased 
protection are evident. The upper waters of the Shannon are reported to have been well 
stocked with fish, and some of the smaller rivers of the district have also improved. The 
great tidal fishing has been better than for some years past, hut it is so divided between 
numerous classes that it is difficult to ascertain the extent of increased or comparative nro- 
There are several agents i, Limerick who purchase salmon 
for dealers in ddferont towns ill England, who now, through the facilities afforded by steam 
and railways, obtain then- supplies direct, and the transit is so quick that, unless when the 
weather gets very warm, the expense of ice can lie dispensed will,. The cel fisheries of 
the Shannon produce a considerable revenue ; and we may here add, that, with the exception 
? rSi E T’ . an ^. Shannon, where this hranch of the fisheries is turned to profitable 
Smbf; fi!? R T ? lae 18 0b “’r> m s ™8 ht for < m »ny other rivers teem with this 

“ c,ore ““totog our remarks on this district, we are gratified to he able 
whoS mof i k ° “ " ,ost llcti '’° iU “ 1 praiseworthy part in aiding to protect, 

romTarwl adilT ba interested, as they derive individually little return in value, 
work of protection™ 5, W * ' ley reap -‘“IvunLagc, continue regardless of the great 

Killamey District. 

vem-^nnrwllf p n /if tnct has considerably improved, compared with the past three 

7 A?’SL th r B ° a ^ f 9 on ® er ™tors has been very active in the discharge of its duties. 

+1ip ' V1,C1 Jf J h ® firat commercial market of the district, we ascertained, in 

thp nrppprbnrv 118 ^ eal ’ri. ia T) t le . 8l JPP bes offered for sale were considerably larger than for 
Wartifr; l he B ° ard mvi °S been called on to exercise the powers with which 
inrrnirv nt TGTI f i- 01 ^ remova l of illegal weirs, the Inspecting Commissioners held an 
PvEp lio r la ’ l^ 0n a . com P kmt made as the statute provides, and after hearing 
warrant fnr ° r Stace wcu * ere cted in the River Launc to be illegal, and granted a 
to +1 ip ^ JtS P e ^J n g an appeal, which was lodged against their decision, 

nWs ° ne of t]lc Impacting Commissioners, in consequence of com- 

CurraL i^l,! f “T"® - Wer ° ” ot P rovided in the fishing weir at Waterville on the 
wl Xv l ! admitting a free weekly pass, as the law requires, proceeded there, 
constructed 1 w with the proprietor, succeeded in having the fishing boxes re- 

lakes abnvp cndered k gab We have since received, from persons who fish in the 
much satisfaction railCeS ^ thl ® chan S e was attended with good effect, and had given 
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Cork District. 

We have before referred to the application made to the Board to open a free gap in the 
fishing weirs on the Lee in Cork, and stated tlie causes of the delay in bringing the matter 
before the Board. The reports received by us of the spring fishing in this district are 
also favourable, and the evidence of improvement is manifest. The Conservators ai - e very 
zealous in the performance of their duties ; and we hope that the opening of the Lee weirs 
will materially and permanently benefit the general interests, as well as stimulate many 
to exertion who have been heretofore careless, in the absence of any prospect of advantage 
to themselves. 

We have been entertaining some hopes that in the progress of general improvement so 
intelligent a community as the citizens of Cork would turn their attention to the total 
removal, for a fair consideration, of this most objectionable barrier to the free passage of 
the waters of the Lee. The information which we have procured on the subject will, we 
hope, be found useful, should this important question be taken up. 

Lismorc District. 

The migration pass constructed by the Board’s Engineer over the Glandullane weir, on 
the River Blackwater, is represented by the inspector of the district under the Conser- 
vators to be efficient, and to have been approved in its practical effect by those interested ; 
and we hope that this fact may lead to an appropriation of fluids in other places for this 
most important object. 

We feel it right to state, that, notwithstanding a report furnished to Parliament by an 
officer of the Admiralty, stating that many fishing weirs upon the Blackwater are impedi- 
ments to navigation, no steps have been taken by that department to have them removed. 
We believe that some of those engines are placed contrary to the provisions of the Fishery 
Acts ; but no complaints, as the law prescribes, have been made to this department, to 
authorize us to act in the matter. 

Waterford District. 

The proceedings in this district have been most satisfactory, and have resulted in a con- 
siderable increase of capture in the Suir,- Norc, and Barrow, during the early months of the 
season ; but, notwithstanding the migration of an unusually large quantity of fry in the 
spring, scarcely any peal have yet appeared. 

Wexford District. 

We regret to say we can give no favourable account of this district. We greatly fear 
that it is only remarkable for great mismanagement and neglect, and consequent disregard 
of the law. This is one of the districts from which we can procure no returns. 

Dublin District. 

The Board have had plans and estimates prepared, upon application, to construct a pass 
over the weir on the Bray River, but the funds have not yet been supplied by the 
applicant. 

We have also been called upon to inspect weirs upon the River Liffey for the same 
object; but the funds at the disposal of the Conservators are so limited that little, if any, 
good can be effected, unless means be supplied through some other source. 



We have omitted making any remarks upon some districts in which no particular cir- 
cumstances appear to demand it. There are great capabilities in many parts of Ireland for 
increasing the value of the salmon fisheries, which are totally neglected ; this apathy arising 
from a want of individual interest where many parties are concerned, and where the benefit 
to be derived is not made palpable by immediate enjoyment ; however, we look forward 
with confidence to a more rapid advance in availing of this rich resource, as we find the 
spirit of industry becoming more acute in discovering objects upon which energy and 
enterprise may be made profitably to apply. 

We subjoin a copy of a circular issued to the different Boards of Conservators this year, 
accompanying queries on the subject of the present state and future prospects of the 
salmon fisheries, together with an abstract of the replies received thereto. 

.. • J. Redmond Barry. 

Wm. J. Ffennell. 

Inspecting Commissioners of 
Fisheries in Ireland. 
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APPENDIX (G.) — continued. 



No. 1. — State of the Registry of Fishing Vessels on the Coast of Ireland to 1st January 1852, pursuant 



NAME OF 
DISTRICT. 


BOUNDARIES. 


Registering Officers. 


1 st Class employed 
in 1851. 


2 d Class employed 
in 1851. 


1st Class employed 
in 1852. 


2 d Class employed 
in 1852. 










Vessels. 


Men. 


Hoys. 


Vessels. 


Mon. 


Hoys. 


Vessels. 


Men. 


Hoys, 


Vessels. 


Men. 


Boys. 




Dublin 


Whip of Water to 
Breaches, Co Wicklow. 


C. E. Symmonds 


83 


303 


G5 


192 


832 


37 


49 


13G 


4G 


150 


482 


28 




Gorey 


From the Breaches to 
the Sluice. 


John Bowie 


ICG 


1,041 


91 


G9 


247 


40 


174 


1,121 


9G 


84 


315 


53 




Wexford - 


From the Sluice to Fe- 
thard. 


C. H. Douglas - 


« 


207 


5 


393 


1,829 


18 


G3 


241 


5 


410 


1,889 


20 




Waterford - 


From Barrow Bar to 
Bally voile Bridge. 


C. N. Nixon - 


G2 


234 


21 


322 


1,28G 


37 


52 


236 


25 


324 


1,300 


38 




Youghal 


From Ballyvoile Head 
to Ballywilliam Cove. 


C. Bagsliot 


103 : 


581 


40 


471 


2,132 


33 


77 


451 


30 


359 


1,619 


102 




Cove 


From Ballywilliam to 
Flat Head. 


0. P. Knott 


114 | 


344 


38 


727 


2,394 


177 


117 


35G 


35 


739 


2,503 


20C 




Kinsale » 


From Flat ITead East 
to Inchy Bridge. 


J. W. Douglas - 


0! 


G30 


45 


884 


5,257 


20 


93 


G4G 


42 


915 


5,330 


40 




Skibtereen - 


From ITolly ineliy Bridge 
to Three Castle Head. 


J. H. Norcock - 


40 


200 


10 


1,052 


3,430 


100 


43 


215 


30 


1,004 


3,100 : 


400 




Whitehorse - 


From Three Castle ITead 
to Whitehorse Head. 


W. Townsend - 


- - 




-- 


24 


50 


9 




- • 


-- 










Castletown - 


From Whitehorse Head 
to Innisherky. 


T. Hungerford - 


63 


2GG 


3 


1,454 


8,GG9 


133 


G7 


2GG 


3 


1,744 


8,697 


133 




Westcove - 


From Shirley Island to 
River Eena or Inny. 


J. Browning - 






-- 


45 


382 


12 


- - 


- - 




5G 


444 


13 




Knightstown 


From Eena River to 
Castlemaine. 


J. Lyons 


- - 






313 


1,720 


- - 




- - 


-- 


271 


1,330 


1 




Dingle 


From Inch Point to 
Blcnnerville. 


W. Sterne 


12 


G1 


-- 


10G 


570 


- - 


17 


79 


3 


134 


647 


4 
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APPENDIX (G.)— continued. 



the 5th and 6th Victoria, cap. 106, showing the Increase or Decrease in the Different Districts since January 1851. 
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NAME OE 
DISTRICT 


[ BOUNDARIES. 


Registering Ofllcor: 


1 st Class employe 
i. in 1851. 


d 2d Class employed 
in 1851. 


1st Class em 
in 185S 


ploye 


d 2d Class employed 
in 1852. 


— 








Vessel 


s. Men 


. Boy 


s. Vosscl 


s. Men. 


Boys 


. Vessel 


s. Men. 


Boy 


s. Vessel 




— 


- 


Ballyheige ■ 


From Blennervillc to 
Ballybiutnion. 


II. Lawrence 


3c 


1 154 


- 


46 


i 175 


- ■ 


2S 


1 72 


1 21 


31 


’ 164 


1 


5 


Kilrush 


From Limerick to 
Farrahie Bay. 


J. J. Palmer 


- ■ 






198 


619 




16 


48 




86 


I 166 






Seafield 


From Farabie Beach to 
Black Head. 


E. J. Morriss - 


- ■ 


■ - 


-■ 


92 


251 


7 




- • 




« 


261 






Galway 


From Black Head to 
Mason Island. 


- 


340 


1,360 


120 


743 


2,229 


SO 


100 


500 


50 


500 


2,000 


20 




Clifden 


From Mace Head to 
Euanna Point. 


John L. R. Stoll 


71 


296 


1 


491 


2,070 


3 


66 


288 


2 


480 


2,253 


14 




Westport 


From Ruanna Point to 
Achill Head. 


J. J. Macdonald 


16 


72 




384 


1,432 


15 


14 


55 




280 


1,135 






Keele 


From Achill Head to 
Duna Castle. 


B. E. Quadling - 


8 


24 




94 


383 




16 


20 


1 


171 


663 






Dulough 


From Duna Castle to 
Brandy Point. 


W. Dawson 


2 


12 




399 


1,164 


19 


■ - 


■ - 




189 


520 






Dunlceehan - 


From Brandy Point to 
Glensky Cove. 


F. Carey 


- - 


- - 




44 


154 


11 




- - 




43 


126 


40 




Bally castle - 


From Glensky Cove to 
Ballina Bridge. 


A. Henri 


- ■ 






138 


968 


- - 




- - 




125 


912 






Pullendiva - 


From L r Bridge in Bal- 
lina to L r Bridge in 
Sligo. 


A. Henri 


1 


3 




82 


423 


2 


- 


3 


-- 


82 


423 






Mullaglimove 


From Abbey Bridge, 
Sligo, to Abbey Point, 
Donegal 


J. A. Pritchard - 


14 


62 


-- 


490 1 


2,775 


65 


7 


28 




180 


900 






Killibegs 


From Abbey Point 
(Donegal) to Glen 
Lough. 


C. Blytb - - 


6 


26 • 




322 1 


1,531 


313 


5 


23 


4 


284 


1,230 


420 




Lochrus 


From Glen Lough to ' 
Gweebarra Bar. 


r. Moore - ■ 






■■ 


111 


487 


10 • 


• - 


- - ■ 


■■ 


50 


197 


5 




Rutland 


From Gvreebara Bar to ] 
Bloody Foreland. 


EL Heard - . 








326 1 


,287 


18 ■ 




• - ■ 


; 


851 1 


,371 


21 
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Appendix (G-.)— continued. No. 1. State of the Registry of Fishing Vessels— continued. 



Vessels. Men. Boys. Vessols. I Men. Boys. Vessels. Men. Boys. 



Decrease since Substance of Observations made by lusn 

1851. Commanders of Coast Guard and otV 

Registering Olliecrs, up to the 

I at in lst °‘ Jnuua fy 185 -- 



79 329 - - 66 237 



198 619 - - 104 216 



ol’ salmon taken at the Cashcn Elver last summer 
than for many years previous. No Curing Es- 
tablishments. No conflicts. Tho liabits of tbo 
fishermen perfectly quiet. 



proved. Bag and fly nets have been introduced, 
biit with little success. No Curing Establish- 
ments. No conflicts. Tho habits of tho fisher- 



92 251 7 98 261 



1,083 3,589 150 600 2,500 70 



2,366 4 545 2,541 16 



7 The -Fishing Establishment has greatly fallen off 
The take of fish considerably less productive 
Very few salmon taken last year. Bag nets in- 
troduecd, but with little success. No Curing 
Establishments. No conflicts. Tho habits of tho 
fishermen orderly and peaceable. 

80 The Fishing Establishment in tliis district in bad 
condition. Last year was less productive. Sal- 
mon fishery bad. No bag nets introduced. Two 
Curing Establishments have been established in 
Galway, and arc doing very well No conflicts. 
Tho habits of tlio fishermeu peaceable and orderly. 

- A rapid diminution and deterioration in the Fishing 
Establishment of this district. The take of fish 
almost a total failure. No Curing Establishments. 
No conflicts. Tho habits of tho Ushormen orderly 



400 1,504 15 294 1,190 



407 - - 187 683 1 



401 1,176 19 189 520 



106 314 15 A geuoral falling off in tho Fishery Establishment. 

The take of fish much less during last year than 
lias ever been known. Tho salmon fisheries have 
much fallen ofl'. No Curing Establishments. No 
conflicts. The habits of tho fishermen orderly. 

.... No improvement whatever in the Fishing Estab- 
lishment. The take of fish last year lias been 
moro productive. No salmon fisheries in this 
district. No Curing Establishments formed, nor 
attempts made to euro fish. Tho habits of tlio 
fisliormen orderly and peaceable. No conflicts. 

212 656 19 Tho general condition better than in 184-1, but not 

improved as much as might bo. The take of fish 
not so productive. The salmon fisheries last 
season not so gnat. Bag nets are about to bo 
introduced at Bnllyeroy. Two Curing Establish- 
ments. Tho habits of tho people orderly. No 
conflicts. 



44 154 11 43 126 40 - 



•cwsswatsi 



The condition of tho Fishery Establishment is bad. 
The take of fish rather moro productive as to 
herrings and mackerel. At Iulcummiu tho salmon 
fishery was good, but bad at Boss. No Curing 
Establishments. No conflicts have taken place. 
The habits of tho fishermen aro peaceable and 
orderly. 



lishments. Tho fishermen orderly and j traceable. 
No conflicts. Tho boats iu some cases are 
without licence, and the fish not protected in 



504 2,837 65 187 



1,557 313 289 1,253 424 - 



111 487 10 50 197 



1,287 18 361 1,371 21 



85 Altogether in a miserable state as regards boats 
and gear. The take of fish about tho same. The 
salmon fishery is doing well. No Curing Estab- 
lishments. No conflicts. Tho habits of the 
fishermen orderly and peaceable. . 

. _ The Fishing Establishment in this district much 

worse. Tho take of fish less productive. The 
salmon fisheries totally failed. All bag nets used. 
Two Curing Establishments have been formed, 
on a very small and imperfect scale. No conflicts. 
The conduct of tho fishermen peaceable. 



5 The condition of tho Fishing Establishment much 
worse. The take of fish much tho same as last 
year. The salmon fishing has been a complete 
failure. No Curing Establishments. No conflicts. 
The habits of tho fishermen peaceable and orderly. 
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Appendix (G-.)— continued. No. 1. State of the Registry of Fishing Vessels — continued 



NAME OF 
DISTRICT. 


BOUNDARIES. 


Registering Officers 


1st Class employed 
in 1851. 


l 2d Class employed 
in 1851. 


1st Class employed 
in 1852. 


1 2d C 


!lass employed 
in 1852. 


— 








IVesscls 




Boys 


s. Vessels 


. Mon. 


Boys. 


Vessels 


• Men. 


Bojt 


i. Vessels 


‘ Vm 


-jp 




Sheephaven - 


From Bloody Foreland 
Point to Fannet Point. 


J. Mitchell 




- - 




253 


838 


65 




- - 


-- 


283 


803 


100 




Rathmullen - 


From Fannet Point to 
Rainelton, all the east 
side of Laugh Swilly. 


M. Knox 


- - 




-- 


80 


320 


■ - 


■ - 


- - 


-- 


70 


280 






Cam 


From Leenan Bay to 
Innishowen Head. 


G. S. Penfold - 




- - 


-- 


110 


753 


- - 


- - 


• - 


•- 


115 


793 






Greencastle - 


From Innishowen Head 
to Down Hill. 


Tims. R. Raye - 


15 


43 


4 


225 


869 


18 


11 


34 


1 


173 


719 


25 




Ballycastle, 

Antrim. 


From Magilligan Point 
to mountain stream 
south of Drumnasloe. 


J. A. Abbott - 


■ - 




-- 


28C 


916 


127 


- - 




-- 


299 


952 


129 




Carrickfergus 


From Drumnasloe to 
Bars Port. 


H. Blair 


24 


77 


9 


427 


1,119 


112 


29 


91 


10 


436 


1,171 


115 




Donaghadee • 


From Bars Port to Bally- 
quinton Point. 


R. Studdert 


110 


524 


24 


1,178 


2,494 


174 


104 


471 


16 


528 


1,093 


131 




Strangford - 


From Ballyqninton to 
Sheepland Head. 


J. J. Keeling - 


11 


80 


22 


G70 


1,450 


600 


8 


60 


18 


673 


1,465 


670 




Newcastle - 


From Gunn’s Island to 
River Foott. 


C. J. Austen 


12 


CO 




108 


447 


83 


3 


18 


2 


121 


465 


73 




Carlingford - 


From River Foott to Bal- 
lagan Point, including 
Carlingford Lough. 


C. Servante 


12 


80 




2C3 


1,184 


8 


12 


80 




270 


1,219 


8 




Dundalk 


From Baliagan Point to 
Maiden Tower. 


J. Sibbald 


13 


82 


2 


270 


1,238 


43 


2 


12 




104 


451 


76 




Malahide 


From Maiden Tower to 
Wliip of Water. 


J. Irwin 


43 


305 


32 


35 


112 


14 


49 


323 


38 


41 


140 


12 








Totals 



























_ 
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■APPENDIX TO TWENTIETH REPORT 



No. 2. 

g IK of Public Works. 

In forwarding the enclosed circular from the CommSfouL reonestw’to \ 
supplied with certain information connected with the registry of fishing vesscls^md 
general state of the fisheries within your district, 1 am directed to call yoiifsneciaUttmf^ 

MedSr^Zb"" 11 10 ^ y0U WiI ‘ “ '‘^on i-UodS: 

1st. — The name of your district should be carefully set out 

2i t^7owSS “,. iS reqUiml “ two points on 

31 toy!' tniployel Wm '*' rf ^ and tho “■»>■« of men and 

To the Inspecting Commander of * aDlj 

Coast Guards, &c. &c. D 

Disti'ict of secretary. 



CIRCULAR TO INSPECTING COMMANDERS AND INSPECTING CHIEF OFFICERS OF COAST 
GUARDS FOR 1850. 



In order to enable the CommissEnere to ™koEM?tnnEj reton* of Sfnrf ' 
Stl*? “ *» his Exeelleney the Lord Lieutonantp— ^ t to tfm AaTh“ 
to beg the faroui of yon to fill up tho annexed account of registry, and to furnish such 
answers to the accompanying queries as you may with convenience be enabled to Eire 
The Commissioners are aware that very important changes must have taken tewE 
die last two years, and, being desirous to furnish a faithful account of the presold establish 
ment, they request that you will cause a strict revision of the registry, and only return the 

b 0 p^^ 

returns be made as speedily as possible. J p ycu ’ autl tllat tbe 

I am, &c. 

Edward IIornsbt, 
Secretary. 

tbe^numTlractiaZfoE , ob8or , v0 1 ia V'ite indispensable that you should ascertain 

W th^rinted re£s rr bo,lt }. me "’ W<>. and not bo governed solely 

YOU ooSer the^Z m f e y0 ”'r H *°"M suggest itself to you, by which 

state it. P ys cm of registry might, he improved, you are requested to 



•District Letter. 

Return of Fishery Establishment in the District, of 
up to the 1st January. 



Total Number registered from Commencement 



First Class. 


1 Second Class. 


Vessels. 


Tonnage. 




Boys. 


Boats. 


Men. 


Boys. 

















* Please to be particular in filling this accurately. 
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Queries for Registering Officers. 

1. What appears to be the general condition of the fishing establishment in your district, 
compared with 1844, as to boats, gear, &c. ? 

2. Has the last year been more or loss productive in the take of fish than the preceding, 
according to the general opinion, and taking into consideration the several modes of 
capture ? 

3. Have the salmon fisheries within your district improved or otherwise generally ; have 
bag nets or any other new modes of taking salmon on the coast, or in the estuaries, been 
introduced lately, and with what success ? 

4. Have any curing establishments been formed within your district, or any attempts 
made to cure the fish ? 

5. Have the instances of conflicts between persons pursuing different modes of fishing 
been more or less frequent this year than the last ? 

6. Are the general habits of the fishermen in your district at present orderly and 
peaceable, or otherwise ? 

7. Are there any suggestions or general observations with which you may be disposed 
to favour the Commissioness with reference to the improvement of the fisheries, or the 
better preservation of peace and good order ? 



No. 3. 

Great Southern and Western Hailway, Secretary’s Office, 
Sir, Kingsbridge Terminus, Dublin, April 5, 1852. 

In reply to your communication of the 1st instant, I beg to acquaint you, that 
the quantity of fish conveyed to Dublin by this railway during the six months from 
1st October 1851 to 1st April 1852 was 265 tons 5 cwt. 

I am, &c. 

E. Hornsby, Esquire. Wm. Taylor, 

&c. &c. Secretary. 



No. 4. 



Midland Great Western Railway of Ireland Offices, 
Sir, Broad Stone Station, Dublin, April 5, 1852. 

With reference to your letter of the 1st instant, I have to inform you, that we 
have conveyed to Dublin for the six months ending 31st ultimo the following quantity 
of fish : — 

Tons. Cwt 

Salmon, cod, &c. - - - 59 5 

Oysters - - - - -21 38 



E. Hornsby, Esquire. 
&c. &c. 



I am, &c. 

W. Beausire, 

Secretary. 



No. 5. 

RATES OE CONVEYANCE EOR FISH. 



Great Southern and Western Railway. (Between Dublin and Cork.) 



Per Night Mail Trains. 



Salmon 

Plat fish, eels, and doreys 
Shell fish 
All other fish 



£ s. 

3 0 per ton. 
2 10 

1 10 „ 

1 0 „ 



1 No less charge than for 1 cwt. 

The above rates are for fish consigned to the different salesmen in Dublin. 



I i 4 > 



Appendix (G.) 
Fisheries. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Appendix (G.) 
Fisheries. 



IRELAND:— APPENDIX TO TWENTIETH REPORT 



Rates for Fish for private Individuals. 



Packages under 7 lbs. weight 
„ 7 to 14 lbs. „ 

„ 15 to 21 lbs. „ 

„ 22 to 28 lbs. „ 

„ 29 to 40 lbs. „ 

„ 41 to 50 lbs. ,, 

„ 51 to 60 lbs. „ 

above 60 lbs. „ 



d. 

0 each. 
4 „ 

6 „ 

9 „ 

0 » 

3 „ 

6 „ 

2 per lb. 



Midland Groat Western Railway. (Between Dublin and Galway.) 
Per Mail, Passenger, or Goods Trains. 



Under 10 Cwt. 

Salmon "1 
Lobster 

Sole i- 3s. 6 d. per cwt 

Turbot 

Doreys J 

Herrings 1 

Mackarel 

Hake 

Cod > Is. 6d. per cwt. 
Eels 

Haddock j 
Ling J 
Oysters — 



2s. 6 d. per cwt. 



Is. per cwt. 



Dublin and Drogheda Railway. (Between Dublin and Drogheda.) 

s. d. 

Per Goods Train at five and a quarter p.m. - - 8 4 per ton. 

Per Passenger Trains - - - _ _ 2 0 per cwt. 



Chester and Holyhead Railway, May 18, 1852. 

I HAVE the honour to acknowledge the receipt of your letter of the 15th instant, 
requesting that I would state, for the information of the Commissioners of Public Works, 
the prices at which the Chester and Holyhead Railway Company may be willing to 
convey fish from Dublin to towns between Holyhead and London. 

In reply, I beg to acquaint you that by an arrangement subsisting between this Com- 
pany, the City of Dublin Steam Packet Company, the London and North-western Railway 
Company, and the Birkenhead, Lancashire, and Cheshire Junction Railway Company, fish 
is now carried at the following rates : — 



From Dublin to London 
„ to Manchester 
,, to Birmingham 



Salmon per Cwt. 
s. d. 

- 5 0 

- 3 6 

- 4 6 



All other Fish, 
s. d. 

3 6 
3 0 
3 6 



These prices in every instance include collection and delivery. That is to say, the 
several companies undertake to convey fish from any market, dealer’s place of business, 
railway terminus or coach office, in Dublin to the address of the consignees at the English 
towns, without any extra charge of any kind whatever. 

dhe freight can be paid either in Dublin or by the parties to whom it is delivered. 

Fish arriving in Dublin from the interior of Ireland not later than 6 A.M. will be 
dispatched from Kingstown at 9 A.M., and will be ready for the London and Birmingham 
markets the following morning. 

Fish collected in Dublin up to 5.30 p.m. is forwarded by the 7.30 p.m. boat from 
Kingstown to Manchester, where it arrives at 6.15 a.m. the following day. This is in time 
for the market, as it docs not begin until about 6.30 a.m. The Victoria station, to which 
the fish is conveyed, is within a few yards of the fish market. 
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The demand for fish in that city is considerable, and if arrangements were made fox- 
receiving there a regular supply from the remote parts of Ireland, by means of the up 
Irish day mail-trains, these fishing districts would in point of fact (as’ far as Manchester 
is concerned) be placed on an equality with those of more rapid access to Dublin, inasmuch 
as the lOi additional hours required for the conveyance of fish from Dublin to Birmingham 
and to London could be employed in its transport through Ireland. 

That is to say, that fish for the London or Birmingham market of Wednesday must 
be put into the train at Galway at 11.30 p.m. on Monday night; whereas if intended for 
the Manchester market of Wednesday it need not be dispatched from Galway until the 
departure of the 11.0 a.m. ti-ain on Tuesday. 

I am at present in communication with the railway companies in Ireland for establishing 
“ through rates ” from the fishing ports in Ireland to London, Birmingham, and Man- 
chester. From the inclination manifested by these Companies, I have no doubt of our 
shortly being able to announce a scale of prices from Galway, Cork, Limerick, &c. which 
will be proportioned to the scale I have above stated from Dublin ; these prices in every 
instance to include collection and delivery, in the same manner as the prices from Dublin 
now include them. 

The Directors of the Irish Railway Companies have also expressed their intention of 
carrying herrings and the other coarser and more common fish at lower rates than they 
charge for the finer descriptions. I can undertake that the English Companies will 
likewise adopt a reduced scale of carriage for such fish ; and I may further state, that the 
Chester and Holyhead Company will shortly be in a condition to convey by goods-boats 
and trains, at still cheaper prices, herrings, whether they be completely salted and cured 
or only sufficiently so for undergoing the process of smoking or curing known in England 
as “ bloating.” ° 



I am authorized to state that the Companies which I represent will give a cuarautee 
to any parties who may require it that their fish will be conveyed for a period, say of one 
or two years, for them, at the prices and rate of speed I have named, with a condition 
annexed to the guarantee that if a reduction be made in any fish rate the parties guaranteed 
shall be immediately made participatoi-s in it. 

I beg, in conclusion, that you will favour me by assuring the Commissioners of my 
anxious desire to assist them to the utmost extent of my power in promoting their plans 
for the development of what I cannot but feel may yet become a most important branch 
of Irish industry. 



E. Hornsby, Esq. 

Office of Public Works, Dublin. 



I have, &c. 

C. P. Roney. 
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No. 8. 

Chester and Holyhead Railway, 52, Westland Row, 
Dublin, June 3, 1852. 

Referring to my letter to you of the 18 th ultimo, I now beg to hand you, for the 
information , of the Board of Works, the scale of “through rates” for fish, which I have 
arranged with the Midland Great Western Railway Company from Galway to London, 
Bmningham, and Manchestei-. 

These rates include all charges of every kind from the station at Galway to the address 
oi the consignee. 

_ I have, &c. 

E. Hornsby, Esq., Board of Works. C. P. Roney. 



Through Fish Rates from Galway to the under-mentioned Stations. 





Salmon. 


Lobsters, Soles, &c. 


Herrings. 




per Ot. 


per Ton. 


per Cwt. 


per Ton. 


Jper Cwt. 


per Ton. 


Manchester - 


s. d. 
5 6 


s. 

110 


s. d. 
5 0 


100 


s. d. 


s. 


Birmingham 


6 6 


130 


5 6 : 


110 






London - . t 


7 0 


140 


5 6 


110 


6 0 


120 



Dublin, June 3, 1852. C. P. Roxey. 



Kk 
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2 54, IRELAND APPENDIX TO TWENTIETH REPORT 
No. 9. 

FISHERIES. 



Act 5 and 6 Victoria, Chapter 106. 

„ 7 and 8 Victoria, Chapter 108. 

„ 8 and 9 Victoria, Chapter 108. 

„ 9 and 10 Victoria, Chapter 114. 

,, 11 and 12 Victoria, Chapter 92. 

„ 13 and 14 Victoria, Chapter 88. 



Bye-laws, Rules, and Regulations. 

We, the Commissioners acting in execution of an Act made and passed in the Fifth 
and Sixth Years of the Reign of Her present Majesty Queen Victoria, intituled “ An A f 
to regulate the Irish Fisheries,” and the several Acts since passed amending the same do 
hereby, in pursuance of the powers by said Acts, or some or one of them, for that purnose 
in us vested, make the following Bye-laws, Rules, and Regulations, to be observed bv all 
persons employed in the Oyster Fishery, or in Fishing jor Oysters, in Cork Harbour and 
the Estuaries of the Rivers flowing into same : — 

1st. That between the first day of May and the first day of September in any year 
no Boat shall have onboard any Dredge or other Implement for (lie taking of Oysters- 
and if between the periods aforesaid there shall be on board any Boat any°such Dredo-e 
or other Implement for the taking of Oysters, the Master or Owner of such Boat shall 
for each such offence forfeit and pay a sum not exceeding five pounds. 

2nd. Every Fisherman shall on the Fishing Ground cull all such Oysters as he shall 
take or catch, a.nd shall not remove from such Fishing Ground or Oyster Beds any Oyster 
of less dimensions than two inches and one-half, at the greatest diameter thereof; and 
shall at the same time throw back into the sea all such gravel and fragments of shells as 
he shall raise or take while engaged in such fishing; and any person offending in any 
respect against this Bye-law, Rule, or Regulation shall for each offence forfeit and pay 
a sum not exceeding five pounds. 1 , 

3d. All persons are hereby prohibited from throwing into the sea, on any Oyster Bed 
or Oyster Fishing Ground, the ballast of any Boat, or any other matter or thing injurious 
or detrimental to the Oyster Fishery ; and all persons acting contrary thereto shall for 
each offence forfeit and pay a sum not exceeding five pounds. 

4th. No person shall, between sunset and sunrise, dredge for, take, or catch any Oysters 
within said Harbour, or any of the Estuaries of the Rivers flowing into the same; and 
every person acting contrary hereto shall for each offence forfeit and pay a sum not 
exceeding five pounds. 

Richard Griffith, Commissioners of Public 
Thomas A. Larcom, > Works and Fisheries 
J. Radcliff. J in Ireland. 

J . Redmond Barry, "i Inspecting Commissioners 
Wm. J. FFennell. J of Fisheries in Ireland. 

Dated at the Office of Public Works, Custom House, 

Dublin, this Twenty-first day of April One 
thousand eight hundred and fifty-two. 
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No. 11. 

Applications received by Commissioners. 
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District or Place 
to be affected by Application. 



Nature of Application. 



Observations. 



Dingle Bay 



To prohibit trawling in Dingle Bay - 



Drogheda District 
Valentia Harbour 



Galway District 
Limerick District 
Londonderry District 
and 

Ballyshannon District 
Ballysliannon and Letter- 
kenny Districts 
Limerick District 
Skibbereen 



Sligo District 

Waterford Harbour 
Londonderry District 
Cork District 



To extend open season in Dundrum 
River. 

To form or plant “ bait beds ” on the 
shores of the property of S. Fitz- 
gerald, Esq. 

To extend the open season for eel 
fishing. 



To alter boundaries of districts 
To change season - 
To make pass over Lurrega mill 
weir. 

To make passes over Sligo weirs 
To change season 
To prohibit trawling 
To alter boundaries of district 
To make frco pass in Sunday’s well 
weirs. 



Complied with to a certain 
extent. 

Not granted. 

License granted. 



Not granted. 



Under consideration. 

Partly complied with. 

No money lodged. 

Ditto. 

Not granted. 

Granted to a certain extent. 
Under consideration. 

Ditto. 



Drogheda District 

Wexford District 
Galway Distinct 

Lough Sheelan 
Bray River 
Cork Harbour 

Dublin District 

Limerick District 

Letterkenny District 

Wexford Oyster Banks 
Killarney District 

Dublin District 

Killarney District 

Limerick District 



To make pass over Carrigadrohid 
weirs. 

To define mouths of Midleton and 
Carrigaline rivers. 

To suppress net fisliing in fresh-water 
portions of all rivers. 

To make passes over Carrigrohane 
and Ballincollig weirs. 

Change of season and alteration in 
size of meshes of nets. 

To alter size of meshes of net 

To tax all boats used for fishing for 
salmon or trout. 

Ditto - - 

To make pass over weir 

To make bye-laws for improvement of 
oyster fisheries in Cork Harbour - 

To fix license duty on “ring-drop 
nets ” for taking of eels 

To alter free gap or queen’s share in 
Lax weir. 

To fix license duty of 10s. on “loop 
or frame nets.” 

To prohibit dredging during May 

To abate illegal weir at mouth of 
River Laune. 

To have “ several ’’ fishery at Island 
Bridge valued. 

To prevent net fishing in upper waters 
during July. 

To abate illegal weir at Cratloe in 
River Shannon. 



Ditto. 

Ditto. 

Not in power of Commis- 
sioners. 

Money not lodged. 

Not granted. 

Ditto. 

Not in power of Commis- 
sioners. 

Ditto. 

Money not lodged. 

Granted. 

Under consideration. 

Complied with. 

Granted. 

Inquiry to be held. 

Weir abated. 

Valuation being made. 

Under consideration. 

Ditto. 



KkS 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Appendix (G.) 
Fisheries. 



258 IRELAND APPENDIX TO TWENTIETH REPORT 



Application to form Bait Beds. 



u™. 




Place. 


Observations. 


S. Fitzgerald 




In Valencia Harbour 


Granted. 



No. 13. 

Applications to form Oyster Beds. 



Name. 




Place. 


Observations. 


J. C. Garvey 
Thomas Whyte - 




On the shores of certain lands in 
the bay of Westport, barony 
of Murrisk, county Mayo. 

On the shores of the lands of 
Cullinamoro, in the bay of 
Ballisodare, county Sligo. 


Under consideration. 
Ditto. 


No. 14. 

Bye-laws, Orders, &c. made by the Commissioners. 


Place affected. 




Nature of Law or Order. 


Date. 



Wexford District 
Dundrum Bay 
Dingle Bay 

Waterford Harbour 

Cork Harbour 

Letterkenny District 

Valencia Harbour 

Killarney District 



Sub-divided into four electoral divisions 

Prohibiting trawling in Dundrum Bay 

Prohibiting trawling within certain 
limits in Diugle Bay. 

Prohibiting trawling within certain 
limits in Waterford Harbour. 

Regulating dredging for oysters within 
Cork Harbour. 

Fixing license duty of 10s. on loop 
nets. 

License to form bait beds on part of the 
shores adjoining Mr. Fitzgerald’s 
property. 

Change of season 



25 June 1851. 

3 December 1851. 
2 March 1852. 

2 March 1852. 

21 April 1852. 

20 February 1852. 

28 April 1852. 



- 9 January 1852. 



No. 15. 

Applications to define Mouths of Biters. 



Doonbeg 

Feale - 

Cushendall - 

Slaney 

Boyne - 

Erne - 

Bundrose 

Teelin 

Den 

Roury 

Ownahinchy 

Cashen 

Snave - 

Ouvane 

Dunmoran 

Lackagh 

Midleton 

Carrigaline 



Decision. 



Under consideration. 
Ditto. 

Ditto. 

Ditto. 

Definition reconsidered. 
Ditto. 

Ditto. 

Ditto. 

Under consideration. 
Ditto. 

Ditto. 

Defined. 

Ditto. 

Ditto. 

Ditto. 

Under consideration. 
Ditto. 

Ditto. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 



259 



No. 16. 



Office of Public Works, 

rr r. • • , . day of 185 . 

1HE Commissioners being anxious to supply, in their forthcoming annual report to 
Parliament, as much information as possible connected with the present state of the Irish 
salmon fisheries, request you will have the goodness to state your opinion generally, either 
from your own knowledge or from any source from whence you can derive authentic 
information, on the state of the fisheries in your district, and that you will furnish such 
answers to the accompanying queries as you may with convenience be enabled to give. 

T I am, &c. 



Clerk of District. 



Secretary. 



1. Wlmt appears to be the general state of the salmon and inland fisheries in your 

districts ? J 

2. Has the take of spring fish this year been more or less productive, and what is the 
prospect of productiveness for the ensuing portion of the present open season ? 

. 3 -. H as the last year of 1851 been more or less productive in the take of salmon in your 
district than the preceding, according to the general opinion ? 

4. What is the average price obtained for salmon by the captors ? 

5. Is salmon in your district purchased for exportation, and, if so, what proportion does 
it bear to that purchased for home supply ? 

6. What has been the amount of protection rendered during the past close season of 
1851 as compared with preceding year of 1850? 

7. Has the quantity of breeding fish observed in the rivers in your district been greater 
or less as compared with preceding year of 1850 ? 

8. Has the quantity of fiy appearing in the rivers this spring been greater or less as 
compared with preceding spring of 1850. 

9 Are there any suggestions or general observations with which the Conservators may 
he disposed to favour the Commissioners with reWnce to the salmon fisheries in voiir 
district ? 
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No. 17 

Abstkact of Statements from Boards of Conservators 



No 1. — Dublin - 



No. 2. — Wexford 



No. 3.— Waterford - 



No. 4. — Lismore 



No. 6.1. — Skibbereen - 



No. 6.2 — Bantry 
No. 6.3 — Ivenmare - 



No. 7. — Kiltarney 



No. 9 — Galway 

No. 10.1 — Ballynakill 
No. 10.2. — Bangor 

No. 11. — Ballina 



General State of tlie 
Salmon and Inland 
Fisheries. 



Very much depressed 
depressed 



Never n 



A very decided i 
provement 



Not improved - 



An increase in bag net 
fishing, but scarcely 
anything in the upper 
waters. 

Very indifferent since 
1842. 



Fallen away very much 
for the last 7 years. 

An improvement on 
the last 2 years. 



It appears to be im- 
proving. 



The west d istrict good ; 
but the Galway rivei 
very bad, in conse- 
quence of the im- 
provements. 

Improved. 



Much improved 



Not improving 



Whether the Take of 
Spring Fish in 1852 was 
more or less productive, 
and the Prospects for 
present Season. 



No. 13. — Ballysliaiinon 



No. 14. — Letterkenny 
No. 15. — Londonderry 



No. 16. — Ballycastle 
No. 17. — Drogheda 



Much better this season 
than for 1849, 1850, 
and 1851. 

Cannot form a decided 
opinion. 



Very unproductive 
Ditto 



Not very encouraging 



Less productive, and pros- 
pects very doubtful. 

Not at all productive 

Decidedly more, produc- 
tive, and the prospect of 
abundant fishing for en- 
siling portion of season 
is fair and cheering. 

Much the same - 



More productive in the 
tideway, but much less 
in the upper waters. 

Impossible to form 
correct opinion. 



Spring fish are scarcely 
known in this district. 



The take of fish it 
better this season, and 
prospects good. 

Not as yet productive, hut 
a change of wind to the 
W. or N. W. would 
cause a considerable run 
offisliiuto the Slum non. 



Whether the Take of 
Salmon in 1851 was more 
or less productive than 
in 1850. 



The take of fish in 
west district more 
duetive. 



Less productive, owing 
to drought The pros- 
pects never were better. 

Better than for the Inst 2 
or 3 years. Promises 
much better for re- 
maining portion of 
season. 

Not more productive, and 
no better prospect 



Less productive - 
A great deal less 
More productive - 



Less in fresh water, but 
re in the tideways. 



No improvement com- 
pared witli 1850. 



Average Price of 
Salmon obtained by 
the Captors. 



Is. 6 cl. to 2s. per lb. 
About lOd. per lb. 



About Is. 2d. to 1*. 7 d. 
per lb. 



About Is. 2d. per lb. • 



From Is. to Is. 3d. 
per lb. 



From 3d. to id. per lb. 



Equally productive - About 4d. per lb. 



The take of spring fish 
last year ubnut the 
same ns in 1850. The 
take of peal last year 
was more productiv 



More productive : 
upper rivers. 



the 



Double the quantity 



Ilather i 



2 productive 



More productive, and 
the prospects good. 



Not so good as last 



Less productive, and 
prospects bad. 

About an average for 
the last 4 years, which 
is very bad. Prospects 
better. 

Not as yet productive. 
As to prospects, cannot 
form an opinion. 

Not more productive. I 



than 1850, but not half 
the average produce 
previous to 1845. Sup- 
posed average decrease 
about 30,000 salmon 
annually since that 
year. 

Much the same 



Less productive every- 
where in this district. 

Foyle only 46 tons, and 
Bann only 20 tons ; 
other rivers in propor- 
tion. 



More productive 



About Is. 6d. per lb. 
at present 



About 8 d. per lb. 



About 3d. per lb. 



For home use, Is. per 
per lb. j for exporta- 
tion, up to 1st May, 
2s. Od. per lb. ; rest 
of season, 3d. per lb. 

Varying. Average 
about 3|d. 



From 3d. to 2s. 6d. 
per lb. 



About Gd. per lb. 
Ditto 



From 6d. to 8d. per lb. 
About Is. 8d. per lb. - 
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as to the State of the Salmon ancl Inland Fisheries of Ireland. 





Whether Salmon 
purchased chiefly for 
Exportation or Home 
Consumption. 


The Amount of Pro- 
tection during Close 
Season of 1851, as com- 
pared with preceding 
one of 1 850, 


Whether the 
Quantity of Breeding 
Fish observed in the 
Fivers has been 
greater or less than 
preceding Year. 


Whether the 
Quantity of Fry ap- 
pealing in Kivers this 
Spring is greater or 
less than preceding 
Spring of 1850. 


i Suggestions 

from Conservators. 




Chiefly for exporta- 


Considerable, consider- 
ing the smallness of 
funds. 


More have been seen 


The fry have not yet 
appeared in quan- 


See opinions of Conservators 
on new Fishery Bill. 




Chiefly for home use 


Not so great as in 
1850. 


Breeding fish more 
numerous than pre- 
ceding year. 


Cannot judge, the fry 
• not having yet ap- 
peared in the rivers. 


To prevent the Scotch nets at 
the mouth of the Biver 
Slaney. 




C’liefly for exporta- 


No material difference 


Much more numerous 


The quantity of fry 
was prodigious this 
year. 


That the constabulary and 
coast-guard forces should 
take a more active part in 
preventing poaching. 




Ditto 


Very good. 34 bailiffs 
employed during the 
close season. 


In the larger rivers the 
quantity was greater. 
In the smaller the 
number was less. 


About the same 


Increase of duty on bag and 
fly nets. 




Ditto 


Considerably greater - 


Much more numerous 


More than has been 
observed for the last 


Bequired : — Gaps in weirs ; a 
greater facility to make 
passes ; putting gratings 
when fry are going down. 

Change in the season required. 




Not purchased for ex- 
portation. 


Protection has been 
defective. 


Greater - 


Greater ... 




Chiefly for home con- 
sumption. Scarcely 
any exported. 


No protection except 
by the water-bailiffs 
of Conservators. 


An increase generally 


Greater 


To extend the open season, 
and to tax trout rods. 




For exportation 


Not so much, in con- 
sequence of want of 


Much greater 


The quantity of fry 
in 1850 was innch 
greater. 


To prevent cross fishing; to 
make some strict regulation 
as to the use of cots to pre- 
vent poaching ; and a license 
of 10s. to be put on all rods. 




Chiefly for exporta- 


A good dual of protec 


Considerably greater in 


The quantity of fry 


That the close season for sal- 




tion. 


tion rendered during - 
past close season. , 
No protection during 
close season of 1850. 


1851 than in 1850. 


must he very great; 
much greater than 
in 1850. 


mon should commence on 
12 th August, and for trout 
on 12th September. 




Chiefly for home con- 
sumption. 


Much the same as 
heretofore. 


Mach greater - 


The quantity is more 
in the west or upper 
rivers. 


None. 




Generally for home 
consumption. 


About equal 


Double the quantity - 


Considerably less, 

owing to the scarcity 
of breeding fish in 
1850. 


The mouths of rivers should 
be taken from low-water 
mark. 




None for home supply 


Very little, the rivers 
not affording to pay 
barghers, the price 
of rods being too 


Bather less 


Bather less 


None. 




For both exportation 
and home consump- 
tion. 


Conservators loss able 
to pay this season 
than last, but the 
proprietors have pro- 
tected as efficiently 
as the law would 


Much less 


Unable to judge. The 
bulk of the fry go 
down in May. 


Cross fishing to he prohibited. 
The district to he extended 
to Aughris Head. 




Chiefly for exportation 


A great deal more 
than ever was known 
in this district. 


Almost double to what 
has been for the last 
2 years. 


Much more than for 
the last 4 years. 


None. 




Ditto 


Much the same 


Greater this year 


They were more abun- 
dant in 1850. 


Constabulary and coast-guard 
forces should see that all 
parties fishing are duly 
licensed. 




Ditto 


Ditto 


Bather less 


Bather less 


None. 




Chiefly exported 


Greater than preced- 
ing year. 


Much more numerous 


Mach greater 


Ditto. 




About two-thirds ex- 
ported. 


Better 


Greater 


Considerably greater - 


See opinions of Conservators 
on new Fishery Bill. 




None exported 


Increased protection - 


Ditto 


Greater 


Alteration in close season, 
and different size of meshes 
of nets. 



By Order, 

E. Hornsby, Secretary. 
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